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ISTHMIAN  CANAL 


Committee  on  Inteboceaxic  Canals, 

Unith)  States  Senate, 
Washington^  D.  C,  Tuesday^  March  £0,  1906. 
The  committee  met  at  10.30  o'clock  a.  ra. 

Present:  Senators  Millard  (chairman),  Kittredge,  Dryden,  An- 
keny,  Morgan,  Taliaferro,  and  Simmons. 

FUETHBB  8TATS1EEHT  OF  JOHV  F.  WALLACE,  E80. 

S^ator  KiTTBEDGE.  Mr.  Wallace,  you  testified  before  the  commit- 
tee some  time  ago  regarding  administrative  matters. 

Mr.  Wallace.  Yes,  sir. 

Senator  Kittredge.  In  that  testimony  you  ^ve  us  the  date  when 
vou  first  became  connected  with  the  canal  as  chief  engineer. 

Mr.  Wallace.  Yes,  sir. 

Senator  Kittredge.  Do  you  remember  what  that  date  was? 

Mr.  Wallace.  That  was  June  1, 1904. 

Senator  Ejttredge.  And  you  continued  as  chief  engineer  imtil 
what  date? 

Mr.  Wallace.  Until  June  29. 1905. 

Senator  Kittredge.  About  the  1st  of  April,  190.^,  you  became  a 
mwnber  of  the  Canal  Commission? 

Mr.  Wallace.  Yes.  sir. 

Senator  Kittredge.  And  continued  in  that  capacity  until  the  same 
<latein  June? 

Mr.  Wallace.  The  same  date ;  yes^  sir. 

Swiator  Kittredge.  So  that  in  aadition  to  jour  duties  as  chief  en- 
gineer you  were  also  a  member  of  the  Commission  from  about  April 
1, 1905,  untU  June  29, 1905  ? 

Mr.  Wallace.  Yes,  sir.  After  April  1, 1905, 1  was  chief  engineer, 
member  of  the  executive  committee,  and  Conmiissioner.  About  the 
10th  of  April  the  Panama  Railroad  was  put  in  my  charge  on  the 
Isthmus  as  vice-president  and  general  manager,  but  1  was  not  able  to 
assume  charge  of  that  road  on  the  Isthmus  until  I  returned  there 
about  the  2591  of  May,  1905. 

Senator  E^ittredge.  You  have  read  the  report  of  the  Board  of  Con- 
sultingEngineers  ? 

Mr.  WALLACE.  I  have. 

Senator  Kottredgb.  And  the  views  of  the  minority  of  that  Board? 

Mr.  Wallace.  Yes,  sir. 

Senator  Kittrbdge.  Will  you  please  advise  us  of  the  type  of  canal 
^hich,  in  your  judgment,  ought  to  be  recommended  by  this  committee 
to  the  Senate  for  construction  ? 
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Mr.  Wallace.  Mr.  Chairman,  my  single  purpose  in  appearing  be- 
fore you  at  this  time  is  to  give  you  the  very  best  judgment  I  have 
been  able  to  form  upon  the  two  matters  you  are  now  considering  and 
as  to  which  I  have,  as  you  know,  a  very  considerable  knowledge.  I 
need  not  repeat  the  exj)eriences  which  I  think  justify  me  in  speaking 
with  some  little  authority  upon  the  engineering  problems  before  you, 
and  I  think  I  fully  explained  the  somewhat  exceptional  practice  I 
have  had  in  dealing  with  large  problems  of  construction  similar  in 
many  respects  to  the  problems  confronting  you  in  the  matter  of  the 
Panama  Canal. 

I  wish,  therefore,  simply  as  an  American  citizen,  to  put  the  judg- 
ment which  I  have  formed  on  the  basis  of  these  experiences  before 
you,  and  through  you  before  the  Congress,  to  assist  in  reaching  what 
I  am  sure  every  member  of  it,  of  both  parties,  ardently  desires  to 
reach— a  conclusion  as  to  the  best  type  of  canal  and  the  best  method 
of  doing  the  work  involved  in  its  construction.  Of  course  I  recog- 
nize that  the  committee  may  well  differ  from  me  and  the  majority  of 
the  Board  of  Consulting  Engineers  for  the  Piinama  Canal  as  to  type 
of  canal  and  may  differ  far  more  with  far  greater  freedom  as  to  the 
best  method  of  constructing  it,  but  I  feel  that  I  will  hare  done  my  full 
duty  when  I  have  laid  my  views  before  you  and  given  you,  as  tar  as 
I  am  able^  the  reasons  upon  which  they  rest  in  my  own  mind. 

In  considering  the  question  of  alternate  plans  for  the  canal,  whether 
it  should  be  upon  a  high  level  with  locks,  or  upon  a  sea  level  without 
locks,  my  judgment  as  an  engineer  is  controlled  by  several  principles 
which  commend  themselves  to  me  as  really  fundamental,  and  so  far 
as  I  am  concerned,  conclusive. 

In  the  first  place  it  must  be  conceded  that  an  approximately 
straight  sea-level  canal,  of  ample  width  and  depth,  is  the  best  type  of 
canal,  and  that  any  other  plan  which  places  restrictions  upon  the 
probable  permanency  of  the  canal  itself,  as  well  as  upon  the  speed 
and  the  size  and  number  of  vessels  passing  through  it,  must  neces- 
sarily render  the  canal  far  less  valuable  and  far  less  desirable  than 
if  such  doubt  as  to  its  permanency  and  such  restrictions  did  not  exist. 

In  the  second  place,  it  must  be  equally  admitted  that  the  only  de- 
terrent elements  m  accomplishing  the  more  desirable  result — ^that  of 
the  sea-level  canal — are  the  two  factors  of  relative  time  and  cost,  when 
this  most  desirable  form  is  contrasted  with  the  far  less  desirable  form 
of  a  high-level  canal  with  locks. 

In  the  third  place,  it  must  be  admitted  that  a  very  proper  way  to 
approach  a  discussion  of  the  relative  desirableness  of  these  types 
would  be  to  consider  how  much  money  the  American  people  may  be 
supposed  to  be  willing  to  invest  in  the  canal  and  how  long  they  may 
be  supposed  to  be  willing  to  wait  for  its  proper  accomplishment. 

After  these  important  factors  are  determined  the  committee  ought 
to  be  able  to  readily  decide  which  of  the  two  types  of  canal  seems  to 
it  to  be  the  better  and  to  give  its  approval  to  the  type  it  prefers. 

Now,  as  to  the  cost.  We  have  told  the  civilized  world  that  the 
United  States  of  America  are  willing  to  construct  the  Panama  Canal 
for  the  benefit  of  the  world  and  its  commerce,  including  our  own; 
and  as  we  have  voluntarily  accepted  this  great  duty,  it  is  to  be  pre- 
sumed that  the  people  prefer  that  the  Congress  should  approacn  it 
from  a  broad,  general,  and  liberal  standpoint,  constructing  the  most 
permanent  and  best  possible  type  of  canal,  rather  than  to  offer  to 
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the  world  an  inferior  type  of  doubtful  permanency,  especially  as  the 
best  type  of  canal  is  one  which,  so  far  as  can  now  be  foreseen,  will 
not  have  to  be  materially  altered  or  enlarged  and  upon  which  our 
descendants  may  look  with  pride,  with  no  occasion  to  regret  any 
inefficiency  or  instability  in  the  work  due  to  our  having  oeen  too 
careful  of  our  money  or  too  shortsighted  in  our  engineering  judgment 

The  amount  of  tonnage  which  will  pass  through  the  canal  when 
completed  is,  of  course,  largely  a  matter  of  conjecture,  but  it  is  cer- 
tain that  it  will  be  large  and  ever  increasing,  and  that  considerable 
t(Hmage  will  be  diverted  from  the  Suez  route.  The  phenomenal  in- 
crease of  tonnage  passing  year  by  year  through  the  ouez  Canal  is  a 
reasonable  assurance  that  the  continued  prosperity  and  growth  of 
the  commerce  of  the  world  will  justify  the  expenaiture  at  Panama 
of  the  money  required  to  give  sucn  commerce  the  best  possible  water- 
way between  the  two  oceans.  Judged  by  the  capitalization  and  divi- 
dends now  paid  upon  the  stock  of  the  Suez  Canal  it  is  apparent  that 
the  rates  charged  for  transit  through  it  are  excessive,  and  on  the 
assumption  that  the  rates  for  passing  through  the  Panama  Canal  will 
be  considerably  less,  a  very  material  saving  will  l>e  offered  to  com- 
merce if  it  takes  the  Panama  route. 

Assuming  that  the  present  amount  of  tonnage  through  the  Suez 
Canal  of,  say,  10,000,000  tons  per  annum  would  pass  through  the  Pan- 
ama Canal,  even  at  a  dollar  a  ton,  there  would  be  an  approximate  in- 
come of  $10,000,000,  which  is  sufficient  to  justify  an  expenditure  of 
$300,000,000.  As  the  commerce  passing  tm*ougn  it  will  in  the  near 
future  pay  the  interest  upon  the  bonds  issued  to  construct  it,  without 
taking  into  consideration  any  indirect  commercial  benefits  which 
would  accrue  to  this  country,  and  without  considering  the  advanteges 
which  would  be  derived  from  the  canal  in  the  improbable  event  of 
war,  it  would  seem  that  an  expenditure  of  $300,000,000,  a  sum  ample 
to  construct  the  sea-level  canaL  would  be  abundantly  justified,  consid- 
ering the  probable  rapid  development  of  foreign  ana  domestic  trade 
and  the  indirect  results  to  be  derived  from  this  great  waterway. 
Under  these  conditions  the  increased  expense  of  constructing  a  sea- 
level  canal  ought  not  to  weigh  very  heavily  in  deciding  the  question  of 

Now,  as  to  the  additional  time  required  for  a  sea-level  canal,  it  may 
be  predicted  with  some  certainty  that  upon  a  basis  of  reasonable 
energy  and  the  use  of  proper  business  methods  of  administration  a 
sea-level  canal  can  be  fullv  completed  in  ten,  or,  to  be  entirely  safe, 
ay  twelve  years,  and  a  lock  canal,  even  if  only  60  feet  above  sea  level, 
will  require  seven,  or,  to  be  entirely  safcj  say  nine  years,  on  the  same 
basis  OT  energy  and  administration — a  difference  or  only  three  years. 
I  make  this  concession  out  of  abundant  caution ;  but  considering  that 
the  work  on  the  sea-level  canal  is  plain,  ordinary,  everyday  work  of 
dig^ng  and  hauling  away  what  is  dug,  I  do  not  believe  very  much 
additional  time  would  be  required  for  the  sea -level  canal.  It  does 
not  seem,  therefore,  that  the  additional  time  required  for  the  sea- 
level  canal  should  seriously  militete  against  deciding  upon  that  type. 

It  must  also  be  remembered  that  it  is  auite  possible  to  secure  even 
increased  efficiency  over  that  assumed  te  oe  now  probable  in  case  the 
work  should  be  handled  by  a  single  contracting  firm,  unhampered  by 
governmental  methods  and  with  every  incentive  to  expedite  and  com- 
plete the  work  at  the  earliest  possible  moment.   Jndeed^jinder^  such 
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conditions  it  is  very  probable  that  the  period  suggested  could  be  con- 
siderably reduced.  Instead  of  one  shift  of  ten  nours  the  contractor 
might  utilize  electric  lights  and  work  two  shifts. 

If  it  is  not  too  much  to  hope  that  the  committee  will  decline  to 
recommend  any  form  of  canal  which  is  not  capable  of  being  in  the 
future  transformed  into  a  sea-level  canal  without  undue  interference 
with  the  world's  traffic  and  without  undue  additional  cost,  this  fact 
alone  should  take  the  recommendations  of  the  minority  of  the  board 
of  Consulting  Engineers  and  the  recommendations  of  the  majority  of 
the  Isthmian  Canal  Commission  out  of  really  serious  consideration; 
for  it  is  difficult  to  see  why  any  type  of  canal  should  now  be  author- 
ized the  destruction  of  any  important  feature  of  which,  either  by  act 
of  God  or  of  man,  would  block  all  use  of  it  until  its  restoration,  par- 
ticularly when  such  interruption  of  traffic  would  almost  certainly 
extend  over  several  years  and  the  world  having  become  accustomed 
to  its  advantages  would  incur  such  a  loss  of  time  with  the  greatest 
possible  sense  of  injury. 

There  is  another  engineering  problem  which  ougjht  to  have  careful 
consideration,  and  that  is  whether  the  Congress  will  feel  justified  in 
indorsing  the  construction  of  any  dam  of  large  dimensions  retaining 
a  head  of  water  of,  say,  85  feet,  the  foundation  of  which  does  not 
extend  to  bed  rock  or  to  some  equally  impermeable  and  reliable  strata. 
The  engineering  question  may  be  thus  stated :  Is  it  either  safe  or  wise 
to  authorize  the  building  of  a  dam  li  miles  long  to  retain  a  head  of 
water  of  86  feet  across  an  alluvial  valley  similar  to  the  valley  of  the 
Chagres  at  Gatun,  in  which  exist  already  two  subsurface  gorges,  one 
of  which  alone  is  1,000  feet  across  and  240  feet  deep,  which  has  evi- 
dently been  refilled  with  a  heterogeneous  mass  of  gravel,  sand,  sandy 
clay,  driftwood,  and  the  general  character  of  detritus  brought  down 
into  the  vallejr  by  the  mountain  streams? 

With  this  situation  in  view  it  is  greatly  to  be  feared  that  the  dam 
at  Gatun,  which  is  proposed  by  a  minority  of  the  Board  of  Consulting 
Engineers  and  which  is  indorsed  by  a  majority  of  the  Isthmian  Canal 
Commission,  might  after  some  years  be  found  incapable  of  holding 
back  so  great  a  nead  of  water  and  withstanding  the  strain  upon  it. 
This  apprehension  is  greatly  emphasized  by  the  character  of  the  bor- 
ings in  this  locality,  because  they  have  not  been  sufficient  to  determine 
the  accuracy  of  the  cross  section  which  has  been  submitted  as  one  of 
the  exhibits  of  the  Board  of  Consulting  Engineers  to  the  Isthmian 
Canal  Commission.  Sand  or  gravel  may  even  underlie  the  indu- 
rated clay  into  which  borings  have  only  been  made  a  short  distance. 
The  same  remarks  apply,  though  in  a  lesser  degree,  to  the  series  of 
dams  and  barrages  holding  bacK  a  head  of  55  feet  of  water  which  it 
is  proposed  by  the  minority  report  to  construct  across  the  alluvial 
valley  of  the  Kio  Grande  on  the  I^acific  side  of  the  canal. 

From  an  engineering  standpoint  it  is  difficult  to  understand  why 
a  much  better  place  for  the  construction  of  a  dam  to  control  and  regu- 
late the  floods  of  the  Chagres  River  is  not  at  Gamboa  where  it  is  posi- 
tively known  that  the  primary  rock  foundation  exists  at  no  greater 
depth  than  sea  level,  and  where  it  is  possible  to  construct  a  masonry 
dam  founded  on  solid  rock  at  such  a  moderate  depth  and  in  accord- 
ance with  established  methods,  that  its  integrity  will  no  longer  give 
rise  to  question. 
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If,  therefore,  it  is  decided  to  disregard  the  recommendations  of  the 
majority  of  the  Board  of  Consulting  Engineers,  and  to  build  a  lock 
cuud,  tnen  it  is  to  be  earnestly  hoped  omy  such  form  of  lock  canal 
wiU  be  authorized  as  will  be  admissible  in  connection  with  the  con- 
stmcticHi  of  a  dam  at  Gamboa  rather  than  at  Oatim. 

While  for  certain  purposes  and  under  certain  conditions  earthen 
dams  of  large  dimensions  carefully  formed  are  i>ermis8ible,  in  this 
.  case  it  is  not  believed  that  such  form  of  construction  should  be  seri- 
ously considered  when  it  is  possible  to  secure  a  masonry  structure 
founded  on  bed  rock ;  particularly  when  the  work  under  consideration 
must  be  supposed  to  possess  permanency,  and  is  being  erected  as  a 
monument  to  the  engineering  skill  of  our  modem  civilization.  There 
is  no  urgency  that  to  my  mmd  would  justify  the  great  risk  of  earth 
dams  at  Gatun  or  La  Boca. 

The  next  important  matter  to  consider  and  decide  is  whether  the 
canal  shall  be  constructed  under  the  present  method  of  management 
or  whether  a  contract  for  the  work  shall  be  made  with  a  sin^e  con- 
tracting firm.  In  the  latter  case  the  specifications,  of  course,  should 
be  of  the  most  broad  and  general  nature,  leaving  all  detail  engineer- 
ing plans  to  the  engineers  of  the  contractor  in  order  that  he  mav 
have  the  fullest  latitude  in  inmiediately  meeting  and  overcoming  such 
local  difficulties  as  from  time  to  time  are  sure  to  arise. 

After  the  contract  is  let,  there  would,  of  course,  be  no  reason  for  re- 
taining a  cumbersome  governmental  organization  in  reference  to  the 
work,  for  there  is  no  doubt  that  the  Corps  of  Engineers  of  the  United 
States  Army  could  most  efficiently  supervise  the  contractor  enga^^ 
upon  the  woric.  All  the  governmental  functions,  including  policing 
and  sanitation,  could  easily  be  performed  imder  the  control  and  direc- 
tion of  the  governor  of  the  Canal  Zone.  It  can  not  be  doubted  that 
these  two  methods,  if  adopted,  will  give  entirely  satisfactory  results. 

The  question  will  naturally  arise  in  doing  &e  work  by  contract 
whether  there  are  any  engineering  organizations  competent  to  enter 
into  sudi  a  contract  and  to  construct  a  work  of  this  magnitude,  and 
such  a  question  must  be  answered  in  the  affirmative,  i^veral  well- 
known  oraanizations  are  ouite  capable  and  competent  to  handle  a* 
woii:  of  mis  character,  ana  there  is  no  good  reason  why  thev  could 
not  be  induced  to  make  bids  for  it,  if  the  Congress  in  its  wisdom  de- 
cides such  a  method  of  management  of  this  great  work  is  preferable 
to  that  which  has  existed  for  me  last  two  years. 

In  considering  the  Question  of  additional  time  required  for  the  con- 
struction of  a  sea-level  canal  the  prompt  and  efficient  utilization  of  the 
Panama  Railroad  is  a  matter  of  very  great  importance;  for  if  the 
railroad  is  provided  without  unnecessary  delay,  with  the  very  best 
modem  facilities  and  equipment,  including  double  tracks  with  abund- 
ance of  sidings,  shops,  wharves,  docks,  ana  warehouses,  and  especially 
with  the  latest  and  most  approved  appliances  for  transferring  cargoes 
frcHn  ships  to  cars  and  from  cars  to  ships,  very  many  of  the  advan- 
tages the  world's  commerce  would  derive  rrom  the  completion  of  the 
canal  will  be  at  once  afforded  to  it  Indeed,  in  many  cases  of  ffoods 
shipped  from  American  ports  destined  to  the  west  coast  of  South 
Ao^ca,  it  will  prdbably  he  found  advantageous  for  them  to  go  in  a 
sin^e  ship  to  Colon  and  bein^  transferred  by  the  railroad  to  Panama, 
be  reshipped  in  smaller  vesscJis  plying  from  that  port  to  the  different 
ports  to  which  different  parts  of  the  cargo  may  bejc^iupgi^^^.^ 
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that  its  decision  will  meet  the  expectations  of  the  people  in  all 
respects  and  satisfy  the  just  pride  that  their  country  has  undertaken 
the  task  of  conferring  upon  the  world  the  benefits  or  this  great  enter- 
prise. 

Senator  Kjttredge.  When  you  arrived  at  the  Isthmus  about  the 
1st  of  June,  1904,  you  found  engineering  parties  there  that  had  been 
operating  on  the  work  ? 

Mr.  \^LLACE.  Yes,  sir.  The  line  from  Colon  to  Gamboa  was  cov- 
ered with  enffineering  parties;  and  they  were  first  charged  with- a 
verification  of  the  French  topographical  maps,  and  second,  with  mak- 
ing borings. 

Senator  Kittredge.  Where  were  the  borings  made? 

Mr.  Wallace.  There  was  one  party  at  Cfelon,  under  Mr.  List;  a 
second  at  Gatun,  under  Mr.  Nichols;  a  third  at  Bohio,  under  Mr. 
Dauchy,  and  a  fourth  at  Gamboa,  under  Mr.  Ely.  These  several 
parties  were  again  subdivided  into  smaller  parties. 

Senator  Kittredge.  Please  tell  us  the  result  of  the  explorations  and 
borings  at  Gatun  especially,  and  also  at  Bohio. 

Mr.  Wallace.  In  order  to  explain  that  situation  I  will  state  that 
when  I  first  took  charge  I  understood  that  the  type  of  the  canal  had 
been  practically  estabfished  by  the  Spooner  Act,  although  some  de- 
viation might  be  permitted  from  it;  and  I  had  read  a  paper  by  Mr. 
Ward,  published  in  the  transactions  of  the  American  Society  of  Civil 
Engineers,  which  has  been  made  part  of  yoijr  record,  and  I  was  very 
much  taken  with  the  idea  of  a  dam  at  Gatun.  The  first  idea  I  had, 
after  I  had  spent  a  week  or  so  on  the  Isthmus  and  looked  the  situation 
over  generally,  was  that  that  was  the  proper  locality  for  a  dam,  if  a 
lock  canal  was  constructed,  provided  suitable  foundations  could  be 
secured  for  it. 

Senator  Kittredge.  Why  was  that? 

Mr.  Wallace.  In  figuring  out  the  various  elements  of  cost,  it  gave 
a  lock  canal  with  the  proper  depths  and  widths  for  less  money  man 
the  estimates  made  under  the  Spooner  plan.  That  was  the  prmcipal 
reason. 

After  we  had  made  a  very  few  borings  at  Gatun,  however,  we 
struck  one  of  the  gorges  that  are  shown  on  the  cross  section  that 
appears  in  this  exhibit  before  the  committee  and  found  this  loose, 

Eermeable  stratification  extending  down  to  about  179  or  180  feet 
Blow  the  sea  level,  containing  sand  and  freely  water  bearing.  That 
convinced  me  that  there  was  np  hope  of  finding  any  suitable  founda- 
tions for  a  dam  inside  of  any  reasonable  distance,  so  I  put  my  parties 
temporarily  on  other  parts  of  the  work. 

Senator  Kittredge.  I  wish  you  would  explain  in  detail  just  what 
was  done  in  making  borings  at  Gatun  and  what  was  developed.  You 
may  use  maps  if  you  wish. 

Mr.  Wallace.  I  do  not  see  your  cross  sections  here.  I  do  not  re- 
member how  many  borings  were  made,  but  we  made  quite  a  number. 
[After  examining  maps.]  I  am  not  able  to  tell  from  this  particular 
plan  what  part  of  these  borings  were  taken  under  my  jurisdiction. 

The  Chairman.  I  think  all  the  borings  are  noted  on  this  plan.  I 
think  one  of  the  engineers  a  few  days  ago  stated  that  fact 

Senator  Kittredge.  Some  were  made  after  Mr.  Wallace  left. 

The  Chairman.  I  think  a  number  were  made  after  you  left,  Mr. 
Wallace.  r^         i 
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Mr.  Wallace.  The  railroad  is  on  this  side  of  the  gorge  [indica- 
ting]— that  is,  this  cross  section  is  a  cross  section  across  the  valley, 
looking  north,  and  some  of  the  first  boring  that  were  made  went 
down  m  this  gorge  about  179  or  180  feet.  We  made  others  that  only 
went  down  a  part  of  that  distance,  but  as  soon  as  I  discovered  that 
there  was  a  gorge  there  and  that  that  depth  was  below  the  possibility 
of  finding  a  foundation  with  which  a  permanent  contact  could  be 
made,  or  to  which  the  foundation  of  a  dam  could  be  taken,  I  tem- 
porarily abandoned  those  borings  and  went  to  work  with  the  same 
party  and  tried  to  find  the  character  of  the  material  through  here, 
with  the  idea  of  making  a  cut-off  in  order  to  shorten  the  canal.  That 
was  afterwards  abandoned,  however. 

After  the  Commission  came  down  in  August  they  were  not  satis- 
fied in  regard  to  my  theory  of  the  continuity  of  this  gor^,  so  then  we 
went  to  work  and  kept  at  it  continuously  from  that  time  and  took 
these  other  borings  which  you  see  here  in  order  to  determine,  if  it 
was  possible,  that  we  could  find  some  place  where  the  indurated  clay 
was  not  so  deep  as  it  was  at  the  point  first  selected  for  examination. 

In  other  words,  to  present  the  matter  more  clearly  to  you,  the  prin- 
ciple I  was  working  on  was  this :  That  in  a  work  oi  this  magnitude  it 
would  not  be  safe  to  construct  any  dam  to  hold  back  the  head  of 
water  that  would  be  necessary  at  that  point  unless  we  could  go  to 
bed  rock  with  our  foundations.  That  we  had  decided  on  as  a  funda- 
mental principle.  When  we  found  that  the  gorge  existed  there,  I 
could  see  no  use  of  further  explorations. 

Senator  Simmons.  Do  you  mean,  Mr.  Wallace,  that  it  is  necessary 
that  the  whole  dam  should  rest  upon  a  rock  foundation  ? 

Mr.  Wallace.  No  ;  not  necessarily ;  but  that  you  should  be  able  at 
least  to  carry  a  curtain 

Senator  Simmons.  I  mean  for  the  safety  of  the  dam.  Do  you 
mean  that  it  is  necessary  that  the  whole  of  the  dam  should  rest  upon 
a  rock  foundation  ? 

Mr.  Wallace.  No;  not  the  whole  foundation.  But  it  is  neces- 
sary— that  is,  in  my  own  opinion — that  you  should  carry  down  a 
contact,  or  what  we  call  a  curtain  wall,  to  the  bed  rock  or  to  some 
impervious  material. 

Senator  Simmons.  The  whole  length  of  the  dam? 

Mr.  Wallace.  The  whole  entire  length  of  the  dam. 

Senator  Kjlttredge.  Why  is  that? 

Mr.  Wallace.  That  is,  from  one  side  of  the  valley  to  the  other. 
Why,  it  is  so  as  to  cut  off  the  percolation  of  any  water  underneath 
your  structure. 

Senator  Simmons.  Is  that  what  you  call  a  core?  What  do  you  call 
tiiat  construction  which  you  say  must  go  down  to  the  rock  ? 

Mr.  Wallace.  If  it  is  an  earth  dam  which  you  are  building  on  a 
rock  foundation  vou  put  in  what  we  call  a  puddle  core.  That  is,  you 
put  in  a  core  in  the  center  of  that  dam  that  is  impervious  to  water. 

Senator  Simmons.  Yes. 

Mr.  Wallace.  If  you  desired  to  build  a  large  earth  dam  in  an 
alluvial  valley  you  would  want  to  carry  that  core  down  to  the  bed 
rock  or  to  some  impervious  material.  We  generally  call  it  a  curtain 
waJL 

Digitized  by  VjOOQIC 


1958  INVESTIGATION   OP   PANAMA  CANAL   MATTEBS. 

The  Chaihman.  What  you  mean  by  the  curtain  is  the  wall  made 
of  concrete  or  stone,  or  whatever  it  may  be,  that  comes  next  to  the 
water,  and  then  you  fill  it  behind  with  earth?     Is  that  it? 

Mr.  Wallace.  No;  I  mean  a  subterranean  construction,  a  subsur- 
face construction  that  will  go  clear  to  the  bed  rock. 

Senator  Simmons.  What  is  that  to  be  made  of — ^masonry  or  tim- 
ber? 

Mr.  Wallace.  That  can  be  of  timber  if  it  is  entirely  submerged, 
or  it  can  be  of  concrete,  or  it  can  be  of  any  material,  of  whatever 
nature,  that  will  be  permanent  and  that  will,  without  any  question, 
shut  off  the  percolation  or  flow  of  water  underneath  your  dam. 

Senator  Taliaferro.  That  is,  this  curtain  has  no  part  whatever  in 
the  foundation  except  to  prevent  an  underflow  of  water? 

Mr.  Wallace.  That  is  it,  exactly.  Now,  there  are  two  things  to 
be  guarded  against 

Senator  Simmons.  This  curtain  goes  down  to  the  rock  and  extends 
the  full  length  of  the  dam? 

Mr.  Wallace.  Yes.  To  make  it  clear  to  you,  perhaps  I  can  ex- 
plain it  a  little  differently. 

The  foundation  for  a  dam  has  to  perform  two  functions.  One  is 
to  support  the  structure  upon  which  it  rests;  the  other  is  to  prevent 
the  water  from  running  through  underneath  it. 

Senator  Taliaferro.  And  undermining  it? 

Mr.  Wallace.  Either  undermining  it  or  else  exhausting  your  reser- 
voir of  its  water  supply.  You  may  nave  a  flow  of  water  underneath 
a  dam  that  may  drain  the  dam  area  and  still  may  not  ruin  your 
structure  as  a  dam.     Have  I  made  that  clear  to  you  ? 

Senator  Taliaferro.  Well,  Mr.  Wallace,  if  there  was  sufficient 
underflow  to  drain  that  dam,  would  it  not  in  all  probability  impair 
the  structure  itself? 

Mr.  Wallace.  Possibly,  but  not  necessarily  so — ^that  is,  it  might  be 
possible  to  drain  that  water  off  absolutely  and  not  be  able  to  hold 
water  in  your  dam  and  still  not  destroy  the  dam.  But  I  would  not 
take  the  chances  on  it  if  I  were  building  the  dam,  though  I  can  not 
say  that  it  would  not  be  possible  to  do  it. 

Senator  Simmons.  Is  it  proposed  to  construct  any  such  curtain  as 
you  now  speak  of  at  Gamboa  ? 

Mr.  Wallace.  At  Gamboa?  No,  sir;  because  at  Gamboa  the 
foundations  themselves  go  to  the  bed  rock.  At  Gamboa  the  primary 
rock  foundation  comes  up— not  the  indurated  clay,  where  vou  do  not 
know  what  is  underneath  it,  but  the  actual  basaltic  rock,  or  which  the 
backbone  of  the  continent  itself  is  made.  The  deepest  part  at 
Gamboa  is  only  at  sea  level.  You  only  have  to  go  45  or  50  feet  below 
the  bed  of  the  Chagres  River  to  put  the  foundations  of  your  dam 
right  down  on  the  bed  rock,  which  is  the  backbone  of  the  continent, 
and  there  is  not  any  question  at  all  about  its  integrity. 

Senator  Simmons.  But  after  you  get  to  bed  rock  at  Gamboa  yon 
propose  to  construct  an  earth  dam  there  with  a  masonry  core,  do  you 
not? 

Mr.  Wallace.  No;  not  necessarily  so.  That  was  a  detail  that  was 
left  for  subsequent  determination. 

Senator  Simmons.  Has  anybody  suggested  anything  there  except 
an  earth  dam  with  a  masonry  core? 
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Mr.  Wallace.  Yes,  sir;  I  understand  that  the  majority  of  the 
adyisory  board  suggested  a  masonry  dam,  and  a  masonry  dam  is  the 
thing,  it  seems  to  me,  to  construct  there.  The  only  reason  that  any- 
one eyer  suggested  an  earthen  dam  with  a  masonry  core  at  Gamboa  was 
frwn  the  fact  that  there  was  so  much  material  to  dispose  out  of  Culebra 
^t  the  material  could  be  wasted  at  the  site  of  that  dam,  and  it 
would  afford  a  place  to  put  that  material.  As  far  as  an  engineering 
TOt>po6iti(m  is  concerned,  the  proper  thing  to  build  there  is  a  masonry 
dam. 

The  strength  of  a  masonry  dam  founded  on  the  bed  rock  is  a  matter 
of  absolute  mathematical  determination.  There  is  no  guesswork 
about  it.  You  can  logically  reason  from  the  integrity  of  one  masonry 
dam  to  another  masonry  dam,  because  you  haye  elements  there  that 
are  what  we  call  determinate.  But  you  can  not  so  figure  on  an  earthen 
dam.  An  earthen  dam  is  absolutely  a  question  of  judgment  and 
opinion.  You  can  build  an  earthen  dam  in  Massachusetts  or  New 
York  or  G>lorado  that  will  stand  a  head  of  85  feet  of  water,  and  it  is 
no  criterion  at  all  that  the  same  dam  at  Gatun  or  in  South  Africa 
or  at  any  other  place  would  stand  it,  because  the  conditions  are  neyer 
the  same.  I  mean  the  conditions  under  the  surface.  That  is  a  matter 
of  what  you  may  call  engineering  judgment  if  you  are  in  fayor  of 
an  earth  dam,  and  you  may  caU  it  engineering  guesswork  if  you 
are  not 

Senator  Tallifebbo.  Mr.  Wallace,  is  not  this  earthen  dam  which 
is  proposed  by  the  minority  at  Gatun  a  dam  of  unusual  strength  ? 

Mr.  Wallace.  Yes;  it  is;  but  as  I  said  awhile  ago,  the  unusual  size 
that  you  make  tJiat  dam  may  affect  its  integrity  as  a  dam  if  there  is 
no  water  flowing  under  it  and  if  it  is  on  a  proper  foundation.  But 
there  are  two  gorges  that  are  underneath  it.  The  deeper  you  ffo  in 
those  gorges  the  more  water-bearing  the  material  is.  You  find  the 
same  mass  of  loose  grayel  in  the  bottom  of  this  gorge  here  that  we 
found  in  the  bottom  of  the  gorge  at  Bohio,  a  really  water-bearing 
stratification,  practically  a  suoterranean  riyer.  Now,  when  you  add 
to  that  a  pressure  of  some  38  pounds  to  the  square  inch,  due  to  this 
85  feet  oi  head  of  water  which  is  behind  this  dam  bearing  on  this 
water  to  press  it  through  that  stratification,  no  engineer  can  tell  you 
what  is  going  to  happen  there. 

Senator  Simmons.  Mr.  Wallace,  I  want  to  see  if  I  understand  you. 
If  I  understand  you,  your  position  is  that  you  can  not  guarantee  the 
safety  and  integrity  of  an  earth  dam  unless  it  is  either  built  upon  a 
rock  foundation  or  unless  there  is  a  curtain  going  down  from  the 
surface,  through  the  subsurface,  to  a  rock  foundation  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  That  is  your  position! 

Mr.  Wallace.  That  is  my  position. 

Senator  Simmons.  And  tnat  curtain  must  extend  the  full  length  of 
the  dam? 

Mr.  Wallace.  The  full  length  of  the  dam ;  yes,  sir. 

Senator  Simmons.  That  is,  not  only  across  those  gorges — down 
where  those  gorges  are — ^but  down  where  this  indurated  clay  is? 

Mr.  Wallace.  It  must  go  into  that.  If  this  indurated  clay  is  all 
indurated  day,  if  y<m  get  a  good  foothold  into  this  clay  it  is  a  proper 
foondatioiL 
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Senator  Taliaferro.  I  want  to  ask  you  a  question  before  you  get 
away  from  that. 

Mr.  Wallace.  May  I  finish  this  matter — ^just  a  minute? 

Senator  Taliaferro.  Yes,  sir. 

Mr.  Wallace.  But  no  man  can  tell  what  is  here.  While  it  is  pos- 
sible and  while  it  is  probable  that  that  indurated  clay  does  extend  to 
the  bed  rock,  you  have  not  any  surety  of  it. 

Senator  Simmons.  What  I  want  to  get  from  you  is  your  opinion  as 
to  whether  that  curtain  has  to  so  down  through  that  indurated  clay 
imtil  you  get  to  bed  rock,  in  order  to  guarantee  the  integrity  of  your 
dam. 

Mr.  Wallace.  No,  sir;  not  if  that  indurated  clay  does  go  to  bed 
rock ;  but  I  would  find  that  out  first,  before  I  built  a  dam  that  this 
great  work  was  dependent  upon. 

Senator  Simmons.  It  must  be  demonstrated  that  the  indurated  clay 
goes  to  the  bottom,  or  you  must  go  through  the  indurated  clay  witli 
your  curtain  down  to  the  bed  rock? 

Mr.  Wallace.  Yes,  sir. 

Senator  Taliaferro.  Now,  Mr.  Wallace,  your  answer  to  Senator 
Simmons  seems  to  lay  down  the  general  proposition  that  an  earth  dam 
is  not  safe  unless  the  foundations  go  to  oed  rock,  or  there  is  this  cur- 
tain going  to  bed  rock,  for  the  purpose  of  cutting  off  an  underflow  of 
water. 

]Vfr.  Wallace.  Yes — that  is,  of  course,  unless  the  material  may  be 
of  an  impervious  nature. 

Senator  Taliaferro.  You  did  not  put  that  qualification  in  your  an- 
swer before.  I  was  going  to  ask  you  if  there  were  not  a  ereat  many 
earth  dams  in  this  country  which  have  been  proved  to  be  safe? 

Mr.  Wallace.  Yes;  but  if  you  had  a  thousand  earth  dams  in  this 
country  that  were  proven  to  be  safe,  they  would  be  no  criterion  that 
one  at  Gatun  would,  unless  the  conditions  at  Gatun  coincided  witii 
the  conditions  of  these  that  had  been  proved  here. 

Senator  Taliaferro.  Exactly  so ;  but  it  would  answer  your  general 
proposition  that  earth  dams  were  unsafe? 

Mr.  Wallace.  Oh,  no;  I  did  not  say  that;  I  beg  your  pardon. 

Senator  Taliaferro.  Well,  that  earth  dams  were  not  safe? 

Mr.  Wallace.  What  I  say  is  this,  that  I,  of  my  own  judgment, 
would  not  construct  an  earthen  dam  in  an  important  work  like  this 
or  with  a  CTeat  head  of  water  behind  it  unless  it  was  either  founded 
on  the  rock  or  founded  on  some  impervious  material  like  indurated 
clay  or  unless  it  was  protected  by  a  curtain  that  was  taken  to  the  bed 
rock  or  to  the  indurated  clay  or  to  a  surface  through  which  the  water 
would  not  flow. 

Senator  Taliaferro.  I  thought  you  meant  that. 

Mr.  Wallace.  That  is  what  1  meant ;  yes. 

Senator  Simmons.  What  did  you  call  these  two  formations  here  ? 

Mr.  Wallace.  Down  in  the  bottom  here  there  is  loose  gravel. 

Senator  Simmons.  But  what  did  you  call  that  [indicating]  ?  We 
have  been  calling  it  a  gulch. 

Mr.  Wallace.  I  called  it  a  geological  gorge. 

Senator  Simmons.  A  gorge ;  yes.  Now,  Sir.  Wallace,  eliminating 
those  two  gorges  altogether,  supposing  that  they  were  not  there,  but 
that  the  formation  where  those  gorges  are  was  the  same  as  this  here 
[indicating] — ^in  other  words,  that  it*  was  all  indurated  clay  dear 
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across  the  line  of  this  canal  and  that  that  indurated  clay  extended 
down  200  feet,  the  full  length  of  the  canal,  do  you  give  it  as  your 
opinion  that  you  could  not  construct  upon  the  surface  of  that  in- 
durated day  an  earthen  dam  which  would  be  absolutely  safe? 

Mr.  Wallace.  No  ;  I  do  not  say  that,  because,  as  I  said  before,  it 
would  depend  entirely  on  what  was  underneath  it  here. 

S^iator  Simmons.  I  am  asking  you  a  hypothetical  case. 

Mr.  Wallace.  Well,  you  have  to  take 

Senator  Simmons.  I  can  not  get  at  your  views  unless  you  will  allow 
me  to  ask  you  a  hypothetical  case. 

Mr.  Wallace.  I  know,  but  engineers  do  not  decide  things  on  hjrpo- 
thetical  cases.  We  decide  the  form  of  our  structure  on  what  we  find 
undemeath. 

Senator  Simmons.  But  it  might  be  of  some  benefit  to  us  to  have 
your  opinion  on  a  hypothetical  case.  Of  course  I  do  not  want  it 
unless  you  are  willing  to  give  it. 

Mr.  Wallace.  Well,  engineers  are  a  good  deal  like  some  judges; 
thev  do  not  give  their  opinions  on  hypothetical  cases. 

Senator  Simmons.  I  will  ask  you  the  question,  and  vou  can  answer 
it  or  not,  as  you  see  fit.  Eliminating  the  two  gorges  there,  supposing 
that  the  material  in  those  gorges  was  the  same  as  that  on  either  side 
of  it,  and  that  5rou  have,  therefore,  for  the  full  length  of  the  dam, 
a  foundation  of  indurated  clay  extending  200  feet  below  the  surface, 
I  ask  you  the  question  if,  with  those  conditions,  an  earth  dam  there 
would  not  be  practically  secure  and  safe  ? 

Mr.  Wallace.  I  would  not  put  an  earth  dam  in  there  in  an  im- 

f»rtant  work  of  this  character  under  the  conditions  you  name  unless 
knew  what  was  under  that  200  feet  of  indurated  clay,  and  unless 
I  knew  how  far  above  and  below  the  dam  the  indurated  clay  extended. 

Senator  Simmons.  That  is  an  answer  to  the  question. 

Mr.  Wallace.  Yes,  sir. 

Senator  Ankent.  Mr.  Wallace,  that  indurated  clay  is  never  of 
uniform  thickness,  is  it? 

Mr.  Wallace.  That  is  the  reason,  or  that  is  one  of  the  reasons,  why 
I  would  not  trust  an  important  structure  of  that  kind  on  it  unless 
I  knew  what  was  underneath  it. 

I  have  had  some  experience  with  this  kind  of  clay.  I  put  in  a 
bridge  across  the  Missouri  River  quite  a  number  of  years  ago  for  the 
Santa  Fe  Railroad  Company.  When  I  first  took  charge  of  that  struc- 
ture they  had  a  line  of  borings  across  the  valley.  That  line  of  borings 
^ruck  an  indurated  clay  that  was  a  great  deal  heavier  and  harder 
than  this  indurated  clay  is;  and  the  engineer  that  was  sent  to  take 
those  borings  had  reported  that  he  had  round  a  foundation  substan- 
tial enough  to  construct  the  piers  of  that  bridge  on;  and  the  bridge 
was  planned  with  its  caissons  and  its  piers  and  everything  to  go  to 
that  depth. 

When  I  arrived  on  the  ground  I  commenced  to  examine  the  char- 
acter of  some  of  the  rock  borings  and  this  cla};,  and  I  was  not  satis- 
fied that  he  had  gotten  into  a  permanent  stratification.  Se  we  went 
on  through,  and  after  going  through  some  feet  of  this  material  we 
^Tuck  gravel  and  sand,  and  so  forth,  below.  We  found  indurated 
day  in  there  that  weighed  120  pounds  to  the  cubic  foot,  and  that  was 
more  of  rock  nature,  really,  tnan  this  indurated  clay  is  here;  and 
Tmdemeath  it  we  found  a  mass  of  loose  material,  ^gravel  -and-^  on. 
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that  we  had  to  carry  the  piers  of  that  bridge  down  through.  Instead 
of  going,  as  we  expected,  about  20  feet,  we  had  to  go  65  or  75  to  80 
feet  below  the  surface  of  the  water,  depending  on  stage  of  water. 

Senator  Morgan.  What  place  are  you  speaking  of  now  ? 

Mr.  Wallace.  I  am  speaking  of  a  bridge  foundation  that  I  put  at 
one  time  across  the  Missouri  River  at  Sibley. 

There  is  a  section  of  country  that  Senator  Kittredge  is  familiar 
with — ^in  the  Dakota  country — I  think  up  near  the  Jim  Kiver  districtj 
where  the  Missouri  River  comes  down  along  the  mountain  slope  oi 
the  continent  at  a  much  higher  elevation  than  a  large  part  of  Dakota. 
In  South  Dakota  you  can  put  down  almost  anywhere  a  pipe  of  almost 
any  size  and  get  a  flowing  artesian  well  from  it.  I  think  the  Senator 
will  bear  me  out  in  that,  at  least  to  a  degree. 

Senator  Kxttredge.  That  is  right. 

Mr.  Wallace.  That  water  evidently  comes  underneath  from  the 
Missouri  River,  and  it  flows  through  this  sand  and  gravel  and  a  fine 
silt — ^the  silt  is  much  finer  than  the  material  we  found  in  this  gorge 
here — and  under  several  hundred  feet  of  indurated  clay.  Am  I  cor- 
rect in  that? 

Senator  KrrrREDOB.  That  is  absolutely  right. 

Mr.  Wallace.  And  so  much  water  flows  through  that  stratifica- 
tion that  there  are  times  wh^i  there  is  more  water  in  the  Missouri 
River  at  Yankton  than  there  is  at  Sioux  City.  Is  not  tiiat  correct, 
Senator? 

Senator  Kittredge.  That  is  true. 

Senator  Drtden.  Mr.  Wallace,  do  the  engineers  who  have  ex- 
amined the  subject  all  concur  with  you  in  your  opinion? 

Mr.  Wallace.  I  do  not  know ;  1  have  not  conferred  with  any  of 
them. 

Senator  Dryden.  You  have  not  read  their  testimony? 

Mr.  Wallace.  I  have  read  their  testimony ;  yes,  sir. 

Senator  Dryden.  Have  you  observed  in  your  readings  whether  they 
do  or  do  not  agree  with  you  ? 

Mr.  Wallace.  Some  of  them  do  and  some  of  them  do  not — or, 
rather,  to  put  it  the  other  way,  I  agree  with  some  of  them  and  with 
some  of  them  I  do  not  agree. 

Senator  Dryden.  It  comes  to  the  same  result? 

Mr.  Wallace.  It  comes  to  the  same  result;  yes,  sir. 

Senator  Dryden.  There  are  a  number  of  very  eminent  engineers 
who  hold  that  that  dam  can  be  safely  built  across  those  gorges. 

Mr.  Wallace.  I  presume  there  are ;  but  I  am  simply  speaking  for 
myself. 

Senator  Dryden.  Precisely. 

Mr.  Wallace.  And  for  myself^  I  would  not  do  it. 

Senator  Dryden.  Will  you  point  out  to  me,  if  you  please,  while 
we  are  on  this  subject,  on  the  map  which  shows  the  dam,  just  where 
the  dam  will  cross  these  gorges? 

Mr.  Wallace.  I  am  not  familiar  with  these  maps;  but  one  of  the 

forges  in  the  map  is  here,  and  the  other  one  is  nere — that  is,  this 
ill,  in  which  they  evidently  have  designed  the  sluice  gates— the 
spillway — is  in  between  these  two  gorges. 

Senator  Dryden.  About  what  is  the  length  of  the  mouth  of  those 
gorges — ^the  top  of  the  gorges? 
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Mr.  Wallace.  That  one  is  aboui  1,800  or  S,000  f^t  aeroflt,  and  thia 
one  is  about — a  little  orer  a  thousand — abooi  a  thousand. 

Senator  Dktdsn.  Yes;  thank  youL.  I  did  not  quite  fot  your  Mttnt 
when  you  said  that  certain  conditions  might  make  a  dam  safe  in 
Maasacfansetts  hot  would  noi  apply  <a  the  Isthmus. 

Mr.  Waixace.  Yes,  air. 

Senator  DBmsir.  I  did  not  quite  get  that  point. 

Mr.  Waulacb.  What  I  meant  by  that  was  that  there  is  no  simi- 
larity in  respect  to  the  foundations. 

Senator  Dbtdbh.  Yes. 

Mr.  Walulcx.  As  far  as  the  constmctinf  of  the  dam  itself  ie 
oQooemed,  after  your  foundations  are  secure,  if  you  construct  a  dam 
with  reasonable  care,  with  the  same  kind  of  material,  and  see  that 
the  layers  are  all  properly  put  in,  you  can  construct  your  dam  itself 
as  weU  in  one  plaoe  as  you  can  in  another.  But  what  I  meant  to  say 
was  that  because  an  earth  dam  had  a  proper  foundation  or  was  on  a 
material  that  was  not  permeaUe  hr  water  in  Massachusetts,  it  is  no 
sign,  if  you  construct  a  dam  on  the  Isthmus,  that  you  would  find 
the  same  conditions  oecnrring  underneath  the  surface.  You  under- 
stand what  I  mean  ? 

Senator  Dktdbn.  Yes. 

Mr.  Wallacx.  There  are  two  elements  in  the  earth  dam  i»r<^)06i- 
tion.  One  is  the  strocture  which  we  intend  to  make,  ihe  elements  of 
which  can  be  determined.  The  other  is  that  part  of  the  structure 
which  nature  has  made  and  which  is  not  the  same  in  one  locality  as 
it  is  in  another.  You  mi|^  not  find  in  the  whole  wide  world 
another  condition  exactly  similar  to  this. 

That  is  the  point  I  was  trying  to  make — that  the  conditions  under- 
neath tJie  dam  in  Massadiusetts  were  no  criterion  as  to  what  the 
conditions  womld  be  nndemeath  the  dam  at  Gatun,  unless  they  were 
found  to  be  identical. 

Sttiator  DarvBii.  Hie  depth  of  this  dam  is  about  a  half  a  mile, 
as  I  understand,  from  the  head  to  the  end  of  itf 

Mr.  Waixacs.  Well,  yes.  Here  it  is,  underneath  here,  on  this 
lower  map. 

Senator  Dktdbh.  I  think  it  has  been  testified  that  it  is  about  a 
half  a  mUe. 

Mr.  Wallace.  Yes,  sir. 

Senator  Dktdek.  Is  not  the  fact  of  that  emMmous  depth,  which  I 
understand  to  be  entireh^  unprecedented,  far  beyond  anything  that 
has  ever  been  constmcted  before,  a  very  important  factor  as  furnish- 
ing a  resisting  force  for  the  seepage  of  this  water! 

Mr.  Waixacb.  No,  sir. 

Senator  DamBK.  Yon  hold  it  would  make  no  difference  whether 
that  dam  is  of  such  a  depth  as  that  or  smaller? 

Mr.  Wallacb.  Except  this:  Except  so  far  as  it  would  make  a 
longer  area  between  wnere  the  water  might  readi  this  substratifica- 
tion  and  where  the  water  might  cotOB  from,  and  increase  the  friction 
due  to  the  flow  of  water  throufffa  the  materiaL    If  that  material  oom^ 

grossed  this  gravel  down  in  here  it  would  be  another  proposition* 
ut  experience  has  shown  us — at  least  my  experience  has  mown  me^^ 
that  the  weight  of  that  dam  on  top  of  this  mat^ial  would  have  no 
effect  whatever  on  the  flow  of  water  through  this  gorge  below  heie. 
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.  It  may  compress  some  of  the  upper  stratifications  in  which  there  is 
Testation  or  alluvial  matter. 

Senator  Morgan.  By  "  the  gorge  below  here  "  you  mean  the  deepest 
gorge? 

Mr.  Wallace.  Yes;  the  two  de^  gorges;  the  two  gorges  at  Gatnn. 

Senator  M(HtGAN.  And  this  is  the  deepest  one? 

Mr.  Wallace.  Yes.    The  same  thing  would  apply  to  the  other  one. 

Senator  Mobgan.  Yes ;  I  merely  want  to  get  the  record  ri^t 

Mr.  Wallace.  Tlie  compression  would  take  place  in  the  upi)er 
stratifications  that  are  made  up  of  vegetable  matter  or  of  alluvial 
matter,  and  the  effect  of  those  compressions  will  be  an  inequality  in 
the  settlement  of  your  dam,  and  tiie  probabilities  of  cracks  and  breaks 
in  it  in  line  with  the  edges  of  these  gorges.  But  the  pressure  of  that 
dam  will  have  no  effect  whatever  as  to  flie  flow  of  water  through  this 
water-bearing  stratification  in  the  bottom  of  the  gorges. 

Senator  Dryden.  Would  not  the  fine  matter  which  washes  down  in 
the  silt  fill  up  the  little,  infinitesimal  crevices  in  this  alluvial  matter, 
so  as  to  constantly  make  it  more  water-tight? 

Mr.  Wallace.  Under  some  conditions  it  might;  under  other  condi- 
tions, no. 

That,  in  fact,  is  such  an  insignificant  proposition  that  it  is  not 
strong  enough  to  be  an  element  upon  which  to  base  a  decision  of  this 
kind.  It  has  not  done  it  so  far.  i  ou  find  the  deeper  you  go  here  the 
coarser  this  material  is  and  the  more  water  runs  through  it. 

If  a  dam  is  built  here,  the  possibilities  are,  you  wiU  find,  that  silt 
may  never  come  in  against  the  exact  dam  itself.  It  might  not  for 
ages ;  it  might  not  for  hundreds  of  years,  because  it  will  come  in  from 
the  side  creeks  and  will  be  deposited  wherever  the  water  is  stiU,  and 
there  will  be  very  little  that  may  come  down  against  this  dam  in  tibe 
water  that  is  against  it,  because  the  water  will  be  still  for  quite  a  dis- 
tance above  it.  You  mi^t,  where  that  material  would  settle  on  sand 
of  a  certain  character.  If  it  did  settle,  it  would  have  a  tendency  to 
make  it  more  impermeable  than  it  was  before.  But  I  do  not  think 
we  could  trust  in  this  dam  on  checking  off  that  flow  of  water  by  that 
means  at  all.    I  think  the  risk  would  be  too  great. 

Senator  Dryden.  Does  the  great  extent  of  this  dammed-up  water 
add  anything  to  the  weight  or  to  the  influence  of  this  head  of  water 
seekingan  outlet  through  this  seepage? 

Mr.  Wallace.  The  weight  of  the  water  is  due  to  its  head  and  not  to 
its  volume,  except  this,  that  over  the  entire  bottom  of  this  dam  there 
is  a  downward  pressure  of,  say,  88  or  40  pounds  per  square  inch. 
That  pressure  is  also  horizontal,  applied  to  this  water  flowing 
through  the  dam.  That  pressure  exists  over  all  this  entire  area,  so 
that  it  half  a  mile  away  from  here  there  was  another  vein  of  gravel 
underneath  the  indurated  day,  and  the  inlet  to  that  might  be  a  mile 
above  your  dam  or  2  miles,  that  weight  would  be  there  transmitted 
on  that  water  to  push  it  through  under  that  clay,  and  you  might 
find  springs  devdlop  and  waterwajrs  develop  bdow  your  dam  a 
great  ways  off  even  from  these  gorges,  if  there  was  any  continuous 
strata  that  was  water  bearing  that  was  connected  wit^  any  of  this 
water  above  the  dam  and  any  of  this  area  in  the  swamps  below. 
Springs  might  come  up  miles  away  from  it.  due  to  that  cause,  because 
that  pressure  is  underneath  the  entire  surface  of  your  dam,  no  mat- 
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ter  how  many  miles  it  may  be  in  extent,  due  to  the  height  of  the 
water  above  tlie  point  upon  which  the  water  rests. 

Senat(H*  Drtden.  If  it  should  be  necessary  in  building  across  these 
eoi^ges  to  make  a  provision  such  as  you  have  referred  to — ^running 
dowiL  these  aprons  until  you  strike  a  strong,  sufficient  foundation — 
is  that  impracticable  from  an  engineering  standpoint? 

Mr.  Wallace.  Well,  in  this  particular  case  I  would  not  undertake 
to  do  it — ^that  is.  if  it  was  a  work  that  I  was  doing  for  clients.  No 
engineer  would  like  to  say  that  anything  in  an  engineering  way  is 
impracticable.  It  is  possible  to  close  that  off  by  a  fireat  many  means, 
bat  you  can  not  get  at  it  to  see  it,  and  a  great  deal  of  it  would  have 
to  be  left  to  the  discretion  and  jud^ent  of  the  men  that  did  it  on 
the  ground ;  and  whether  it  could  be  done  or  not,  or  how  lon^  it  would 
take  or  how  effective  it  would  be,  are  very  uncertain  quantities. 

Senator  Akseny.  I  infer  from  that  that  the  weight  of  that  dam 
would  increase  the  percolation.    Is  that  right  ? 

Mr.  Wallace.  No,  sir;  I  do  not  mean  to  say  that  the  weight  of  the 
dam  will  increase  thepercolation. 

Senator  Ankeny.  The  water  above  would  increase  it? 

Mr.  Wallace.  The  water  behind  it,  in  the  lake  that  would  be  cre- 
ated by  the  dam,  would  increase  the  percolation,  due  to  the  head  of 
the  water. 

Senator  Ankent.  That  is  what  all  this  means? 

Mr.  Walxace.  Yes,  sir;  that  is  what  all  this  means.  What  I  meant 
to  say,  further,  is  that,  in  my  judgment,  it  would  be  a  very  unsafe 
thing  to  predicate  this  important  work  on  a  structure  built  at  that 
point. 

Senator  Ankeny.  Upon  a  plan  open  to  these  objections? 

Mr.  Wallace.  Yes,  sir. 

Senator  Dryden.  Have  you  found  any  other  weak  point  in  that 
scheme  for  a  dam  except  these  two  gorges? 

Mr.  Wallace.  I  do  not  like  the  fock  proposition  that  goes  with  it. 

Senator  Simmons.  You  said  you  made  some  borings  after  you  went 
down  there? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  What  was  the  greatest  depth  of  your  borings? 

Mr.  Wallace.  I  think  some  of  them  were  200  feet.  As  I  saiJ  be- 
fore you  came  in  the  room,  we  abandoned  the  borings  at  one  time, 
after  we  had  commenced  them  and  gotten  down  about  179  or  180  feet. 
Afterwards  I  went  back  again  and  explored  that  valley  and  made  a 
great  many  other  borings  ail  through  there. 

Senator  Simmons.  Did  you  get  through  the  indurated  clay  ? 

Mr.  Wallace.  No,  sir;  I  aid  not  go  down  through  that.  All  I 
tried  to  do  was  to  develop  these  gorges,  because  when  I  found  one 
depth  that  was  below  what  I  considered  a  practicable  depth  to  take  a 
foundation  to  that,  to  my  mind,  settled  that  locality. 

Senator  Simmons.  Were  your  borings  altogether  in  the  gorges? 

Mr.  Wallace.  No,  sir.  They  were  all  over;  some  of  them  down 
here  [indicating  on  map]. 

Senator  Simmons.  How  deep  did  you  go  in  the  gorges? 

Mr.  Wallace.  My  recollection  is  that  before  I  left  the  deepest  I 
found  was  about  200  feet 

Sraiator  Simmons.  How  deep  did  you  go  through  the  indurated 
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Mr.  Wallace.  Whenever  we  struck  the  indurated  clay  and  went 
into  it  10  or  15  feet  we  stopped. 

Senator  Simmons.  You  did  not  prosecute  your  borings  to  the  ex- 
tent of  finding  what  was  the  character  of  the  material  below  the 
strata  of  indurated  clay? 

Mr.  Wallace.  No,  sir;  because,  to  my  mind,  that  was  entirely  un- 
necessary. Having  found  that  there  were  deep  gorges  there  [indi- 
cating on  map],  it  looked  like  a  waste  of  money  to  undertake  any 
further  experiments  there.  If  that  location  had  been  selected  for  a 
dam  and  I  had  b^n  instructed  to  build  a  dam  on  that  location,  I 
would  not  have  stopped  until  I  had  gone  clear  through  and  into  tiie 
rock  and  gotten  through  several  stratifications,  so  that  I  could  have 
found  the  geological  sequence  of  the  various  stratifications. 

Senator  Simmons.  Your  200  feet  borings  down  those  gulches  there 
did  not  reach  strata  of  rock  or  other  hard  substance? 

Mr.  Wallace.  No,  sir. 

Senator  Simmons.  Why  did  you  stop  at  200  feet?  Why  did  you 
not  go  deeper  down? 

IVfr.  Wallace.  The  reason  was  this :  We  were  crowded  for  men,  and 
we  were  crowded  for  material,  and  we  had  other  questions  that  were 
of  great  importance  that  we  must  solve,  and  we  needed  every  man 
and  every  machine  that  we  had.  As  I  abandoned  that  in  my  mind 
as  a  place  for  a  dam  when  I  got  down  that  200  feet  and  did  not  find 
any  suitable  material  for  a  foundation,  it  was,  to  my  mind,  simply  a 
waste  of  time  to  continue. 

Senator  Simmons.  When  you  got  down  200  feet  and  did  not  find 
any  solid  substance  you  reached  the  conclusion  satisfactory  to  yourself 
that  that  was  not  a  proper  place  for  a  dam  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  When  was  it  that  you  reached  that  conclusion  ? 

Mr.  Wallace.  That  was,  I  think,  in  August,  1904. 

Senator  Simmons.  Since  that  time  you  have  been  opposing  this 
proposition  to  put  a  dam  there? 

Mr.  Wallace.  No,  sir.  I  went  back  again,  at  the  request  of  the 
old  Commission,  and  we  took  additional  borings,  because  their  theory 
was  that  at  some  place  else  across  that  valley  we  might  find  a  con- 
tinuous ridge  of  this  indurated  clay  upon  which  this  dam  might  be 
built,  and  it  was  on  that  chance  that  we  continued  our  investigation. 

Senator  Simmons.  Did  you  make  boring  elsewhere  in  the  valley 
with  a  view  to  ascertaining  whether  conditions  were  different  there  ? 

Mr.  Wallace.  Yes.  That  is  the  reason  all  these  black  borings  were 
taken  from  here  away  above  the  dam  [indicating  on  map]. 

Senator  Morgan.  Did  you  ever  find  that  continuous  ridge  of  im- 
pervious material  ? 

Mr.  Wallace.  No,  sir ;  we  did  not. 

While  these  borings  were  going  on  we  had  been  boring  at  Bohio 
and  had  gotten  down  167  feet  at  Bohio,  in  a  gorge  there.  We  had 
followed  that  gorge  clear  up  to  Gamboa,  and  we  found  it  ran  out  at 
Gainboa  and  the  rock  came  up  to  sea  level.  My  natural  supposition 
was  that,  going  down  to  200  feet  here  [indicating  on  map]  and  167 
feet  at  Bohio  and  finding  that  all  the  way  up  the  valley  the  rock 
pitched  and  would  be  found  at  some  very  great  depth  here  [indicat- 
ing on  map],  but  certainly  under  260  or  300  feet  at  this  point  [indi- 
cating on  map],  that  we  certainly  would  not  find  that jt^w^  at  a 
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higher  elevation  lower  down  the  gor^e  than  we  found  at  Bohio,  be- 
cause the  evidence  all  seems  to  show  mat  this  gorge  had  been  formed 
by  the  flow  of  water,  and  that  water  must,  of  course,  have  been  run- 
ning downhill  toward  the  sea. 

Senator  Simmons.  It  was  in  August,  1904,  that  you  completed  these 
borings  in  the  gulch  ? 

Mr.  Waixace.  No,  sir;  it  was  August,  1904,  that  I  found  out  that 
one  of  these  gorges  existed ;  but  we  took  a  great  many  additional  bor- 
ings after  that 

Senator  Simmons.  When  was  it  that  you  completed  the  borinfts  as 
to thosegorges  and  made  up  your  mind  that  that  site  would  not  cfot 

Mr.  TALLAGE.  That  was  in  August,  1904. 

Senator  Simmons.  That  is  what  I  understood  jaa  to  say. 

Mr.  Wallace.  That  was  with  this  reservation,  that  if  we  did 
find 

Senator  Simmons.  I  am  talking  about  this  site. 

Mr.  Wallace.  But  I  mean  to  say  this:  That  we  did  not  abandon 
that  entirely,  but  it  was  with  the  reservation,  of  course,  that  if  we  did 
find  a  barrier  of  this  indurated  clay  extending  clear  across  the  valley, 
and  then  found  that  that  was  down  to  the  bed  rock,  and  that  there 
was  no  water-bearing  strata  under  it,  we  might  go  back  to  that  and 
put  a  dam  there. 

Senator  Simmons.  But  you  did  find  upon  this  identical  situs  these 
gorges  and  you  did  bore  down  200  feet? 

mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  And  you  came  to  the  conclusion,  as  a  result  of 
those  borings,  that  this  precise  place  would  not  do? 

Mr.  Wallace.  That  is  correct. 

Senator  Simmons.  What  I  want  to  ask  you  is  this:  Is  there  any 
report  of  your  to  the  Commission  or  any  written  statement  of  yours 
to  the  Commission,  made  at  that  time,  of  the  conclusion  you  had 
reached  in  this  regard  ? 

Mr.  Wallace.  Yes,  sir;  that  is  contained  in  letters  addressed  to 
Admiral  Walker,  the  chairman  of  the  Commission,  and  it  was  also 
covered  by  verbal  reports  that  I  made  to  the  Commission  when  tliey 
were  on  the  Isthmus  in  that  month. 

Senator  Simmons.  You  wrote  letters  to  the  chairman  of  the  Com- 
mission? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  Giving  your  opinion  as  you  have  stated  it  to  l)e 
here? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  In  August,  or  about  August,  1904? 

Mr.  Wallace.  Yes,  sir;  1904. 

Senator  Simmons.  After  that  opinion  was  given  by  you  did  you 
make  any  more  borings  at  this  particular  place  or  in  the  line  of  the 
dam  at  that  particular  place? 

Mr.  Wallace.  In  the  general  vicinity.  That  matter  was  referred 
to  Mr.  Nichols,  and  we  let  him  use  his  judgment  as  ^>o  where  he 
should  make  his  borings  after  that  time.  In  other  words,  the  con- 
sideration of  the  whole  problem  of  physical  research  from  Mindi  clear 
up  to  Bohio  was  left  in  the  hands  of  Mr.  Nichols  to  investigate  as  he 
saw  fit  n         } 
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Senator  Simmons.  As  a  matter  of  fact,  did  Mr.  Nichols  continue 
his  borings  along  the  line  of  this  Gatun  dam? 

]Mt.  Wallace.  In  that  general  vicinity ;  yes. 

Senator  Simmons.  I  am  not  speaking  of  the  general  vicinity.  Did 
he  make  them  along  the  line  of  this  Gatun  daml 

Mr.  Wallace.  I  could  not  tell  you  from  memory.  At  that  time  I 
used  to  get  monthly  borings  that  he  made.  It  has  been  almost  a  year 
now  since  I  have  paid  any  attention  to  it,  and  the  data  is  not  in  my 
hands,  so  that  I  could  not  answer  your  question  definitely. 

Senator  Simmons.  Is  there  anything  in  the  reports  or  upon  the 
maps  that  indicate  whether  any  borings  were  afterwards  made  right 
along  the  site? 

Mr.  Wallace.  Yes,  sir.  Mr.  Nichols  made  weekly  and  monthly 
reports  of  everything  that  he  did,  and  the  data  as  to  exactly  what  he 
found  and  did  are  on  file  in  the  chief  engineer's  office,  at  Panama. 

Senator  Simmons.  The  data  will  show  the  exact  location  of  the 
borings? 

Mr.  Wallace.  Yes,  sir. 

Senator  Taliaferro.  You  do  not  identify  the  borings  that  were 
conducted  under  your  direction? 

Mr.  Wallace.  No,  sir ;  if  I  had  mj  reports  here  I  could.  I  have 
reports  of  these  borings.  This  map  is  made  to  a  different  scale  and 
the  borings  are  differently  numbered  from  what  they  were  on  my 
reports,  and  I  could  not  identify  the  exact  borings. 

Senator  Morgan.  Mr.  Chairman,  I  ask  that  the  chairman  call  for 
those  reports,  or  copies  of  them. 

Senator  Simmons.  Yes ;  we  would  like  to  have  them. 

The  Chairman.  Do  I  understand  that  they  are  here  or  at  Panama, 
Mr.  Wallace? 

Mr.  Wallace.  Those  are  at  Panama.  It  may  be  possible  that  you 
will  find  them  in  a  consolidated  annual  report.  Just  before  I  left 
the  Isthmus  I  commenced  to  shape  up  my  matters  for  an  annual 
report.  All  the  engineers  under  me  received  instructions  as  to  how 
to  prepare  their  matter  and  what  matter  I  wanted.  Mr.  Nichols  and 
these  other  engineers  that  had  charge  of  borings  had  everything 
tabulated  up  to  the  1st  of  July,  1906.  It  is  barely  possible  that  copies 
of  that  matter  may  be  here  in  the  office  of  the  Conynission.  I  think 
very  likely  they  may  be. 

The  Chairman.  There  may  be  copies  here  of  this  work  that  was 
done  at  Panama  ? 

Mr.  Wallace.  Yes,  sir ;  there  should  be. 

Senator  Taliaferro.  Could  you  not  look  over  the  annual  report  and 
ascertain  whether  this  information  was  embraced  in  it? 

Mr.  Wallace.  Why,  it  would  not  be  in  the  annual  report.  It 
would  be  in  the  reports  of  Mr.  Dauchey,  and  Mr.  List,  and  Mr. 
Maltby,  and  Mr.  Ely,  and  Mr.  Nichols,  and  these  other  assistant 
engineers.     It  would  be  in  their  reports  to  the  chief  engineer. 

Senator  Morgan.  Which  you  transmitted  to  the  Commission? 

Mr.  Wallace.  No,  sir;  I  did  not  get  a  chance  to  do  that. 

Senator  Simmons.  I  would  like  to  have  inserted  in  the  record  the 
letters  that  Mr.  Wallace  referred  to  a  few  moments  ago,  which  he 
says  he  wrote  to  the  chairman  of  the  Commission,  giving  it  as  his 
conclusion,  as  a  result  of  his  borings  through  these  fforges  there,  that 
this  place  at  Gatun,  which  has  been  selected  by  the  minority  as  a 
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proper  place  for  the  construction  of  a  dam,  was  not  an  available 
place. 

Senator  E^ittbskse.  I  think  that  is  a  proper  request 

Senator  Morgan.  I  thought  those  letters  nad  been  <^ed  for  on  my 
suggestion* 

&nator  Simmons.  You  spoke  of  reports. 

Senator  Morgan.  I  call  tnem  reports. 

The  Chairman.  These  letters  will  be  here,  Mr.  Wallace? 

Mr.  Wallace.  They  should  be  here. 

The  Chairman.  The  request  for  the  letters  will  be  made,  Senator. 

S^iator  Taliaferro.  That  was  in  the  form  of  a  report,  was  itf 

Mr.  Wallace.  No,  sir;  it  was  in  the  form  of  my  regular  letters 
n^t  along. 

The  Chairman.  Those  letters  would  be  along  in  the  year  1904? 

Mr.  Wallace.  Yes,  sir;  addressed  to  the  chairman  of  the  Commis- 
sion. 

Senator  Simmons.  In  August  or  September  of  that  year. 

Mr.  Wallace.  My  recollection  is  that  you  will  find  that  matter 
also  treated  in  a  report  that  I  made  to  the  Commission  under  date  of 
February  1,  1905.  Along  about  in  the  winter  the  Commission  sent 
down  an  engineering  committee  consisting  of  Professor  Burr,  Mr. 
Parsons,  andGeneral  Davis,  and  they  call^  upon  me  for  a  report  on 
the  Isthmus,  so  that  I  made  them  a  ^ort.  condensed  report*  and  I 
tiiink  it  was  on  February  1,  1905 ;  and  in  tnat  report  I  described  the 
work  that  had  been  done  up  to  date,  and  gave  the  conclusions  that  I 
had  arrived  at  up  to  that  date.  That  is  very  short,  and  it  wound 
things  up  to  that  period. 

Senator  Morgan.  Probably  that  would  cover  the  whole  matter. 

Mr.  Wallace.  That  might  cover  what  you  want 

Senator  Simmons.  We  would  like  to  have  that,  and  the  other,  too. 

The  Chairman.  I  assume  that  all  borings,  or  copies  of  them,  are 
in  the  office  here? 

Mr.  Wallace.  They  should  be ;  yes. 

On  the  Isthmus  the  borings,  cores  of  all  the  material,  were  very 
carefully  preserved,  showing  me  number  of  the  hole  and  the  character 
of  material  at  each  foot  below  the  surface  all  the  way  down,  so 
that  jou  could  examine  the  actual  material.  That  is  the  way  we  got 
our  information  about  these  things.  I  used  to  visit  these  assistant 
engineers  and  go  through  these  samples.  I  would  say,  for  instance, 
"  What  did  you  find  down  here  in  hole  No.  1  at  60  feet,  or  at  125  fejBt 
below  the  surface?  "  And  I  would  follow  that  stuff  down  and  see  it, 
and  take  it  in  my  hands,  and  consequently  I  knew. 

Senator  Simmons.  Did  you  find  any  water  currents  down  in  that 
gulch? 

Mr.  Wallace.  Yes,  sir. 

Senator  Simmons.  How  deep  were  those? 

Mr.  Wallace.  The  deeper  d!own  we  went  the  more  freely  the  water 
seemed  to  flow,  although  there  were  occasional  thin  layers  of  day. 

Senator  Simmons.  What  w^s  the  dept^  of  ihe  first  current  you 
found? 

Mr.  Wallace.  I  do  not  remember. 

Senator  Taliahbrro.  It  is  on  that  blueprint  there. 

Mr.  Wallace.  I  do  not  like  to  speak  from  this  blueprint,  because 
I  do  not  know  whether  this  was  maae  from  my  borings^or  from  subse- 
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quent  ones.  The  general  conclusion  is  all  that  concerns  you,  I  sup- 
pose, and  the  effect  that  it  had  on  my  views  was  that  it  was  not  sudi  a 
location  for  the  dam 

Senator  Simmons.  But  every  fact  about  this  concerns  us,  in  mak- 
ing up  our  opinion.  We  are  glad  to  have  your  suggestions,  but  we 
have  to  form  an  opinion  about  it  ourselves,  and  every  fact  aoout  it  is 
material. 

Mr.  Wallace.  Then  I  would  go  down  there,  if  I  were  you,  and  look 
at  the  samples  of  those  borings. 

Senate  Morgan.  Did  you  have  a  paper  similar  to  that  blueprint, 
or  some  other  drawing  diowing  the  borings  made  by  you  and  reported 
by  you  to  the  Commission? 

Mr.  Wallace.  Yes,  sir;  it  came  in  on  the  monthly  reports.  They 
were  sections.  For  instance,  if  they  took  these  particular  borings  in 
a  month  [indicating  on  profile],  or  those  there  f indicating],  they 
would  send  sections  like  that;  but  not  a  completed  section  like  this 
blueprint.  ^  "** 

Senator  Mobgan.  Your  borings  are  in  charge  of  the  Commission? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  that  map,  or  those  maps? 

Mr.  Wallace.  Yes^sir. 

Senator  Morgan.  We  want  those,  Mr.  Chairman. 

Senator  Kittredge.  Is  it  possible,  Mr.  Wallace,  to  secure  a  rode 
foundation  in  the  gorges  you  have  described? 

Mr.  Wallace.  I  do  not  think  so. 

Senator  Kpitredoe.  The  depth  is  too  great? 

Mr.  Wallace.  Yes,  sir;  the  depth  is  too  great. 

Senator  Kittredge.  Is  it  possible  to  put  in  a  curtain  waU  of  the 
character  you  have  mentioned,  in  such  manner  as  that  you  can  cer- 
tainly s^  that  all  the  water  will  be  cut  off? 

Mr.  Wallace.  Well,  that  word  *'  possible  ^  makes  it  a  hard  ques- 
tion to  answer.  Senator. 

Senator  Kfttredge.  Is  it  probable? 

Mr.  Wallace.  It  is  pebble,  but  I  would  not  consider  it  reasonably 

f)racticable.  To  put  it  in  a  little  different  way,  if  it  was  the  only 
ocation  that  there  was  anywhere  for  a  dam,  and  we  could  not  build 
the  Panama  Canal  unless  we  put  the  dam  at  that  particular  point, 
I  should  first  try,  if  I  had  anything  to  do  with  the  work,  or  m  the 
way  of  advising  any  engineer  that  had  anything  to  do  with  it,  to 
attempt  to  shut  these  gorges  off  in  some  way.  It  would  be  a^  very 
expensive,  tedious  proposition,  but  it  might  be  possible  to  do  it.  1 
would  not  like  to  say  that  it  would  be  impossible.  I  would  say,  most 
positively,  that  I  would  not  attempt  it  for  a  moment  if  there  was  any 
oiher  locality  where  I  could  build  a  dam  where  I  would  not  have 
these  difiiculties,  and  which  would  still  enable  me  to  build  the  Pan- 
ama Canal. 

Senator  Morgan.  You  would  not  recommend  it  to  a  client  as  a  safe 
operation  for  investment? 

Mr.  Wallace.  I  certainly  would  not.  v 

Senator  Kittredge.  Is  it  beyond  tried  experience? 

]Vfr.  Wa'^^^^^-  I^  is  beyond  anything  that  has  been  done  ih  an 
engineering  way. 

Senator  Morgan.  I  want  to  get  a  better  idea  than  I  have  of  the 
topography  of  this  country  between  Bohio  and  the  site  of  the  Gatun 
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dam,  as  put  down  on  the  report  of  the  minority.  What  b  about  the 
distance  between  the  borings  at  Gatim  that  you  made  down  to  157  feet 
and— how  many  feet  was  it! 

Mr.  Wallace.  To  a  maximum  depth  of  200  feet  while  I  was  there. 

Senator  Morgan.  At  Bohio? 

Mr.  Wallace.  Oh;  at  B<^of    One  hundred  and  sixty-seven  feet 

Senator  Morgan.  State  the  distance  from  that  line  to  Oatim,  just 
in  miles,  if  you  please. 

Mr.  Wallace.  It  is  practically  about  10  miles. 

Senator  Morgan.  At  Bohio  you  bored  across  and  developed  a  deep 
golch? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  you  got  to  real  rock,  solid  rock? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Not  thLs  indurated  clay  ? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  And  there  you  found  bowlders  washed  in  ? 

Mr.  Wallace.  Yes:  sir. 

Senator  Morgan.  And  lodged  in  this  gulch  ? 

Mr.  Wallace.  Yea,  sir. 

Senator  Morgan.  In  your  borings  between  that  and  Gatun,  did  you 
developthe  continuity  or  a  prolongation  of  this  gulch  f 

Mr.  Wallace.  Not  from  B<^o  down  to  Gatun ;  but  we  took  bor- 
ings from  Gatun  up  the  river  some  distance. 

Senator  Morgan.  I  know  that;  but  down  below! 

Mr*  Wallace.  We  did  not  go  below  Bohio,  because  there  was  no 
sdte  between  Bohio  and  Gatun  where  we  considered  the  conditions — 
that  is,  the  topography  of  the  country  above  the  surface — as  suitable 
for  a  dam. 

Senator  Morgan.  This  blueprint  that  you  have  been  speaking  from 
this  morning  indicates  that  there  are  two  deep  gulches  there;  one, 
the  narrower  one,  is  how  many  feet  deep  ? 

Mr.  Wallace.  It  is  250  feet  deep. 

Senator  Morgan.  And  the  wider  one  is  how  deep  ? 

Mr.  Wallace.  About  200  feet 

Senator  Taliaferro.  That  deep  ^Ich  is  258  feet  deep,  is  it  not? 

Mr.  Wallace.  I  was  just  speakmg  approximately  from  what  this 
■tap  said.  I  was  not  pretending  to  give  exact  figures.  It  is  shown 
here  on  this  map  as  being  260  feet. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  Yes.  I  had  always  understood  that  it  was  called 
250  feet  in  depth.  There  is  one  boring  that  goes  down  10  feet  below, 
here  [indicating  on  niapl. 

Senator  Taliaferro.  The  borings  there,  I  understood,  have  gone 
down  258  feet 

Mr.  Wallace.  I  see  one  figure  on  here  marked  260. 

Senator  Morgan.  I  want  to  get  you  to  state,  if  you  please,  whether 
the  Chagres  lUver  in  its  present  location  runs  over  or  above  either  of 
these  bmngs. 

Mr.  Wallace.  Yes,  sir;  that  is,  in  a  way.  There  is  a  diversion 
channel  over  this  deepest  boring  which  was  made  by  the  French. 
The  Oiagres  River  is  not  over  the  deepest  boring,  but  both  the  diver- 
»on  and  the  idver  itsdf  are  inside  of  the  limits  of  these  gorges,  only 
above  them.  .m  ,..  ^y  ^.^^^.^ 
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Senator  Morgan.  Does  the  Chagres  River  separate  into  two  chan- 
nels there,  so  as  to  make  an  island  between? 

Mr.  Wallace.  In  connection  with  this  diversion  channel  it  does. 
The  French  made  a  diversion  there  that  I  presume  followed  the  lines 
of  what  formerly  had  been  a  river.  I  think  there  is  no  doubt  but 
what  at  some  ancient  period  there  were  two  channels,  one  in  each 
of  these  beds. 

Senator  Morgan.  And  there  was  an  island  that  appeared  on  the 
topographic  surface? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  through  one  of  those  channels  the  French 
dug  a  diversion  channel  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Have  you  any  information  as  to  the  purpose  for 
which  they  dug  that  channel? 

Mr.  Wallace.  Well,  that  was  to  keep  the  side  water  that  came  in 
from  flowing  into  the  canal.  The  general  theory  of  diversion  chan- 
nels was  this:  That  on  each  side  oi  the  canal  itself  channels  would 
be  cut  from  one  depression  to  another,  or  one  part  of  the  river  bed 
to  another,  so  that  it  would  intercept  the  streams  that  came  down  on 
the  hills  on  each  side,  carrying  that  water  out  to  sea,  to  keep  it  from 
running  into  the  canal  proper. 

Senator  Morgan.  And  the  diversion  that  you  speak  of  was  a  part 
of  that  scheme  for  keeping  the  water  out  of  the  canal  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  In  the  borings,  as  indicated  on  this  blueprint^ 
the  augers  were  put  down  throu^  that  diversion  and  also  through 
the  main  channel  of  the  river? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  this  insular  mass  was  between  the  two? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  that  insular  mass  was  composed  of  indu- 
rated clay  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  the  gulches  between  had  washed  out  and 
been  filled  up  with  debris  from  some  more  elevated  place? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  The  insulated  mass — I  mean  the  general  body  of 
the  material  lying  from  40  to  50  feet  beneath  the  surface — ^was  this 
indurated  clay? 

Mr.  Wallace.  Yes.  I  mean  this  indurated  clay  was  on  the  sides, 
but  there  was  no  continuity  across  these  gorges  of  indurated  clay. 

Senator  Morgan.  I  understand.  I  suppose — of  course  it  is  a  sup- 
position with  you  and  everybody  else — that  that  indurated  clav  had 
been  deposited  there  in  some  far  distant  period  of  the  past  ana  that 
those  gorges  had  washed  out? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  had  left  an  island  between  the  two,  which 
is  demarked  on  the  surface  to-daj  by  these  two  branches  of  the 
Chagres  River  which  run  around  it? 

Mr.  Wallace.  That  is  the  natural  supposition. 

Senator  Morgan.  Did  they  ever,  in  the  borings  that  ihey  made  as 
shown  on  this  blueprint,  reach  solid  rock  beneath  this  indurated 
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Mr.  Wallace.  No,  sir. 

Senator  Mobgan.  At  the  deepest  of  those  borings,  or  at  some  of 
tiiem,  did  they  reach  through  the  indurated  clay  and  into  a  softer 
mass  of  material  ? 

Mr.  Wallace.  No.  The  borings  only  went  down  into  the  in- 
durated day  far  enough  to  be  sure  they  were  in  that  material.  In 
some  of  those  places  mere  were  other  Kinds  of  day  on  top  of  the 
indorated  clay,  and  in  order  to  determine  that  the  day  was  indurated 
day  the  borings  went  some  distance  into  it  in  some  places ;  but  there 
was  no  attenipt  ever  made  to  go  through  it 

Senator  MjOBGan.  There  is  nothing  below  the  indurated  day  of 
softer  material? 

Mr.  Wallace.  The  borings  did  not  go  far  enough  to  show  what 
there  was  below  the  indurated  clay. 

Senator  Morgan.  Not  even  in  that  deepest  part? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  At  the  lowest  depth  of  that  deepest  fissure 
there  into  which  borings  were  made  you  still  found  the  indurated 
clay? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  This  blueprint  shows  that  tubes  were  driven 
down,  like  the  tubes  of  an  artesian  well,  for  the  purpose  of  deter- 
mining whether  water  would  flow  through  them  as  the  borings  de- 
scended; and  it  was  foimd  that  at  this  heavy  line  which  is  here, 
which  I  believe  indicates  sea  level  or  just  below  that,  and  at  the 
same  elevation  almost  in  each  of  these  tarings  the  water  poured  out 
of  the  tubes.  Would  that  indicate  that  that  water  was  at  a  level  be- 
tween those  points  where  it  poured  out  of  the  tubes,  and  that  that 
level  was  maintained  either  through  this  indurated  day  in  this  in- 
sular place  or  went  around  it? 

Mr.  Wallace.  It  would  indicate  that  that  water  was  connected 
with  other  water  at  a  higher  elevation,  and  that  it  was  freely  flowing 
throu^  the  material  that  the  water  came  through. 

Senator  Morgan.  That  was  taken,  I  suppose,  as  satisfactory  evi- 
dence that  in  some  way  the  mass  of  water  that  was  flowing  out  of  the 
tubes  in  each  of  these  gorges  was  a  continuous  body  ? 

Mr.  Wallace.  Yes,  sir;  and  a  continuous  stream,  and  that  the 
material  in  the  part  of  the  gorge  to  which  that  tube  ran  was  what  we 
call  freely  water-bearing. 

Senator  Morgan.  Have  you  any  idea,  or  have  you  any  reason  to 
suppose  or  to  believe  that  the  water  which  rose  at  equal  heights  in 
these  tub^  in  these  respective  deep  gorges  ran  through  the  body  of 
indurated  clay  or  ran  around  it? 

Mr.  Wallace.  From  the  data  that  has  been  presented  I  would 
judge  that  the  water  followed  these  gorges,  and,  if  the  clay  was  in- 
durated, that  the  water  was  confined  to  the  gorges. 

Senator  Morgan.  That  it  was  confined  to  the  gorges  and  ran 
around  this  insular  place  that  had  been  washed  out  on  &)th  sides? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  In  building  the  dam  upon  the  top  of  that  mate- 
rial, say,  30  or  40  feet  below  the  surface  of  the  earth,  to  span  each  of 
'  these  gorges,  that  dam  would  rest  upon  material  more  or  less  per- 
meable and  more  or  less  soft,  including  wood  or  other  stuff.  In  order 
to  make  that  dam  secure,  would  it  be  necessary  to  shut  out  or  dose 
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out  permanently  this  conduit  that  supplied  water  from  a  cc«nmon 
source  and  that  ran  either  through  or  around  this  insular  position? 

Mr.  Wallace.  Yes ;  it  would  te  necessary  to  cut  it  oflf. 

Senator  Morgan.  By  what  means  could  that  be  cut  oflf?  By  what 
known  engineering  means  could  it  be  cut  oflf? 

Mr.  Wallace.  That  same  question  practically  was  asked  me  a  while 
ago,  Senator,  only  not  in  that  particular  form,  and  I  said  then  that 
it  might  be  possible  to  cut  it  on,  but  I  would  not  undertake  to  do  it 
if  I  was  an  engineer  of  that  work  if  I  could  find  any  place  else  to 
build  my  dam. 

Senator  Morgan.  Is  there  any  certain  known  engineering  formula 
or  proceeding  or  process  by  which  that  water  could  be  cut  oflf  other 
than  by  taking  out  the  material  down  to  and  below  it  and  starting  the 
foundations  oi  your  dam  below  the  point  where  this  water  flowM? 

Mr.  Wallace.  The  way  you  have  suggested  would  be  the  most 
thorough  way  to  do  it;  but  I  have  never  iSiown  it  to  be  done  at  such 
great  depths  as  that. 

Senator  Morgan.  Very  good. 

Mr.  Wallace.  About  100  to  110  feet  below  the  surface  of  the  water 
is  about  the  maximum  depth  to  which  you  can  go  down  and  clean  off 
material  and  build  up  and  about  it.  Of  course  there  are  processes 
by  which  you  could  drive  sheet  piling  at  some  greater  distance,  or 
inject  cement,  or  use  the  freezing  process,  and  all  that  sort  of  busi- 
ness; but  the  depths  of  that,  the  success  and  utility  of  it,  would  be, 
to  say  the  least,  doubtful. 

Senator  Morgan.  If  I  understand  the  project  of  the  minority  of 
the  consulting  board  of  engineers,  thev  propose  first  of  all,  in  con- 
structing this  dam,  to  go  down  and  take  oflT  the  softer  material  that 
lies  on  the  surface  of  the  earth  until  thev  get  down  to  about  the  gen- 
eral level  of  the  indurated  clay;  then  they  propose  the  construction 
of  an  earth  dam  upon  that  basis  to  span  both  of  these  gorges-  Is 
that  a  correct  assumption? 

Mr.  Wallace.  That  is  the  way  I  understand  it. 

Senator  Morgan.  A  dam  constructed  in  that  way,  and  leaving  the 
material  as  it  is  in  these  two  deep  gorges,  would  rest  upon  a  body  of 
earth  or  body  of  material  through  which  and  below  which  there  is 
now  an  actual  flow  of  water.  I  want  to  know  if  a  dam  constructed  in 
that  way  and  at  the  levels  that  I  have  been  describing  can  be  made  to 
stop  that  flow  of  water ;  can  it  be  done  otherwise  than  merely  through 
the  pressure  of  the  weight  of  the  superstructure  of  the  dam  upon  the 
underlying  material? 

Mr.  Wallace.  In  my  opinion  the  weight  of  the  superstructure  of 
the  dam  would  not  shut  it  oflF. 

Senator  Morgan.  It  would  not? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  Is  there  any  other  way  to  do  it,  except  through 
the  weight  of  the  superstructure? 

Mr.  Wallace.  In  that  form  of  construction,  no;  and,  as  outlined 
in  their  plan,  no. 

Senator  Morgan.  That  is  the  plan  that  is  recommended  for  the 
dam? 

Mr.  Wallace.  As  I  understand  it ;  yes,  sir. 

Senator  Morgan.  If  the  superstructure  of  the  dam,  the  earth  part 
that  is  filled  in  and  superimposed  upon  this  foundation  there  that  I 
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have  been  trying  to  describe,  by  its  weight  and  pressure  doees  up 
ultimately  this  water  flow,  would  that  not  be  done  at  the  expense  of 
irre^ar  settling  in  the  dam  ? 

lu*.  Wallace.  Yes;  but  it  would  not  close  up  the  water  flow. 

Senator  Mobgan.  I  know  you  think  it  would  not.  I  am  aflmiming 
the  possibility  that  it  should  do  it 

MT.  Wallace.  It  is  rather  a  hard  presumption. 

Senator  Mobgan.  Would  it  not  be  done  at  the  expense  of,  I  will 
say,  the  integrity  of  the  dam  above,  so  that  it  would  smk  ? 

Mr.  Wallace.  Yes;  but.  Senator,  in  my  view,  you  will  have  two 
things  that  will  happed  there. 

S^ator  Morgan.  What  are  they  ? 

Mr.  Wallace.  The  first  thing  is  ne^tive,  and  that  is,  that  in  my 
experience  I  have  never  yet  seen  weight  that  is  superimposed  on 
water-bearing  stratification  of  CTavel  mat  was  fully  saturated  ever 
have  any  tendency  to  shut  off  the  water,  because  you  can  not  com- 
press it  There  are  voids  there,  and  the  gravel  and  the  sand  and  the 
stone  make  arches. 

Senator  Morgan.  The  water  itself  is  incompressible? 

Mr.  Wallace.  And  the  water  itself  is  incompressible,  of  course. 
Near  the  surface  where  you  have  any  vegetable  deposits  you  will 
have  settlement,  and  you  will  have  compression.  But  those  are  not 
the  strata  through  wmch  the  water  flows,  but  those  are  the  ones  that 
will  compress,  and  the  result  will  be  a  tendency  for  that  dam  to 
crack  on  lines  perpendicular  with  the  edges  of  these  gorges. 

Senator  Morgan.  To  have  fissures? 

Mr.  Wallace.  Yes,  sir ;  and  those  fissures  will  have  a  tendencv  to 
let  the  water  through  them,  )md  will  have  a  tendency  toward  weaken- 
ing the  structure. 

Senator  Morgan.  If  a  fissure  should  form  in  this  dam,  perpendicu- 
lar, I  wiU  say,  to  either  of  these  gorges,  or  between  their  borders,  be- 
tween their  walls,  would  not  such  a  fissure  as  that  endanger  the 
sweeping  out  of  the  entire  structure  from  end  to  end  when  the  water 
was  at  a  height  of  80  or  85  feet? 

Mr.  Wallace.  It  would  have  a  tendency  to  make  a  break  in  the 
dam  where  these  fissures  occur. 

Senator  Morgan.  When  a  fissure  occurs  under  a  head  of  80  or  85 
feet  of  water 

Mr.  Wallace.  It  is  ^nerally  disastrous. 

Senator  Morgan.  Disastrous? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  Can  it  be  otherwise? 

Mr.  Wallace.  Of  course  I  would  not  like  to  say  that  that  thin^ 
would  actually  occur  at  that  point. 

Senator  Morgan.  No;  we  do  not  any  of  us  attempt  to  say  what  will 
occur  in  the  future. 

Mr.  Wallace  .  But  I  would  not  take  the  chances  on  it. 

Senator  Morgan.  That,  then,  is  one  of  your  material  objections  to 
the  construction  of  this  dam,  if  I  understand  you  ? 

Mr.  Wallace.  Yes. 

Senator  Taliaferro.  You  favor  the  sea-level  canal,  I  see  by  your 
article? 
Mr.  Wallace.  Yes,  sir. 
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Senator  Taliaferro.  Do  you  favor  the  plan  as  laid  down  by  the 
Board  of  Consulting  Engineers? 

Mr.  Wallace.  Well,  m  general — that  is,  as  far  as  the  main  canal 
is  concerned,  its  alignment,  and  its  general  size,  etc.  The  only  two 
points  in  their  report  that  I  would  oe  disposed,  to  question — not  to 
criticise,  but  to  question  until  I  could  give  it  more  deliberate  consid- 
eration than  I  have  been  able  to  with  the  other  duties  that  I  have  had 
to  perform — ^has  been  whether  or  not  it  would  be  advisable  to  go 
through  between  Ancon  and  Sosa  on  the  Panama  side  and  construct 
that  new  channel  or  simply  to  enlarge  the  present  canal  channel  iip 
La  Boca  way. 

Also,  I  am  not  thoroughly  satisfied  from  the  examination  I  have 
made  of  it  as  to  whether  these  longitudinal  breakwaters  are  better 
than  it  would  be  to  put  this  breakwater  across  here,  according  to  the 
old  plan.  I  have  my  doubts  about  that.  But  that  is  a  detail,  com- 
pared to  some  of  these  other  questions,  of  course. 

Senator  Kittredge.  Is  the  change  of  the  channel  at  the  La  Boca 
end  a  matter  of  detail  as  compared  with  the  other  matters  ? 

Mr.  Wallace.  Yes,  sir;  the  present  channel  is  around  this  way 
[indicating  on  map].  'Of  course  this  makes  a  straighter  shoot  out  to 
sea,  and  so  is  a  little  better,  that  is  true ;  but  there  is  a  great  deal  of 
rock  through  here  [indicating]  ^  and  evidently  one  idea  of  their  com- 
ing down  here  was  to  get  the  tidal  lock  in  here  [indicating],  instead 
of  up  here  at  Miraflores  where  it  was  originally  planned. 

The  Chairman.  What  do  you  think  of  the  width  of  the  sea-level 
canal  for  business  for  the  future? 

Mr.  Wallace.  It  is  so  much  larger  than  anything  that  exists, 
than  the  Suez  or  any  other  maritime  canal  of  the  world  to-day,  that 
it  seems  to  me  that  it  would  be  ample  for  the  start.  Up  to  San  Pablo, 
and  possibly  to  Obispo^  it  would  cost  comparatively  little  to  give  you 
an  extra  100  feet  in  width,  if  you  ever  wanted  it,  in  these  earth  sec- 
tions. 

Senator  Taliaferro.  How  about  the  Pacific  side  as  to  extra  width? 

Mr.  Wallace.  Up  to  San  Pablo  I  would  say,  in  round  numbers, 
that  you  could  get  an  additional  100  feet  in  width  for  not  to  exceed 
$10,000,000,  if  you  wanted  it.    That  is  on  the  sea-level  proposition. 

The  Chairman.  From  that  to  the  Caribbean  Sea  ? 

Mr.  Wallace.  Yes,  sir.  And  it  would  be  possible  to  widen  the 
section  with  moderate  expense  from  there  up  to  Obispo.  But  this 
section,  of  course,  from  Obispo  through  to  Pedro  Miguel,  would  be 
common  to  all  your  various  plans,  no  matter  what  their  height,  on 
account  of  the  heights  of  the  ridges.  From  Miraflores  down  to  the 
sea,  two  or  three  million  dollars  ought  to  give  you  your  additional 
100  feet.  There  are  some  lumps  of  basalt  that  come  up  in  here  [indi- 
cating on  map]  where  you  might  have  to  make  some  rock  excavation 
under  water,  out  I  do  not  think  they  are  material.  So  that  you  would 
have  very  little  difficulty  in  getting  any  width  that  you  wanted  up  to 
Miraflores. 

Senator  Taliaferro.  From  Panama  Bay  to  Miraflores,  what  do 
you  estimate  that  it  would  cost  for  af  width  of  500  feet? 

Mr.  Wallace.  I  could  not  tell  you  unless  I  went  into  the  figures 
and  examined  them  carefully.  It  would  not  be  prohibitive  at  alL 
It  would  be  very  moderate. 
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Senator  Taliaferbo.  With  a  500-foot  canal  from  the  Pacific  to 
Mirafiores,  would  it  be  necessary  to  use  the  tidal  lock  ? 

Mr.  Wallace.  No,  sir. 

Senator  Mobgan.  You  say  it  would  not? 

Mr.  Wallace.  No,  sir.  The  channel  now  is  very  narrow  up  here 
to  La  Boca.  This  channel  you  see  here  [indicating  on  map],  al- 
though it  is  out  in  the  bay,  is  practically  in  the  canal,  and  thera  is  no 
trouble  at  all  in  navigating  tnis  at  all  stages  of  the  tide  up  to  here 
[indicating]. 

Senator  aTorgan.  I  want  to  ask  about  that  for  just  a  moment.  If 
I  understand  you  correctly,  now,  a  sea-level  canal  500  feet  wide  and 
40  feet  deep  of  prism  would  dispense  entirely  with  the  necessity  for 
a  sea-gate,  if  that  was  extended,  you  say,  to  Miraflores? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  There  would  be  no  occasion  for  a  sc^a-gate  at  all? 

Mr.  Wallace.  No,  sir;  there  would  be  no  occasion  for  a  sea-gate 
between  that  point  and  Miraflores.  Of  course,  if  you  have  a  narrow 
diaimel  through  Culebra,  the  probabilities  are  that  you  would  have 
to  have  a  sea-gate  in  there  at  some  place;  but  no  engineer.  Senator, 
has  ever  yet  been  able  to  make  any  calculation  to  determine  what  the 
velocity  of  the  currents  would  be  due  to  an  open  canal  without  any 
tidal  locks.  They  can  not  answer  that  question.  I  can  not,  I  will 
admit  it 

Senator  Morgan.  That  depends  upon  fluctuations  of  the  winds 
and  all  that  on  the  ocean  ? 

Mr.  Wallace.  The  uncertain  element  is  this:  It  depends  on  the 
relative  size  of  the  different  sections  of  the  canal  in  regard  to  each 
other.  As  a  rule,  what  creates  a  high  tide  is  a  funnel-shaped  entrance 
of  a  bay.  That  is,  the  ordinary  tides  come  into  it,  and  then  being 
confined,  pressing  up,  and  rising,  and  making  a  curve  of  that  nature 
[illustratmg],  of  course,  over  a  very  long  distance.  That  is  what 
makes  the  extraordinary  tides  in  the  Bay  of  Fundy.  And  it  is  the 
gmeral  shape  of  Panama  Bay  that  creates  the  high  tides  there  at 
Panama.  The  effect  of  tide  on  the  canal  would  depend  a  good  deal 
on  the  sequence  of  the  shapes  of  your  channel.  And  if  you  had  a 
long  channel  of  absolutely  uniform  width  the  effect  of  that  tide 
would  be  very  soon  dissipated  on  account  of  the  friction  of  the  water 
on  the  sides  of  the  canal. 

Senator  TALL^rBRRO.  So  that  if  you  had  a  sea-level  canal  of  400 
or  500  feet  width  from  ocean  to  ocean  there  would  be  no  necessity 

Mr.  Wallace.  There  would  be  no  necessity  for  any  tidal  locks  at 
alL 

Senator  Morgan.  It  would  take  an  ocean  of  money  to  build  it, 
though. 

Mr.  Wallace.  If  you  had  a  canal  of  any  width  so  that  two  ships 
could  freely  pass  each  other — ^I  mean  under  a  speed  of  4  or  5  miles 
an  hour — ^you  would  not  have  anv  necessity  for  any  tidal  locks. 

The  Chairman.  Do  you  think  large  ships,  the  largest  ships  that 
are  being  built  now  and  that  are  already  built,  could  pass  at  a  speed 
of  4  or  5  miles  an  hour  in  a  waterway  150  feet  wide  ? 

Mr.  Wallace.  Not  both  of  them.  The  ordinary  practice  would  be 
to  tie  one  of  them  up. 

The  Chairman.  One  of  them  would  be  tied  up  ? 
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Mr.  Wallace.  That  would  be  the  ordinary  practice,  to  tie  one  up 
to  a  bank  and  let  the  other  pass  it. 

The  Chairman.  With  the  changes  which  you  suggested  in  the  plan 
a  few  minutes  ago,  having  the  canal  widened  from  this  end  down  to 
the  sea,  and  from  the  other  end  also,  what  would  be  the  length  of  the 
narrower  part? 

Mr.  Wallace.  That  would  be  8  or  10  miles. 

The  Chairman.  About  10  miles? 

Mr.  Wallace.  Yes,  sir. 

The  Chairman.  It  would  be  150  feet  wide  there? 

Mr.  Wallace.  No,  sir;  that  would  be  built  200  feet  wide.  They 
propose  to  make  that  200  feet  wide  at  the  summit  level,  as  I  under- 
stand it. 

The  Chairman.  I  thought  it  was  150  feet. 

Mr.  Wallace.  I  may  te  mistaken* 

Senator  Morgan.  It  is  200  feet. 

Mr.  Wallace.  Where  they  propose  to  make  their  canal  150  feet 
wide,  I  understand,  is  where  they  are  in  the  mud,  and  where  they 
have  to  have  a  flat  slope,  say.  a  slope  of  two  to  one,  which  means  this: 
That  a  bank  of  the  canal,  it  it  is  40  feet  deep,  would  be  80  feet  out 
from  the  perpendicular  on  one  side  and  80  feet  on  the  other,  so  that 
your  cansd  between  bank  and  bank  would  be  310  feet  wide  at  the 
surface  of  the  water.  So  that  only  vessels  of  the  deepest  draft  would 
have  to  confine  themselves  to  the  center  150  feet  of  width. 

Senator  Morgan.  There  are  no  vessels  that  draw  40  feet  of  water? 

Mr.  Wallace.  I  do  not  think  there  are  any  that  draw  that  now. 
I  think  80  feet  to  33  feet  are  about  the  heaviest  drafts. 

The  Chairman.  It  is  reported  that  they  are  building  a  couple  of 
vessels  that  will  draw  38  feet,  I  believe. 

Mr.  Wallace.  It  would  be  a  rare  thing  that  you  would  ever  have 
two  of  these  great  ships  that  would  happen  to  pass  iii  this  narrow 
place — ^perhaps  once  in  a  year.  If  you  have  a  large  vessel  and  a  small 
one  passing  each  other  you  have  ample  width,  because  the  small  vessel 
could  pass  the  larc^e  one  entirely  outside  of  this  150-foot  channel  and 
still  have  plenty  of  water — ^your  vessel  of  25-foot  draft,  say. 

Senator  Taliaterro.  Will  you  step  over  there  to  the  map  and  illus- 
trate from  what  point  on  the  Pacific  side  you  would  suggest  a  greater 
width  to  the  canal — ^up  to  what  point  from  the  bay  and  up  to  what 
point  on  the  Pacific  siae? 

Mr.  Wallace.  As  I  have  just  been  explaining,  the  majority  of  the 
Commission  practically  eive  that  greater  width  now  by  the  flatness  of 
their  slopes ;  but  from  the  entrance  of  the  canal  on  the  Panama  side 
to  Miraflores  you  could  jget  almost  any  ordinary  width  that  you 
wanted — four  or  five  hundred  feet — at  moderate  expense. 

Senator  Tallaferro.  Would  you  say  $10,000,000  would  do  it? 

Mr  Wallace  1  should  say  $10,000,000  would  do  it  on  the  Pacific 
side. 

Senator  Taliafebro.  Now,  go  to  the  Atlantic  side. 

Mr.  Wallace.  On  the  Atlantic  side  it  would  take  about  $10,000,000 
for  each  additional  100  feet  in  width  up  to,  say,  about  San  Pablo. 
That  is  just  simply  my  general  judgment  on  what  I  know  of  the  gen- 
eral locality  and  the  average  depths^  etc. 

Senator  Taliaferro.  Ifou  spoke  m  your  pamphlet  here  of  the  canal 
costing  $300,000,000,     Taking  the  canal  recommended  by  the  Board 


INYESnOATION   OF   PANAMA  CANAL   BCATTEBS.  1979 

of  Consulting  Engineers,  would  you  say  that  that  could  be  widened  to 
500  feet  from  either  ocean  up  to  these  points  that  you  have  designated 
at  a  total  cost  not  to  exceed  f300,000,000il 

Mr.  Wallace.  I  would  say  that  it  could,  eliminating  the  $60,000,000 
which  was  paid  for  the  canal  itself  and  for  the  concession  down  there. 

Senator  Taliaferro.  That  is  all  eliminated  in  the  report  of  the  Board, 
is  it  not  i 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Your  estimate  was  $300,000,000  for  the  entire 
canals 

Mr.  Wallace.  Just  before  you  came  in  I  undertook  to  make  a  sug- 
gestion showing  that  I  thought  we  could  aflford  to  spend  that  muoi 
money  for  a  canal  that  was  satisfactory. 

Senator  Morgan.  A  sea-level  canal  is  what  you  meant! 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  cutting  it  through  the  Culebra  Heights,  of 
course? 

Mr.  Wallace.  Yes,  sir. 

Senator  Taliaferro.  You  meant  to  undertake  to  show  that  such  a 
canal,  built  at  a  cost  of  ^300,000,000,  would  be  a  profitable  investment! 

Mr.  Wallace.  Yes,  sir;  that  is,  eventually.  It  would  not  be  right 
off,  but  in  a  broad  way  it  would  be.  If  the  competition  which  the 
Panama  Canal  would  bring  on  the  Suez  would  (*ause  a  reduction  of  $1 
a  ton  on  the  freight — not  on  the  tonnage  measurement,  the  way  they 
compute  their  tonnage,  but  on  the  actual  goods  themselves — througn 
the  Suez  Canal,  why,  on  their  present  tonnage  there,  it  would  yield 
over  $10,000,iX>0  a  year,  which  would  be  saved  to  the  commerce  of 
the  world.  It  would  not  come  to  the  United  States  in  tolls,  but  would 
be  saved  to  the  world's  commerce  immediately. 

Senator  Morgan.  It  does  not  occur  to  me  that  we  are  out  for  the 
purpose  of  making  money  for  the  world.  When  we  get  to  digging 
canals  in  Mars,  that  may  l)e.     [Laughter.] 

Mr.  Wallace.  I  thought  we  were,  Senator.  I  thought  our  position 
before  the  civilized  world  was  that  we  were  digging  this  canal  for  the 
benefit  of  the  world. 

Senator  Moroan.  Now,  let  me  ask  you  two  or  three  questions.  In 
building  a  sea-level  c*anaK  you  would  necessarily  retain  the  dam  at 
Gamboa? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  As  a  regulating  work? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  that  would  l>ack  up  a  great  volume  of  water 
mto  lakes,  according  to  the  incoming  of  the  waters  from  the  affluents  i? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Would  that  dam  at  Gamboa  supply  a  sufliciency 
of  water  for  all  commercial  purposes  for  a  lock  canal  between,  say, 
Gamboa  or  Obispo  and  Miraflores  or  Pedro  Miguel  i 

Mr.  Wallace.  The  dam  at  Gamboa  would  be  practicable  and  usable 
for  a  lock  canal  of  any  height  or  level  that  you  might  want  to  have 
tiiere,  up  to  90  feet,  60  feet,  or  any  other  height. 

Senator  Morgan.  Practicall v  usable,  you  say  ? 

Mr.  Wallace.  Yes;  it  would  also  furnish  you  your  water  for  the 
entire  Zone,  and  it  would  furnish  electric  power  to  run  the  Panama 
BaUroad  and  light  the  entire  Isthmus  from  one  side  to  the  other, 
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Senator  Morgan.  Then  it  would  be  quite  suflScient  for  the  eight  or 
ten  miles  across  the  Culebra  Cut  if  a  lock  canal  should  be  constructed 
between  Obispo  and  Miraflores? 

Mr.  Wallace.  It  would  be  abundantly  sufficient;  yes,  sir. 

Senator  Dryden.  Mr.  Wallace,  you  have  spoken  of  a  plan  for  a  sea- 
level  canal  which  is  not  recomnaended  by  the  majority.  If  you  were 
confined  to  the  recommendation  of  the  majority  or  the  minority,  which 
one  of  those  plans  would  you  reconmiend? 

Mr.  Wallace.  Why,  the  majority  report,  decidedly.  1  do  not 
recommend  a  plan  differing  from  the  majority  report.  I  simply  said. 
Senator,  that  tnere  were  one  or  two  points  that  I  question.  I  was  asked 
to  criticise  that,  and  I  said  that  there  are  one  or  two  points  that  were 
suggested  by  the  majority  report  that  I  was  not  sure  m  my  own  mind 
whether  those  particular  details  were  the  best  or  not;  but  as  far  as 
the  plan  is  concerned  1  would  like  to  go  on  record  as  indorsing  their 
general  plan. 

Senator  Dryden.  The  plan  of  the  majority  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Dryden.  Do  you  think  that  a  sea-level  canal  as  narrow  as 
recommended  by  the  majority  is  a  safe  canal  for  all  big  vessels  to  navi- 
gate? 

Mr.  Wallace.  Yes;  I  do. 

Senator  Dryden.  Supposing  an  accident  occurs  to  a  big  vessel,  and 
it  blocks  the  canal,  and  other  vessels  are  in  the  canal  coming  both 
ways,  what  is  going  to  happen  if  those  vessels  happen  to  get  in  there 
and  find  that  canal  Mocked  up  in  a  way  that  may  prevent  traffic  per- 
haps for  weeks? 

Mr.  Wallace.  I  do  not  grant  that  it  would  delay  traffic  for  weeks, 
because  it  would  only  be  a  matter  of  a  few  days,  possibly.  Of  course 
it  depends  on  how  efficient  they  are  in  getting  it  out.  feut  it  is  just 
like  it  is  on  a  railroad:  We  wreck  a  train  in  a  tunnel  or  we  wreck  a 
train  in  a  deep  cut,  and  the  first  thing  we  do  is  to  clear  it  out  and 
restore  traffic.  We  use  dynamite  or  fire  or  anything  that  is  necessary 
to  remove  the  obstruction. 

Senator  Dryden.  Is  it  so  improbable  that  a  vessel  might  meet  with 
such  an  accident  in  there  that  it  would  become  impossible  to  take  it 
out  without  great  expense  of  time  and  money? 

Mr.  Wallace.  I  can  not  ima^ne  anything  that  would  happen  to  a 
vessel  sinking  in  the  canal  prism — I  mean  in  the  channel  itself — 
whether  it  is  a  lock  canal  or  a  sea-level  canal,  with  the  appliances  with 
which  a  great  work  of  that  kind  should  be  provided,  and  the  men 
skilled  to  use  them,  that  could  prevent  the  removal  of  a  wreck  in  a 
very  short  time. 

^nator  Dryden.  There  is  a  margin  of  but  2  feet  in  depth  in 
this  proposed  canal  for  the  biggest  vessels  now  in  course  of  construc- 
tion. In  the  case  of  a  vessel  steaming  through  under  its  own  head  of 
steam,  might  it  not  strike  bottom  with  a  margin  so  small  as  that? 
Will  tiiere  not  be  danger  of  that? 

Mr.  Wallace.  It  depends  on  the  velocity  with  which  it  is  moving. 

Senator  Dryden.  But  it  would  not  have  to  move  at  a  very  great 
velocity,  would  it,  if  it  was  extremely  heavily  loaded? 

Mr.  Wallace.  Well,  that  statement  would  apply  to  either  a  lock 
or  a  sea-level  canal. 
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Senator  Drydex.  I  think  that  is  true;  therefore  I  wanted  your  opin- 
ion on  that  a^  applicable  to  both  plans. 

Mr.  Wallace.  1  should  think  for  a  vessel  with  a  draft  of  30  feet 
that  jou  would  want  more  than  2  feet  clearance.  But  there  is  this  to 
be  considered:  I  do  not  know  of  any  harbor  in  the  world  to-day  that 
will  let  a  38-foot  draft  steamship  into  it. 

Senator  Morgan.  What  depth  i 

Mr.  Wallace.  Thirty-eight  feet 

Senator  Dryden.  Could  not  such  a  vessel  get  into  New  York  Harbor  ? 

Mr.  Wallace.  No,  sir. 

Senator  Dryden.  How  are  these  big  Cunarders  going  to  get  in? 

Mr.  Wallace.  They  do  not  come  in  drawing  that  much  water.  A 
vessel  may  have  a  possible  draft  of  38  or  40  fec^t,  but  that  does  not 
mean  that  it  will  l)e  loaded  to  that  draft.  It  may  not  be  loaded  to  that 
draft  once  in  the  lifetime  of  the  ship. 

Senator  Dryden.  Of  course;  that  I  can  understand  perfectly  well. 

Mr.  Wallace.  Take  the  situation  at  New  Orleans.  W^hen  I  was 
with  the  Central  we  had  a  very  heavy  export  business,  and  we  were 
loading  sometimes  three,  six,  eight,  ten,  or  twelve  ocean  steamers  per 
dav  at  our  docks — the  Stuvvcsant  doi*ks  there.  We  had  vessels  there 
that  had  a  draft  of  30  and  32  feet  of  water~15,i  00  to  18,000  ton  ships; 
but  they  loaded  for  the  bar  at  the  jetties,  over  which  there  was  26  feet 
of  water. 

Senator  Dryden.  At  no  point  in  the  sea-level  canal,  I  take  it,  would 
a  vessel  be  able  to  proceed  except  at  a  very  moderate  rate,  even  where 
the  canal  Is  200  feet  wide? 

Mr.  Wallace.  Take  the  case  of  the  Suez  Canal  to-day;  their  depth 
is  very  moderate — I  do  not  rememl)er  what  it  is,  but  it  is  less  than  30 
feet— and  their  widths  are  much  less  than  at  Panama,  and  yet  the 
conunerce  of  the  world  goes  through  there. 

Senator  Dryden.  When  you  were  speaking  of  the  Gatun  dam,  Mr. 
Wallace,  vou  started  to  say  something  about  the  locks — that  ^ou  did 
not  like  tne  locks — out  you  were  interrupted  by  another  question,  and 
diverted. 

Mr.  Wallace.  What  I  meant  was  this:  I  mav  be  mistaken,  but  in 
my  own  examinations  of  those  borings — there  have  only  four  or  five 
borings  been  taken  throughout  the  entire  length  of  the  site  on  which 
itbproposed  to  build  those  locks,  and  those  locks  with  their  approaches 
and  wing  walls  extend  upward  of  a  mile  in  length;  and  my  criticism 
on  the  lock  plan  was  this:  First,  the  continuity  of  the  locks  in  flight, 
being  so  close  together,  so  that  if  you  had  an  accident  in  one  it  might 
affect  the  other;  and  second  was  the  view  that  it  is  verj'  difficult  any- 
where in  clay,  in  any  country,  for  a  great  distance,  to  secure  a  foundia- 
tion  that  is  absolutely  of  a  uniform  and  homogeneous  nature;  and 
with  the  jjreat  weight  that  these  locks  will  have  it  will  be  a  very  seri- 
ous question,  in  my  mind,  whether  or  not,  unless  you  had  a  perfectly 
homogeneous  and  uniform  foundation  under  them,  3^ou  woula  not  run 
the  danger  of  having  your  heavy,  immense,  massive  masonry  crack, 
due  to  unequal  settlements.  And  it  would  seem  the  part  of  prudence, 
hefore  a  lock  plan  of  that  magnitude  and  importance  is  undertaken, 
that  the  most  thorough  borings  should  be  maae  over  that  entire  area, 
and  at  least  as  close  together  as  100  to  200  feet  apart,  both  laterally 
and  longitudinally. 
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Senator  Dbyden.  These  borings  have  not  yet  been  made,  then? 

Mr.  Wallace.  I  understand  that  they  have  not.  While  the  isr^neral 
surface  of  the  ground  may  look  the  same,  in  that  country  you  can  not 
tell  what  you  have  got  until  you  get  down  into  it.  And  in  case  there 
should  be  softer  material  toward  the  edges  of  this  hill,  in  which  they 
intend  to  put  this  lock,  under  the  surface,  and  that  material  should 
not  be  as  dense  as  it  was  under  the  center  of  it,  which  is  a  very 
possible  situation,  something  that  you  naturally  find  almost  anywhere 
under  similar  conditions,  you  are  liable  to  have  more  settlement  on 
the  ends  than  you  would  in  the  centei^s  of  your  structure,  and  these 
locks,  as  I  understand  it,  are  to  be  in  series,  in  flight — that  is,  practi- 
cally connected  together. 

Senator  Dryden.  Leaving  out  this  danger  which  you  have  just  now 
spoken  of,  do  you  think  that  there  is  any  other  danger,  as  to  these  big 
vessels  crushing  these  locks? 

Mr.  Wallace.  No  ship  ever  moved  in  the  world  but  what  there 
was  a  liability  of  its  runnmg  into  something,  if  there  was  anything*  for 
it  to  run  into,  and  if  its  movement  was  controlled  by  the  human  mind. 
That  applies  to  a  ship,  it  applies  to  a  railroad  train,  and  it  applies  to 
every tning  that  moves,  the  movement  of  which  is  directed  by  the  per- 
sonal element;  and  if  you  loin  into  them  you  are  liable  of  course  to 
crash  from  one  lock  down  into  the  other.  As  long  as  a  vessel  or  car 
or  anything  moves  by  machinery,  and  that  machinery  is  controlled  by 
the  human  mind,  you  are  liable  to  have  errors  and  you  are  liable  to 
have  accidents  happen. 

Senator  Dryden.  Can  you  testify  as  to  the  usable  length  of  these 
locks?  There  has  been  some  little  difference,  it  has  seemea  to  some  of 
the  committee,  as  to  their  usable  length. 

Mr.  Wallace.  There  socms  to  be  some  difference.  In  reading  the 
testimony  I  notice  that  there  is  evidently  a  difference  as  to  an  appre- 
ciation of  the  facts  in  the  plans.  I  have  not  been  able  to  get  at  the 
exact  drawings,  to  be  able  to  speak  intelligent! 3'  on  that  point,  but  that 
is  a  matter  that  it  seems  that  the  Commission  ought  to  be  able  to  show 
definitely  by  their  actual  detailed  plans,  what  the  usable  length  of  those 
locks  would  be.  That  they  should  be  a  thousand  feet  long  and  100  feet 
wide,  I  do  not  believe  would  be  questioned.  I  think  that  should  be 
their  minimum  dimensions. 

Senator  Ankeny.  Mr.  Wallace,  I  would  like  to  ask  you  what  eflFect 
these  large  vessels  in  the  sea-level  canal  would  have  upon  those  low 
banks  that  you  speak  of;  what  the  effect  of  the  *'  wash'  would  be,  as 
we  call  it.  Would  it  not  wash  material  into  the  prism  of  your  cimn- 
nel  again  ? 

Mr.  Wallace.  No;  not  the  way  they  propose  to  build  them.  They 
have  very  flat  submerged  slopes. 

Senator  Ankeny.  You  know  there  is  a  danger  of  that  thing,  do 
you  not? 

Mr.  Wallace.  Yes,  I  know  there  is;  but  these  vessels  move  at  a 
verv  slow  speed,  and  not  like  our  Mississippi  River  steamboats  on 
high  water  against  the  levee. 

Senator  Ankeny.  I  had  that  in  mind. 

Mr.  Wallace.  1  supposed  that  you  had.  The  speed  at  which  the 
vessel  would  move  through  the  canal  would  not  be  enough  to  give  rise 
to  that  danger. 

Senator  Ankeny.  That  would  not  be  one  of  the  ^^^g^Qi^Qle 
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Mr.  Walxace.  No,  sir;  that  is,  of  course,  something  that  is  com- 
mon to  all  forms  of  canals. 

Senator  Ankeny.  I  understand  in  comparison  it  is,  but  it  would  not 
forbid  operating  the  sea-level  canal  ? 

Mr.  Wallace.  No;  not  at  all.  What  would  happen  there  would  be 
this:  In  these  low  sections  this  slope  is  very  flat,  so  tnat  the  wash  might 
change  that  slope  a  little,  so  that  it  might  be  one  of  the  elements 
that  might  go  to  make  up  your  cost  of  maintenance  in  a  long  series  of 
years. 

Senator  Ankeny.  In  the  way  of  continual  dredging? 

Mr.  Wallace.  In  the  way  of  dredging,  ves;  but  it  would  be  very 
slight 

Senator  Ankeny.  What  would  you  do  with  the  material  that  you 
dredged? 

Mr.  Wallace.  Qirry  it  out  t©  sea  and  dump  it.  Of  cx)urse  you 
will  have  to  have  with  any  type  of  canal,  whether  a  lo<*k  or  a  sea-level 
canal,  a  certain  number  of  dredger  in  case  bars  are  formed  at  the 
months  of  streams  that  enter  the  canal,  where  thev  are  not  properly 
diverted,  or  to  take  care  of  points  which  may  shoaf  up,  due  to  various 
causes. 

Senator  Ankeny.  It  is  not  a  serious  matter? 

Mr.  Wallace.  No,  sir. 

Senator  Ankeny.  It  is  definable,  to  use  an  earlier  expression  of 
yours? 

Mr.  Wallace.  Yes,  sir. 

Senator  Taliaferro.  And  it  is  common  to  both  type.s  ? 

Mr.  Wallace.  Yes,  sir;  it  is  common  to  lK>th  ty|K»s.  Kightonthat 
point,  I  have  seen  estimates  here  based  on  the  number  of  cubic  yards 
that  are  excavated. 

Senator  Ankeny.  Yes. 

Mr.  Wallace.  Showing  that  it  would  cost  a  great  deal  more  to 
maintain  a  sea-level  canal  than  a  lock  canal,  l>ecause  a  greater  numl>er 
of  yards  had  been  excavated  to  make  the  sea-level  canal.  The  amount 
of  wash  into  a  canal  does  not  depend  upon  the  material  that  has 
been  dug  out  of  it  to  make  it.  It  seems  to  me  that  should  l>e  very 
plain  to  anvone.  What  it  does  depend  upon  is  the  nature  and  extent 
of  the  washable  surface  and  the  amount  of  rainfall  that  you  have. 
Whether  you  have  taken  out  a  hundred  thousand  or  a  hundred  million 
yards  of  stuff  to  make  the  canal  has  nothing  to  do  with  the  amount  of 
dirt  that  is  going  to  wash  back  into  the  canal.  The  surface  that  the 
water  flows  over,  its  character  and  extent,  and  the  amount  of  rainfall 
are  the  factors  that  make  up  the  amount  that  is  going  Imck  into  the 
canal. 

Senator  Taliaferro.  And  its  susceptibility  to  wash? 

Mr.  Wallace.  Yes;  I  say,  its  character. 

Senator  Ankeny.  In  connection  with  this  sea-level  canal  there  have 
been  many  objections,  which  you  see  by  the  reports,  to  its  width,  and 
reference  has  been  made  to  the  difficulty  of  two  ships  passing.  Sup- 
pose that  the  old  proposition  or  plan  was  in  operation^  coula  not  this 
widening  go  on  without  interruption  of  the  traffic.  In  other  words, 
could  we  carry  on  our  traffic  on  a  limited  scale,  we  will  say,  for  argu- 
ment's sake,  and  go  on  with  the  additional  work  of  widening  without 
interruption  of  that  traffic  to  any  great  extent? 
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Mr.  Wallace.  Your  canal  could  be  widened  or  deepened,  or  any- 
thing that  you  please,  without  necessarily  making  any  disturbance  of 
your  traffic.  . 

Senator  Ankeny.  If  we  find  it  inadequate? 

Mr.  Wali.ace.  Yes,  sir. 

Senator  Ankeny.  We  anticipate  a  great  traffic  there,  which  we 
have  a  right  to  do,  1  think,  from  all  the  circumstances;  but  if,  in  the 
wisdom  of  Congress  or  of  the  Commission,  it  should  be  widened  later, 
it  could  be  done  without  interruption  of  the  traffic  that  we  have;  am 
I  riffht? 

JVlr.  Wallace.  You  are  right;  yes,  sir. 

Senator  Ankeny.  If  the  sea-level  canal  was  adopted,  where  would 
you  put  the  power  plant  that  you  propose  to  use  for  lighting  and 
power? 

Mr.  Wallace.  I  would  put  it  at  Gamboa.  That  is  very  nerfr  to  the 
center  of  the  Isthmus,  and  is  what  you  might  call  the  center  of  gravity 
of  the  work. 

Senator  Ankeny.  That  would  necessarily  be  this  dam  proposition 
again,  would  it  not? 

Mr.  Wallace.  Yes,  sir. 

Senator  Ankeny.  Now,  let  us  leave  that  and  come  to  another  point 
I  think  by  pictures,  you  see,  and  vou  must  pardon  me  if  I  digress  a 
little.  Under  which  proposition  the  majority  or  the  minority,  or  the 
sea  level  or  the  lock  canal,  which  ever  way  you  wish  to  distinguish 
them,  is  there  the  greater  danger  from  enemies?  Which  type  has  the 
lesser  risk,  in  other  words? 

Mr.  Wallace.  It  seems  to  me  that  there  is  no  question  but  that  the 
sea-level  canal  is  the  safer. 

Senator  Ankeny.  The  sea-level  canal  is  safer  than  the  other? 

Mr.  Wallace.  Much  safer  than  the  other  against  anything  that 
might  happen  to  it,  either  by  act  of  God  or  act  of  man,  in  tmie  of 
peace  or  war. 

Senator  Ankeny.  A  sea-level  canal  would  be  the  better  plan,  for 
that? 

Mr.  Wallace.  Yes,  sir. 

Senator  Ankeny.  Now  again  I  will  digress  a  little.  What  is  your 
estimate  of  the  submerged  lands,  under  the  lock  proposition?  Have 
you  made  any  ? 

Mr.  Wallace.  Well,  that  is  a  very  difficult  matter  to  make  an  esti- 
mate about. 

Senator  Ankeny.  I  know  it  is  difficult,  but  it  has  to  be  fixed. 

Mr.  Wallace.  While  the  franchise  or  the  law  says  that  that  valua- 
tion shall  be  the  same  as  it  was  before  we  took  possession,  those  thin^ 
do  not  work  out  that  way  in  practice. 

Senator  Ankeny.  Not  in  tneir  courts. 

Mr.  Wallace.  Not  in  their  courts  nor  in  our  courts  down  there. 
We  wanted  to  get  some  land  right  up  alongside  of  A  neon  here  that 
belonged  to  a  man  named  Diaz.  General  Davis  can  tell  you  the  details 
about  it.  I  do  not  remember  them  all.  That  property  I  do  not 
believe  cost  that  old  gentleman  over  $5,000.  When  we  went  down 
there  it  was  not  worth  over  $5,000.  He  could  not  have  sold  it  to  a 
Panamanian  for  over  that. 

We  had  a  commission  come  down  there  from  the  States,  under  the 
law;  they  formed  part  of  it  and  we  formed  part  of  it.     We  had  two 
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i  coming  down  f  roni  the  Siftles,  joined  with  the  Panamanians.  I 
do  Bot  remember  certainly,  but  my  recollection  i^  that  the  valuation 
on  that  property  was  about  $50,000 — about  ten  times  what  it  waw 
rappoeed  to  be  worth.  We  ti'ied  for  montfaH— General  Davitf  did— to 
boy  some  property  at  Corozal  that  l)elonged  to  the  Shubers,  that  bad 
been  in  litigation  with  the  old  French  canal  company,  and  thev 
wanted  a  thousand  doliarn  an  acre  for  thin  land  that  was  what  we  call 
manglares  or  swamps  [indicating  on  map],  lands  that  we  did  not  think 
were  worth  over  $5  an  aere. 

Senator  Ankknt.  We  had  a  specimen  of  that  in  your  hospital  matter 
there,  ifyou  remember  it 

Mr.  Wallace.  Yes,  sir. 

Senator  Drydek.  Theyarebeooming  Americanized,!  see.  [Laugh- 
ter.] 

Mr.  Wallace.  They  are,  verv,  very  rapidlv.     [La^ghter.] 

The  result  was  that  at  Corozal  1  was  not  able  to  utilize  ground  that 
was  verv  suitable  for  buildings.  There  were  buildings  on  it  that  the 
French  liad  there,  and  we  went  in  and  arbitrarily  fixed  them  up  and 
put  our  meo  in  them.  It  ¥ras  maintaining  a  status  (juo.  We  dia  not 
pot  any  new  buildings  on  that  property. 

In  this  territory  down  here  there  are  banana  plantations  [indicating 
on  map]. 

Senator  Ankeny.  And  they  will  be  submerged? 

Mr.  Wallace.  Yes,  sir. 

Senator  Aioleny.  Under  the  lock  system  ? 

Mr.  Wallace.  Yes,  sir.  And  these  towns  existing  along  the  Panama 
Bailroad  [indicating  on  map]. 

Senator  Ankeny.  Af^roximately,  what  damage  will  this  Govern- 
ment have  to  pay  if  we  take  those  people's  lands?  That  is  a  hypo- 
thetical Question,  but  we  want  to  know  tnat 

Mr.  Wallace.  From  my  knowledge  of  the  people  down  there  aiul 
the  way  they  work — 1  mean  the  way  they  work  us  [laughter] 

Senator  Ankeny.  That  is  the  difficulty. 

The  Chairman.  They  do  work  us,  too.     [Laughter.] 

Mr.  Wallace.  They  do.  On  the  whole  situation,  I  should  judjrc 
it  would  cost  $25,000,000  to  pay  for  the  land  which  will  l)e  submergcul 
by  that  85-foot  dam  project  on  the  lock  plan. 

Senator  Ankeny.  I  understand  that  you  would  recommend  that  this 
be  done  under  the  contract  system? 

Mr.  Wallace.  Yes,  sir. 

Senator  Ankeny.  That  is  unequivocal? 

Mr.  Wallace.  The  object  of  that  is  this:  Simply  to  get  it  so  that 
ODe  man  can  be  put  down  there  and  do  it. 

Senator  Ankeny.  I  understand. 

Mr.  Wallace.  That  is  all.  If  we  could  do  that  work  the  way  a 
nilroad  company  or  a  private  corporation  would  do  it,  why  I  would 
not  say  so;  but  from  my  experience  with  it,  from  the  utter  impossi- 
bility of  the  United  States  Government  carrying  on  a  constructive 
enterprise  in  a  conmfion -sense,  business-like  manner,  it  looks  to  me  as 
if  the  only  way  there  was  out  of  it  was  to  put  it  in  the  hands  of  a 
general  contractor.  Then,  that  general  contractor,  having  no  interest 
in  it  except  to  get  it  done,  and  as  quickly  as  possible 

Senator  Ankeny.  And  to  get  his  money  ? 
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Mr.  Wallace.  And  to  get  his  money,  can  put  a  man  in  charge  of 
that  work  there,  and  can  use  methods  which  it  is  impossible  for  us  as  a 
Government  to  use. 

Senator  Morgan.  Would  you  turn  over  the  railroad  to  the  general 
contractor? 

Mr.  Wallace.  The  whole  business,  lock,  stock,  and  barrel. 

Senator  Morgan.  How  would  you  arrange  about  the  commercial 
traffic  on  the  railroad  between  the  seas? 

Mr.  Wallace.  The  great  business  of  the  world  is  carried  on  by  pri- 
vate railroad  corporations  to-day;  and  it  would  be  the  easiest  thing  in 
the  world  to  specify  the  rates  that  that  contractor  shall  charge,  and 
you  can  hold  him  to  his  duties  as  a  common  carrier  a  ^'eat  deal  easier 
than  you  can  hold  one  of  the  transcontinental  American  railroads  to 
its  duties  as  a  common  carrier.  And  the  proposition  is  so  simple;  it 
is  simply  taking  freight  from  one  dock  and  landing  it  on  another  47  or 
50  miles  away. 

Senator  Morgan.  And  having  the  control  of  the  railroad  hejcould 
conduct  his  canal  work  without  injury  to  the  commerce? 

Mr.  Wallace.  Without  any  injury  to  the  commerce  whatever;  and 
he  should  be  required  to  do  that.  If  we  are  spending  three  hundred 
millions  of  dollars  to  afford  the  world  an  uninterrupt^  line  of  traffic 
across  that  Isthmus  at  the  lowest  possible  rate,  and  we  can  do  that 
through  that  railroad,  and  do  it  now,  why  should  we  not  use  that  rail- 
road for  that  purpose?  And  as  the  contractor's  work  is  to  be  to 
accomplish  that  result,  he  should  be  required  to  do  it  as  he  goes  along, 
and  there  is  no  reason  why  he  could  not  do  it.  That  railroad  is  capa- 
ble of  handling  and  can  be  made  capable  of  handling  any  amount  of 
tonnage  that  will  ever  pass  through  that  Isthmus,  and  doing  it  quickly 
and  doing  it  economically. 

Senator  Morgan.  I  would  like  to  ask  you  whether  there  is  not  still 
some  complaint  in  regard  to  the  railroad  rates  across  the  Isthmus? 

Mr.  Wallace.  I  do  not  know.  I  have  not  been  in  touch  with  it 
lately.  Senator. 

Senator  Morgan.  I  gather  my  information  from  the  common  source 
of  information  in  this  country — the  newspapers. 

Mr.  Wallace.  What  I  understand  is  this:  The  rates  across  that 
Isthmus  were  made  in  this  wise:  There  was  through  billing  from  New 
York  to  San  Fi-ancisco  by  the  way  of  the  Panama  Railroad  Steamship 
Line  and  the  Panama  Railroad  to  the  Pacific  Mail.  That  rate  was  very 
low,  and  the  average  rate  across  the  Isthmus,  as  nearly  as  I  could 
figure  it  when  I  was  there,  was  about  $1.92  a  ton.  In  other  words, 
the  competition  of  the  transcontinental  railroad  lines  forced  the 
Panama  rate  down  to  that  figure.  The  Panama  Railroad  did  not 
regulate  the  rate  of  the  through  transcontinental  lines,  but  the  through 
transcontinental  lines  regulated  the  rate  that  the  Panama  Railroad 
could  charge.  They  could  only  get  what  they  could  out  of  what  was 
left. 

Senator  Morgan.  That  was  very  natuml,  because  they  control  it? 

Mr.  Wallace.  Yes;  all  of  the  ports  along  the  western  Pacific  coast; 
each  of  them  bore  a  different  rate  across  the  Panama  Railroad.  Vl^or 
instance,  the  railroad  rate  was  dependent  upon  what  the  stuff  was  and 
where  it  came  from.  In  other  words,  coffee  from  one  port  might  bear 
^6  a  ton  and  from  another  port  $4  a  ton  for  its  passage  across  the  rail- 
road.    What  regulated  those  rates  was  what  it  cost  to  take  that  stuff 
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around  Cape  Horn.  In  other  words^  the  Panama  Railroad  charged  on 
that  traffic  what  that  traffic  would  bear,  up  to  the  last  mill. 

I  understand  those  rates  have  been  cut  in  two,  and  there  have  been 
some  minor  adjustments,  but  there  is  no  reason  why  that  service  should 
not  be  rendered  to  everybody,  and  to  everybody  alike,  and  there  is 
nothing  that  you  are  going  to  do  to  develop  our  trade  relations  with 
thode  South  American  countries  that  will  nelp  out  any  more  or  any 
better  than  to  make  out  the  lowest  possible  rate  that  vou  can  on  thie 
railroad  across  that  Isthmus  and  let  those  people  have  the  benefit  of  it 
That  will  develop  their  country  and  their  purchasing  power  and 
increase  our  trade. 

Senator  Morgan.  The  railroad  is  under  the  operation  and  control 
of  a  New  York  corporation  i 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  That  corporation  fixes  all  the  rates? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  The  Cx)nmiis8ion  does  not  fix  the  rsieH;  can  not 
fix  the  rates? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  It  has  been  the  work  of  the  corporation? 

Mr.  Walij^ce.  Yes,  sir. 

Senator  Morgan.  So  that  the  officers  of  that  corporation  are  the  most 
important  officers  on  the  Isthmus  to-day  connecteu  with  the  movement 
of  commercial  business,  and  also  supplies  to  the  Isthmus  of  every  kind 
that  are  necessary  to  conduct  the  canal  work? 

Mr.  Wallace.  That  is  true.  And  the  officers  that  control  the  rail- 
road in  New  York,  with  very  few  exceptions,  have  never  been  down 
there.    They  do  not  know  wnat  they  have  got. 

Senator  Morgan.  In  the  contract  plan  that  you  suggest,  it  would 
be  necessary  to  put  the  control  of  this  railroad,  itites  and  all,  in  the 
hands  of  tne  contractor,  seeing  that  he  did  not  charge  too  mucti  ^ 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  That  would  be  the  programme? 

Mr.  Wallace.  Yes,  sir.  There  is  one  thing  I  want  to  say,  if  you 
will  pardon  me  for  mentioning  it,  and  that  is  that  the  United  States 
Government  and  myself  are  the  only  stockholders  in  the  Panama 
Railroad.  I  bought  a  share  of  stock  in  order  to  qualify  myself  as  a 
director  in  the  Panama  Railroad.  I  gave  the  United  States* my  check 
for  it.  They  bought  back  an  option  on  that  stock,  and  took  my 
check  and  cashed  it.  And  they  nave  got  my  money  and  they  have 
got  the  stock.     [Laughter.] 

Senator  Morgan.  The  Government  seems  to  l)e  doing  pretty  well 
in  the  railroad  business.     [Laughter.] 

Mr.  Wallace.  But,  technically,  I  happen  to  be  the  only  stockholder 
of  the  Panama  Railroad,  except  the  United  States  Government. 

Senator  Morgan.  You  delivered  up  your  share  of  stock,  did  you 
not,  to  the  Government? 

Mr.  Wallace.  The  Government  has  it. 

The  Chairman.  And  your  monev,  too ?     [Laughter.] 

^.  Wallace.  Yes,  sir.  But  that,  of  course,  is  neither  here  nor 
there. 

Senator  Morgan.  So  that,  if  you  were  really  a  stockholder  in  the 
Panama  Railroad  Company  and  also  a  director,  you  would  have  a  very 
potential  voice  in  the  management  of  the  rate  question?      GoOqIc 
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Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  they  would  not  get  away  from  you,  would 
they? 

Mr.  Wallace.  Not  if  I  had  influence  enough  to  do  anything. 

Senator  Ankeny.  There  is  one  other  point  that  I  had  in  my  mind 
that  I  wanted  to  ask  you  about:  In  advocating  the  contract  system, 
which  1  understand  you  do,  how  would  you  dispose  of  your  plant;  1 
mean  your  machinery,  your  shovels,  etc.,  which  belong  to  the  Gov- 
ernment.    What  would  be  your  suggestion  ? 

Mr.  Wallace.  I  would  turn  them  over  to  the  contractor. 

Senator  Ankeny.  Everything? 

Mr.  Wallace.  I  would  turn  everything  down  there  over  to  him — 
your  shops,  your  old  machinery,  atid  your  new  machinery,  and  every- 
thing else. 

Senator  Ankeny.  If  either  type  of  canal  were  completed  (we  will 
call  them,  for  convenience,  the  lock  and  sea  level),  what,  in  your  opin- 
ion, would  be  the  cost  of  maintenance?  Which  would  be  the  greater 
expense  to  this  Government,  or  which  could  we  maintain  easier? 

Mr.  Wallace.  Of  course,  it  is  a  very  difficult  matter  to  figure  on 
those  expenses. 

Senator  Ankeny.  I  know  it. 

Mr.  Wallace.  But  I  should  judge  you  would  save  at  least  a  million 
dollars  by  the  sea-level  canal;  that  it  would  be  at  least  a  million  dollars 
cheaper  per  annum  to  maintain. 

Senator  Morgan.  Per  annum? 

Mr.  Wallace.  Yes,  sir;  per  annum. 

Senator  Dryden.  That  makes  no  allowance  for  the  capital  invested? 

Mr.  Wallace.  None  whatever. 

The  Chairman.  1  think  we  had  better  take  a  recess  until  2.15. 

Senator  Taliaferro.  There  is  one  question  that  I  wish  to  ask,  Mr. 
Chairman. 

The  Chairman.  Very  well,  Senator. 

Senator  Taliaferro.  You  spoke  of  the  estimated  cost  to  the  Gov- 
ernment of  these  lands  that  would  be, submerged  by  the  lake  in  the 
lock-canal  plan.  What  have  you  to  say  about  tne  lands  that  would  be 
submerged  by  the  Gamboa  dam  ? 

Mr.  Wallace.  The  difference  is  simply  this:  There  is  a  very  small 
population  in  the  Chagres  Valley  above  Gamboa,  and  the  larger  part 
of  the  population  in  the  Zone  is  in  the  valley  below  Gamboa.  You 
will  find  tnat,  as  a  rule,  the  more  numerous  and  the  smaller  the  hold- 
ings are,  the  more  trouble  you  will  hav^e  with  them. 

Senator  Taliaferro.  As  a  matter  of  fact,  does  not  the  (Jovernment 
own  more  of  the  land  than  would  be  submerged  by  the  lakes  in  the 
lock  plan  than  they  do  in  the  upper  Chagres  Valley  that  would  be  sub- 
merged by  the  Gamboa  dam? 

Ml'.  Wallace.  I  doubt  it.  Those  titles  are  very  much  involved. 
We  supposed  that  we  got  from  the  treaty  a  sufficient  amount  of  land 
between  La  Boca  and  Corozal.  We  supposed  that  we  had  that.  At 
least  I  understand  that  that  was  General  Davis's  view  and  Judge 
Magoon's  view.  But  we  found,  when  we  commenced  to  dig  into  it,  all 
sorts  of  complications  in  regard  to  the  title.  So  1  think  you  will  find, 
when  you  get  at  it,  that  whenever  there  is  any  particular  piece  of  land 
that  you  want  that  the  Government  does  not  own  it  in  such  a  way  as 
to  relieve  you  f i*om  having  to  pay  somel>ody  else  for  it,  just  the  same. 
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Senator  Taliafbrbo.  Have  you  made  any  estimate  at  all  of  the 
acreage  that  would  be  submerged  by  thi8  Uamboa  dam'^ 

Mr.  Wallace.  No,  sir;  I  told  you  that  was  just  simply  a  round, 
off-had  gii€«»— that  25,000,000. 

Senator  Taliaferro.  I  am  speaking  of  the  Gamboa  dam. 

Mr.  Wallace.  That  depends  on  the  height  of  water  that  there  will 
be.  I  have  not  the  tables  with  me,  but  that  is  worked  out  in  a  set  of 
tables  showing  the  area  at  different  heights  of  water.  It  is  very  easily 
determinable  though.' 

Senator  Morgan.  The  amount  above  the  Ghtmboa  dam  at  the  time 
of  the  Hay-Varilla  treaty  was  made  had  very  little  value. 

Mr.  W^ALLACE.  That  is  true,  both  above  and  below;  but  there  is  a 
rery  small  population  above  Gamboa.  I  have  been  up  there,  and  after 
you  get  away  from  the  river  it  is  simply  a  jungle  for  miles. 

Senator  Morgan.  And  steep  hills? 

lir.  Wallace.  And  ravines  that  ramify  in  all  directions.  This 
riiows  it,  approximately  [indicating  on  map],  all  these  depressions  you 
see.  There  are  no  inhabitants  up  in  here  [indicating  on  map].  Occa- 
sionally, at  these  little  towns,  there  will  be  one  or  two  or  three  fami- 
lies in  thatched  huts. 

Senator  Morgan.  There  is  a  little  village  lietween  (ramboa  and 
Alhajoeh^  is  there  not! 

Mr.  Wallace.  Yes,  sir;  but  it  is  practically  a  wilderness  after  you 
get  above  Cruces  there. 

(The  committee  thereupon  took  a  recess  until  2.15  oVIock  p.  m.) 

AFTER   recess. 

8TATBMIVT  OF  JOHV  F.  WALLACE,  E8a.~Continued. 

Senator  KrrTREixjE.  Mr.  Wallace,  what  is  the  character  of  the 
material  under  the  dams  at  La  Boca,  Sosa  Hill,  and  from  Ancon  Hill 
toCorozal,  as  proposed  by  the  minority? 

Mr.  Wallace.  1  can  explain  that  to  you  better  from  reference  to 
one  of  these  maps.  At  the  mouth  of  the  Rio  Grande  thene  are  mud 
flats;  and  the  mud,  I  understand,  depending  on  the  depth  of  the  water, 
is  all  the  way  from  25  to  55  or  60  feet  in  depth — a  soft  mud  or  ooze. 

In  between  Sosa  and  Anoon,  of  course,  there  is  rock  at  a  moderate 
depth,  but  there  is  soft  material  in  the  line  of  the  other  dam  l)etween 
Corozal  and  Ancon.  The  cross  sections  of  those  dams,  as  shown  hy 
the  minority  report,  of  course  show  those  depths,  but  the  situation  is 
a  little  different  from  what  it  is  at  Gatun,  on  account  of  the  fact  that 
underneath  all  of  this  soft  material  there  is  practically  a  bed  rock,  and 
the  dam  is  of  a  more  moderate  height.  It  is  to  contain  about  55  feet 
of  water.  The  diflBculties  in  the  way  of  its  stability  are,  of  coui-se, 
much  less  than  they  are  at  Gatun,  but  they  consist  of  this:  If  you  put 
aay  weight  on  that  soft  mud  the  soft  mud  is  pressed  out  from  under 
the  weight  that  you  put  on  it,  and  before  you  get  a  stable  structure 
the  entire  area  of  soft  mud  will  have  to  be  pushed  out  from  under  the 
dam.  If  any  of  that  soft  mud  should  be  contained  in  it  in  a  pocket 
any  undue  pressure  on  one  side  of  the  dam  or  the  other  might  cause 
the  pressure  of  that  soft  mud  to  operate  along  the  lines  of  hydraulic 
pressure  and  might  impair  its  integrity  at  some  time.  ^         l 
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In  other  words,  it  is  necessary,  at  the  La  Boca  dam,  that  all  of  that 
soft  mud  be  removed  by  some  process  or  other,  either  by  filling  in  the 
hard  stuff  in  the  center  each  way  and  pressing  it  out  each  way,  or  else 
by  its  removal  by  dredging  or  pumping,  before  the  dam  is  constructed. 

Senator  Kittredge.  How  do  the  conditions  that  you  have  described 
in  regard  to  the  location  of  the  dam  at  La  Boca,  as  proposed  by  the 
minority,  compare  with  the  conditions  in  the  railroad  construction 
across  Salt  Late? 

Mr.  Wallace.  They  are  practicallv  similar  to  what  we  would  find 
in  a  place  like  the  Lucene  cut-off,  where  the  Union  Pacific  Railroad 
built  its  line  across  the  Salt  Lake;  and  it  is  a  condition  that  you  fre- 
quently meet  with  where  you  build  railroad  embankments  across 
marshes.  That  is,  you  never  get  stability  of  a  railroad  embankment 
across  a  foundation  of  that  character  until  the  soft  material  has  been 
eliminated  in  some  way  or  other. 

Where  you  have  a  hard  surface  below,  what  occurs  is  that  the  weight 
on  the  soft  surface  will  push  that  soft  stuff  up.  It  may  be  100  or  it 
may  be  500  or  it  may  oe  1,000  feet  away,  and  it  will  come  up  at 
some  other  place.  But  if  you  will  notice  the  cross  section  that  is 
shown  of  that  dam  it  is  several  hundred  feet  across,  and  before  that 
dam  can  be  brought  to  a  state  of  stability  all  of  that  soft  mud  under- 
neath it  will  have  to  be  eliminated,  either  by  crushing  and  pushing  it 
away  or  else  b}'^  dredging,  before  the  dam  is  constructed. 

My  understanding  from  my  reading  of  the  minority  report  is  tJiat 
they  intend  simply  for  the  embankment  to  be  built  in  that  material, 
and  that  material  to  be  compressed  by  it. 

Senator  Kittredge.  This  morning  a  suggestion  was  made,  or  a  ques- 
tion was  asked,  concerning  a  sea-level  canal  from  the  Atlantic  to  the 
vicinity  of  Obispo,  from  the  Pacific  to  the  vicinity  of  Miraflores,  and 
a  lock  structure  or  canal  between  the  points  Obispo  and  Miraflores. 
How  much  less  money  would  it  cost  to  construct  a  canal  along  those 
lines  than  a  sea-level  canal'if 

Mr.  Wallace.  Of  course  that,  Mr.  Senator,  would  depend  upon 
the  details  of  the  plan;  but  I  presume  that  there  would  be  a  difference 
of  possibly  $50,000,000  between  those  two  plans — that  is,  in  round 
numbers. 

Senator  Kittredge.  That  is  an  estimate,  as  I  understand  you? 

Mr.  Wallace.  Yes;  that  is  simply  an  off-hand  estimate. 

Senator  Kittredge.  I  wish  you  would  tell  us  in  regard  to  the  differ- 
ence in  time  of  construction  between  the  two  plans  proposed  by  the 
Board  of  Consulting  Engineers  and  the  minority. 

Mr.  Wallace.  My  own  estimate  is  that  1  know  of  no  elements  in 
that  problem  that  could  possibly  make  that  length  of  time  longer  than 
about  three  years.  That  is  predicated  on  the  supposition,  if  you  will 
pardon  me,  that  the  excavating  of  the  central  divide  is  the  controlling 
element. 

Now,  personally  and  individually,  1  doubt  very  much  whether  or 
not  these  large  locks,  with  the  immense  amount  of  concrete  and  struc- 
ture that  has  got  to  be  put  in  by  labor  more  or  less  skilled,  and  put  in 
in  forms,  and  depending  upon  material  coming  there  just  in  right 
quantities  at  the  right  time,  I  doubt  very  much  whether  the  central 
excavation  could  not  be  taken  out  at  Culebra  for  a  sea-level  canal  as 
soon  as  these  immense  locks  could  be  constructed.     It  is  an  open  ques- 
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tion  in  my  mind.  I  think  the  minority  have  underestimated  the  time 
it  will  take  to  construct  those  locks. 

Senator  ErrrREDOE.  Mr.  Steams  or  Mr.  Noble,  or  both  of  them,  in 
their  testimony  ^ven  to  us  last  week,  said  that  it  would  require  iifteen 
rears  to  construct  the  sea-level  canal. 

Mr.  Wallace.  Of  course  there  is  one  thin^  1  would  like  to  remark, 
if  I  can  do  it  without  ^otism,  and  that  is  this:  I  do  not  know  of  any 
of  the  engineers  that  Imve  been  connected  with  this  work,  on  either 
the  r^olu*  Isthmian  Canal  Commission  or  the  Advisory  Board,  that 
have  &A  any  large  amount  of  experience  in  handling  steam  shovels 
and  railroad  trains  and  the  disposition  of  material.  I  think  I  can  hon- 
estly say  that  I  have  had  more  experience  than  all  of  those  men  put 
together  in  the  handling  of  excavated  material  by  train  and  by  steam 
shovel,  and  the  proposition  for  a  sea-level  canal  is  simply  *^dig,  dig." 

Senator  Simmons.  Do  you  include  Mr.  Stevens  in  that  statement? 

Mr.  Wallace.  No,  sir;  I  do  not.  Mr.  Stevens  is  a  man  that  has 
had  a  great  deal  of  experience  in  railroad  work,  and  his  experience  I 
think  more  nearly  meets  my  own  than  any  of  the  other  engineers  con- 
nected with  that  work.  He  is  a  man  for  whom  1  have  the  highest 
respect;  but  I  do  not  know  what  his  experience  has  lieen  in  stcjim- 
shovel  work,  except  that  I  know  that  he  has  had  a  very  large  and  long 
railroad  experience.  But  I  have  had  a  peculiar  kind  or  work  that 
rery  few  engineers  have  had,  and  that  has  oeen  in  the  shape  of  grade- 
redaction  work^  double  tracking,  and  the  work  of  excavating  large 
quantities  of  material  and  disposing  of  it  along  and  adjacent  to  oper- 
ated lines  of  railroad. 

This  proposition  at  Culebra,  as  far  as  a  sea-level  canal  is  concerned, 
is  practically  a  railroad  proposition.  It  is  just  the  same  as  if  you  were 
relocating  the  Panama  Railroad  and  reducing  its  grades,  making  a 
big,  heavy  cut  along  its  line,  using  that  line  as  one  or  the  instruments 
to  do  your  work  with;  and  whether  you  run  a  railroad  through  the 
bottom  of  that  excavation  after  you  get  it  done,  or  whether  you  let 
water  in  it  and  float  steamships  through  it  is  entirely  immaterial. 
But  the  sea-level  proposition,  as  far  as  that  central  cut  is  concerned, 
is  simply  a  railroad  proposition. 

Senator  Kittredoe.  And  what  do  I  understand  vou  to  say  alK>ut 
the  fifteen-year  period  suggested  by  Mr.  Stearns  and  Mr.  Noble? 

Mr.  Wallace.  1  said  f  thought  it  was  too  long. 

hi  the  appendix  to  the  report  of  the  Advisory  Board,  I  furnished 
that  Board  a  series  of  diagrams  that  took  the  heaviest  half-mile  section 
there  was  there  and  showed  exactly  how  I  would  pla<*e  steam  shovels 
to  do  that  work,  how  I  would  arrange  the  tracks  to  serve  them,  and 
the  cars  to  serve  them,  the  different  dates  at  which  steam  shovels  could 
be  installed,  when  the  first  steam  shovel  could  be  installed,  and  when 
the  last  would  be,  and  a  scheme  covering  that  whole  work,  on  a  tenta- 
tive basis — that  is,  on  the  basis  of  those  steam  shovels  handling  1,(K)0 
yards  per  day  and  working  twenty  days  in  the  month.  I  also  made  a 
^ilar  diagram  on  exactly  the  same  prmciples  for  a  60- foot  level  canal; 
and  the  difference  between  the  two  figured  out,  1  think,  less  than  two 
years  and  a  half . 

It  may  not  be  clear  to  the  members  of  the  committee,  but  it  is  a 
fa<*  that  the  length  of  time  that  it  will  take  to  do  that  work  is  not 
in  proportion  to  the  amount  of  yards  to  be  moved.     The  length  of 
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your  cutting  affects  it  and  the  width  of  your  cuttinir.  It  is  not  as  if 
you  were  digging  a  ditch  with  a  spade.  That  work  has  to  be  begun 
by  putting  steam  shovels  in  along  terraces.  The  more  terraces  you 
get  and  the  wider  your  cut  is  the  more  steam  shovels  you  can  work  at 
the  same  time.  So,  from  the  date  of  commencement  for  about  three 
years  you  will  be  continually  adding  shovels,  and  then  you  will  be 
working  for  a  few  years  the  same  number  of  shovels,  ana  then  you 
will  work  gradually  less  and  less  until  you  get  down  to  the  bottom.  Id 
other  words,  the  difference  between  the  rate  of  progress  is  affected 
by  the  amount  of  what  you  can  do  in  the  maximum  year  and  not  by 
your  average  per  year. 

I  do  not  know  whether  I  have  made  that  matter  clear  to  you  or  not 

For  instance,  on  the  60-foot  plan,  say  that  the  first  shovel  started  in 
January,  1906;  the  last  shovel  would  complete  its  work  in  August, 
1912.  That  is  on  that  supposition.  On  the  sea-level  plan,  which  you 
will  find  in  this  report,  my  recollection  is  that  the  time  was  a  little 
under  nine  years. 

Senator  Kittredge.  1  wish  you  would  call  attention  to  the  page 
when  you  find  it. 

Mr.  Walij^ce.  That  diagram  is  diagram  No.  3,  and  you  will  find  it 
between  pages  373  and  374.  On  the  sea-level  plan,  with  the  first  shovel 
starting  on  the  1st  of  January,  1906,  the  last  shovel  completes  its 
work  in  December,  1914.     That  is  practically  nine  years. 

This  diagram  shows  exactly  the  dates  on  which  every  shovel  will 
start;  and  while  this  is  only  a  tentative  plan,  it  is  one  that  a  contractor 
would  expect  to  exceed  in  eflSciency  rather  than  fall  below  it.  A  thou- 
sand yards  a  day  is  about  one-fourth  of  the  loading  capacity  of  those 
large  steam  shovels  that  are  now  on  the  Isthmus,  in  ten  hours,  provided 
they  are  properly  served  with  cars  and  the  material  is  properly  blasted 
ahead  of  them.  In  other  words,  to  get  that  result  you  will  only  have 
to  work  those  machines  to  25  per  cent  of  their  capacity,  and  do  it  for 
twenty  days  in  the  month. 

Senator  Kittredge.  Is  there  any  difficulty  in  doing  the  blasting 
work  necessary  to  serve  the  shovels  to  that  extent  ? 

Mr.  Wallace.  No.  Of  course  that  is  something  that  has  to  be 
looked  after.  The  limitation  on  all  steam-shovel  work,  as  a  rule,  is 
the  arrangement  of  the  tracks  and  having  plenty  of  tracks  and  plenty 
of  cars,  and  seeing  that  your  shovels  are  continuously  fed.  I  got  out 
as  high  as  1,800  yards  in  one  particular  day  with  one  particular  shovel 
when  I  was  down  there.  Along  in  the  dry  season  it  ran  about  800 
yards  a  day  per  shovel.  The  reason  that  we  fell  below  the  maximum 
was  bec>ause  we  did  not  have  any  facilities,  except  the  shovels,  that 
properly  went  with  them.  That  is,  we  did  not  have  proper  drills,  and 
we  did  not  have  proper  track.  We  had  those  old  French  cars  and 
those  old  French  engines,  and  our  tracks  were  poor;  we  did  not  have 
any  ballast  for  them,  we  were  short  of  ties  to  keep  them  up,  and  in 
fact,  we  were  short  of  everything.  But  in  spite  of  all  those  disadvan- 
tages there  were  several  months  there  in  which  we  got  from  750  to 
800  yards  per  day  out  of  those  shovels,  and  I  do  not  think  it  ever  feU 
below  400  yards  a  day. 

Senator  Morgan.  In  the  dry  season  or  the  wet  season  ? 

Mr.  Wallace.  That  was  in  the  dry  season. 

Senator  Morgan.  All  of  this? 
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Mr.  Wallace.  I  say,  in  the  worst  month  we  had,  in  June,  it  dropped 
down  to  about  betw^n  400  and  500  yards  a  day  per  shovel.  Tnat 
was  when  we  had  25  or  30  derailments  every  day;  when  the  men  were 
m  discouraged  on  account  of  the  engines  getting  off  the  track  that 
thev  did  not  see  why  we  should  continue  the  work. 

With  properequipment  and  with  the  right  kind  of  equipment,  which 
jou  are  getting  down  there  now,  1  do  not  see  why  the  estimate  of  1,0000 
jank  a  day  per  shovel  is  not  a  very  low  estimate. 

The  Chairman.  Is  that  for  ten  hours  a  day  ? 

Mr.  Wallace.  For  ten  hours  a  day. 

Senator  Taliaferro.  You  were  working  eight  hours  a  day,  were 
yon  not? 

Mr.  Wallace.  I  was  working  ten  houi-s  a  day  up  to  about  the  Ist 
of  May.  The  last  two  months  1  was  down  there  we  worked  eight 
hours  a  day,  and  then  our  capacity  dropped  off  very  much. 

The  Chairman.  If  you  were  to  work  two  shifts  a  day,  of  course  you 
would  gain? 

Mr.  Wallace.  You  would  get  more  than  that,  of  course? 

Senator  Taliaferro.  Probablv  a  third  more? 

Mr.  Wallace.  Well,  yes;  I  should  say  about  a  third  more.  That 
is,  I  have  never  yet  seen  work  where  you  could  do  exactly  double  the 
work  with  two  shifts  that  vou  can  with  one;  but  you  can  get  from 
50  to  75  per  cent  more.  When  I  say  a  third  more,  I  mean  that  it 
would  be  50  per  cent  more.     You  should  do  that  at  the  very  least. 

Senator  Simmons.  Do  1  understand  you  to  express  the  opinion  that 
a  sea-level  canal  could  be  constructed  within  nine  years? 

Mr.  Wallace.  On  this  tentative  plan,  nine  years  is  the  time  it 
would  tak^  from  the  time  the  first  systematic  installation  of  your 
shovels  would  commence.  That  is  based  on  taking  the  heaviest  half- 
mile,  not  the  heaviest  average  8  miles:  because  there  is  one  half- 
mile  which  has  more  material  in  it  than  tnere  is  in  any  other  half-mile, 
so  I  have  taken  the  worst  half-mile  there  was. 

Senator  Simmons.  Do  you  mean  it  would  take  nine  years  to  dig  it, 
or  that  m  nine  years  the  dam'  at  Gamboa  could  be  finished  and  the 
canal  be  ready  for  the  use  of  ships? 

Mr.  Wallace.  What  I  mean  to  say  is  this:  That  on  the  sea-level 
plan  there  is  not  any  doubt  but  what  the  thing  which  will  limit  the 
completion  will  be  tbnt  central  cut  at  Culebra.  You  can  build  your 
dams  and  you  can  do  all  your  dredging,  your  harbor  work,  easily  within 
four  or  five  years. 

Senator  Simmons.  Everything  else  will  be  ready  when  that  is  finished  ? 

Mr.  Wallace.  Yes. 

Senator  Simmons.  And  your  estimate  is  nine  years? 

Mr.  Wallace.  I  estimated  nine  years.  After  that  1  made  an  allow- 
ance on  top  of  that,  and  said  that  I  thought  ten  years  would  be  time 
enough,  and  at  all  events  twelve  would  be  an  ample  estimate  for  it. 

Senator  Simmons.  And  it  would  take  about  three  years  less  time  to 
complete  the  lock  canal? 

Mr.  Wallace.  Yes;  that  is,  theoretically,  I  should  say  there  was 
three  years  difference  between  the  two  plans;  but  I  doubt  very  much 
whether  that  three  years  would  not  be  eaten  up  by  all  sorts  of  hap- 

Gings  that  would  arise  when  you  would  go  to  build  these  inunense 
---IS. 
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Senator  Simmons.  1  do  not  know  that  I  understood  you  about  those 
locks  a  little  while  ago.  I  understood  you  to  say  (and  I  want  to  ask 
if  I  understood  you  correctly)  that  vou  thought  it  quite  probable  that 
it  would  take  as  long  to  construct  those  locks  as  it  would  to  build  the 
canal  bv  the  sea-level  plan.     Do  1  quote  you  correctly  about  that? 

Mr.  Wallace.  Yes. 

Senator  Simmons.  By  the  sea-level  plan? 

Mr.  Wallace.  Yes. 

Senator  Simmons.  Then,  as  the  locks  would  absolutely  have  to  be 
built,  the  conclusion  would  be  that  it  would  take  as  long  to  construct 
the  lock  canal  as  it  would  to  construct  the  sea-level  canal,  would  it  not^ 

Mr.  Wallace.  That  is,  I  would  very  much  doubt  but  what  it  would 
take  about  as  long  to  build  the  one  as  it  would  the  other. 

Senator  Simmons.  Then  what  did  you  mean  when  you  said  that  the 
lock  canal  could  be  built  probably  in  three  years  less  time? 

Mr.  Wallace.  What  1  said  was  this:  I  said  that  that  was  based  on 
the  time  that  it  would  take  to  remove  the  excavated  material  f i-om  the 
Culebra  Cut,  applying  the  same  process  to  excavating  for  the  lock 
canal  that  you  would  for  the  sea-level  canal.  I  said  that  leaving  out 
of  considemtion  the  construction  of  locks  and  dams,  and  only  measur- 
ing your  progress  by  the  excavation  of  the  summit  cut,  there  would 
be  three  years'  difference  in  doing  that  work.  In  other  words,  jou 
could  excavate  the  material  from  the  summit  about  three  years  quicker 
on  the  high-level  plan  than  you  could  on  the  sea-level  plan. 

Senator  Simmons.  Then  your  conclusion  is  that  we  could  not  get  the 
lock  canal  ready  for  use  any  quicker  than  we  could  the  sea-level  canal  ? 

Mr.  Wallace.  I  doQbt  very  much  if  you  could.  That  is  the  impres- 
sion 1  was  trying  to  convey. 

Senator  Morgan.  Mr.  Wallace,  you  said  all  sorts  of  happenings 
might  occur  in  the  construction  of  the  locks.     To  what  did  you  refer? 

Mr.  Wallace.  Well,  for  instance,  there  is  something  like  a  million 
cubic  vards  of  material,  I  understand,  to  be  used  in  those  locks.  If 
those  locks  are  constructed  of  concrete  (which  1  presume  is  what  they 
intend  to  build  them  out  of)  that  means  practically  a  million  yards  of 
broken  rock;  it  means  a  million  yards  of  sand;  it  means  a  million  bar- 
rels of  cement. 

Those  three  classes  of  material  must  be  manufactured  and  trans- 
ported to  the  site  of  that  work  in  properly  related  quantities.  Take 
cement,  for  instance.  That  climate  is  so  moist  that  even  if  cement  is 
housed  you  can  only  keep  it  for  a  limited  amount  of  time  on  the 
Isthmus,  and  it  will  require  a  great  deal  of  care  to  see  that  that  cement 
is  brought  there  just  fast  enough  for  that  work  and  not  too  fast.  It 
is  the  same  way  about  crushed  stone;  you  must  see  that  that  is  prop- 
erly supplied. 

Senator  Mobgan.  Would  you  have  to  bring  that  across  the  ocean  ? 

Mr.  Wallace.  The  cement  you  would  bring  across  the  ocean; 
the  crushed  stone  and  sand  you  get  on  the  Isthmus. 

Another  point:  That  million  cubic  yards  of  material  is  practically 
equivalent  to  a  million  tons — that  is,  in  round  figures;  and  on  the 
basis  of  500  tons  to  a  train  load,  it  means  2,000  trains.  That  ^ves  you 
some  general  idea  of  the  mass  of  material  that  will  be  required  just 
for  those  locks  alone.  That  means  2,000  trains  of  500  tons  per  train, 
net  load. 
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Senator  Morgan.  Mr.  Wallace,  the  cut  through  the  Culebra  and 
Emperador  heights— that  18  one  ridge,  is  it  not^ 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan  (continuing).  That  has  been  brought  down  from 
.the  upper  crest  to  about  what  height  above  sea  level  ? 

Mr.  Wallace.  It  is  about  150  feet 

Senator  Morgan.  That  would  be  an  average  through,  would  it — 
150  feet? 

Mr.  Wallace.  No;  I  do  not  think  the  average  for  the  whole  6  or  7 
miles  there  would  be  much  over  100  feet;  but  there  are  2  or  3  miles 
there  that  will  average  about  150  feet  above  sea  level. 

Senator  Morgan.  Yes;  that  has  been  cut  down  in  trenches  or  ter- 
races? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  The  height  of  each  terrace  is  about  30  feet? 

Mr.  Wallace.  No;  those  terraces  are  very  irregular.  They  will 
all  have  to  be  worked  over  again  in  order  to  suit  steam-shovel  work. 
Those  terraces  were  adapted  to  the  French  style  of  excavator.  The 
terraces  which  I  proposed  in  my  tentative  plan  were  terraces  of  about  30 
feet  horizontal  and  about  25  feet  perpendicular  until  vou  got  down; 
and  then  after  that  you  woukl  make  the  slopes  to  suit  the  final  section 
you  intended  to  leave. 

Senator  Morgan.  Is  there  any  terrace  on  either  side  of  the  excava- 
tion as  it  stands  now  that  passes  on  the  same  level  or  nearly  the  same 
level  clear  through  the  cut? 

Mr.  Wallace.  Yes;  there  were  several  when  was  I  down  there  that 
did? 

iSenator  Morgan.  About  how  high  are  they  above  where  the  work 
K  now  \\e\ng  conducted? 

Mr.  Wallace.  We  were  working  on  those  terraces. 

Senator  Morgan.  So  that  these  terraces  upon  which  you  are  now 
operating  with  your  steam  shovels  go  clear  through  the  cut? 

Mr.  WALLACE.  That  was  the  intention.  When  I  left  there  I  was 
starting  to  work  different  terraces  through.  1  commenced  one  on  the 
east  and  north  of  the  canal  that  was  about  on  the  rock  line,  and  I  was 
taking  that  clay  back  75  or  100  feet  from  the  edge — the  clay  that  over- 
laid it. 

Senator  Morgan.  Leaving  out  of  consideration  the  repairs  which 
may  be  found  necessary  to  readjust  the  levels  pioperly  upon  the 
terraces  as  they  have  been  constructed,  and  taking  the  one  upon  which 
you  are  operatmg  now  with  the  steam  shovels,  you  would  have  to  go 
below  that  if  vou  worked  a  steam  shovel  on  every  terrace;  you  would 
have  to  go  below  that  to  the  bottom  of  the  canal;  and  what  would  be 
the  distance  between  the  average  elevation  of  this  lowest  terrace  on 
each  side  and  the  bottom  of  the  canal  when  completed  40  feet  deep? 

Mr.  Wallace.  When  I  left  there  we  were  working  on  several  ter- 
races, and  where  the  lowest  steam  shovel  was  at  wor^  was  about  160 
feet  above  sea  level:  that  is,  the  final  depth  of  the  sea-level  canal 
would  be  about  200  feet  below  the  elevation  at  which  the  shovel  was 
workings  which  was  in  the  highest  part  of  the  excavation. 

Senator  Morgan.  Yes.  Mow,  take  the  terrace  that  stands  at  an 
elevation  of  200  feet  above  the  bottom  of  the  canal,  the  one  you  are 
now  working  on,  or  were  working  on  when  you  left  there.     You  would 
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want  to  put  in  steam  shovels  upon  terraces  from  that  point  down  to 
cover  the  distance  of  200  feet  to  the  bottom  of  the  canal,  would 
you  not? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  So  that  you  would  expect  the  work  to  progi-ess. . 
with  some  degree  of  uniformity  of  breast? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  And  do  all  of  the  work  as  you  went  along  upon 
each  terrace.  Now,  you  would  commence  at  the  bottom  of  the  canal; 
that  would  be  the  first  opening  you  would  cut.  Of  course  there  would 
be  no  teri*ace  there  until  you  got  up  25  feet,  if  you  took  that  for  the 
elevation  of  your  terrace.  You  would  have  to  excavate  40  feet  below 
sea  level,  and  about  how  much  above,  before  3^ou  got  through?  No, 
you  would  conunence  with  your  work  about  40  feet  below  sea  level, 
and  then  you  would  have  a  terrace  above  that  every  25  feet  or  every 
40  feet,  whatever  the  height  might  be  that  you  would  adopt  for  the 
terrace;  and  all  of  these  shovels,  as  I  undei'stand  it  now,  would  work 

fimctically  abreast,  each  shovel  doing  its  own  work  on  its  own  terrace. 
s  that  right? 

Mr.  Wallace.  That  is  right,  only  it  is  a  little  different  from  the  way 
you  have  stated  it.  The  maximum  number  of  shovels  that  would  be  at 
work  at  any  one  time  abreast  would  be  eight  on  each  half  mile.  That 
is,  there  would  be  one  time  when  there  would  be  four  shovels  on  each 
side  of  the  cut  in  each  half-mile  of  distance,  because  it  takes  about  half  a 
mile  between  two  shovels  in  order  to  put  in  the  necessary  track  arrange- 
ments so  that  you  can  get  around  and  work  all  your  shovels  independent 
of  each  other. 

Senator  Morgan.  1  am  trying  to  get  at  and  to  ascertain  whether 
this  plan  of  construction  is  the  one  which  you  have  adopted.  The 
digging  out  of  the  prism  of  that  canal  wouldbe  a  cut  in  solid  rock? 

Mr.  W ALi^CE.   1  es,  sir. 

Senator  Morgan.  At  least  40  feet  in  depth  and  200  feet  wide? 

Mr.  Wallace.  Yes;  that  is  what  you  would  get  down  to  finally. 

Senator  Morgan.  I  say,  finally;  1  am  starting  at  the  beginning  of 
the  work. 

Mr.  Wallace.  I  know;  but  we  would  not  start  there.  We  would 
start  at  the  top. 

Senator  Morgan.  You  would  not  start  at  the  bottom? 

Mr.  Wali^ce.  No,  sir. 

Senator  Morgan.  Why  not? 

Mr.  Wallace.  If  1  had  a  blackboard  here  I  could  show  you.  For 
instance,  say  this  is  the  sea  here,  and  this  is  your  hill,  like  that 
[indicating]. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  Now  suppose  the  excavating  to  start  in  here — one 
shovel  would  go  through  there  [indicating]  and  then  another  one 
would  come  in  nere  afterwards  [indicating],  and  then  after  it  got  in 
a  certain  distance  another  one  would  follow,  and  you  would  work 
from  both  ends  toward  the  center,  and  vou  would  work  down;  you 
would  commence  up  here  and  you  would  gradually  dig  these  various 
terraces  out  until  you  would  finally  reach  tne  bottom. 

Senator  Morgan.  Could  you  construct  the  canal  by  beginning  at 
the  bottom  and  working  up? 
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Mr.  Wallace.  No;  because  you  would  have  such  a  steep  face  in 
here  that  you  could  not  get  shovels  enough  to  work  in  it. 

Seimto/MoRGAN.  You  could  get  how  many  abreast  in  the  bottom 
of  the  canal,  200  feet  wide? 

Mr.  Wallace.  You  could  probably  only  get  four  in  there. 

Senator  Morgan.  Four? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  And  each  one  would  have  a  separate  track? 

Mr.  Wallace.  Each  one  would  have  its  separate  tracks;  but  when 
vou  are  up  here,  halfway  up  in  the  cut,  you  can  work  eight  abreast 
Now,  this  diagram  (if  you  will  follow  the  desiTiption  of  these  num- 
bers) shows  exactly  when  each  shovel  starts  out,  how  much  of  a  slice 
it  takes,  and  how  many  slices  are  taken  out  simultaneously.  It  is  hard 
to  explain  it  by  words;  but,  for  instance,  at  first  there  would  only  be 
two  shovels  abreast,  and  they  would  dig  a  sec*tion  of  about  12i  h^et; 
and  they  would  put  that  material  on  a  track  that  would  be  on  the  edges 
here.  Then  after  that  slice  was  taken  out  the  tracks  would  l>e  laicTin 
behind  those  shovels,  and  these  shovels,  No.  2,  would  start  in,  and 
take  out  a  bench  that  would  be  26  feet  or  30  feet  wide,  and  put  that 
material  on  cars  that  would  be  where  the  first  were. 

Then,  after  the  2's  were  taken  out  the  3's  would  start  in  and  put  the 
stuff  over  on  tracks  that  would  follow  the  second  shovels,  and  so  on 
with  the  4's,  and  later  on  the  5's.  When  you  got  down  to  what  we  call 
die  No.  10  shovels  there  would  be  8  of  those.  Now,  that  is  not  on  the 
immediate  bench  below,  because  it  is  necessary  to  follow  the  sequence 
through  to  see  how  they  would  come.  That  tenth  shovel  would  l>e  on 
a  bench  at  least  75  feet  wide,  and  there  would  be  tracks  out  here  where 
the  second  shovel  had  been,  and  there  would  l)e  tracks  where  that  ninth 
shovel  was;  and  the  10  shovels  will  take  out  these  slices  that  are  shown 
on  this  cross  section. 

It  is  rather  intricate  to  follow. 

Senator  Morgan.  What  is  that  heavy  cut  in  the  center  of  your 
diagram  there  if 

Mr.  Wallace.  This  one?    [Indicating.] 

Senator  Morgan.  Yes. 

Mr.  Wallace.  That  is  where  the  shovels  are  worked  in  parallel  in 
order  to  keep  a  central  cut  which  will  be  60  feet  wide  and  average  12i 
feet  below  tne  balance  of  your  excavation.  What  we  call  the  ''  pilot 
shovels"  will  be  at  work  shoving  that  depression  always  forward, 
ahead  of  these  other  shovels. 

Senator  Morgan.  When  you  go  down  to  sea  level  with  your  shovel 
work  and  want  to  go  lower  down,  40  feet  lower,  could  you  continue 
your  shovel  work? 

Mr.  Wallace.  Just  exactly  in  this  same  way;  yes,  sir.  The  only 
thing  we  would  do  differently,  then,  would  be  to  leave  barriers.  You 
have  heaixl  before,  in  the  testimony,  reference  made  to  what  they  call 
"elevation  plus  10." 

Senator  Morgan.  Yes;  I  know  about  that. 

Mr.  Wallace.  What  they  mean  by  that  is  that  you  can  go  down  to 
an  elevation  of  10  feet  above  the  sea  level  and  have  room  enough  for 
the  water  to  flow  out  of  your  cut  by  gravity. 

Senator  Morgan.  I  know. 

Mr.  Wallace,  But  when  you  go  below  the  sea  level 
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Senator  Morgan.  It  flows  the  other  way? 

Mr.  Wallace.  It  goes  the  other  way,  and  the  water  stays  in  your 
cut.  The  only  extra  expense  that  that  will  be  to  you,  if  you  leave  the 
barriers  in,  will  be  the  fact  that  you  will  have  to  pump  water  out  of 
that  excavation,  and  the  extra  expense  will  be  due  to  pumping  that 
water  out.     It  is  just  the  same  as  ii  you  were  working  in  a  cofferdam. 

Senator  Morgan.  Now,  working  from  the  top  to  the  bottom,  after 
you  got  the  different  benches  worked  out  and  the  material  cut  away  to 
the  width  you  wanted  it,  you  would  dispense  with  these  shovels  as 
you  workea  down? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  finally  you  would  get  down  to  four? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  And  those  four  shovels  will  have  to  do  all  of  the 
work  except  the  breasting? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  From  mean  sea  level  down  to  40  feet  below? 

Mr.  Wallace.  Yes.  That  is,  there  are  practically  two  furrows  that 
are  cut  through  where  you  will  only  have  four  of  them  at  the  last. 

Senator  Morgan.  Yes.  You  do  not  expect  to  employ  more  than 
four  shovels  in  the  bottom  of  the  prism  of  the  canal  ? 

Mr.  Wallace.  No.  It  is  just  as  if  you  were  running  a  gang  plow 
through  there  that  had  four  plows  to  it,  and  then  you  followed  that 
with  four  other  plows  to  dig  it  a  little  deeper. 

Senator  Morgan.  If  you  worked  from  the  bottom  to  the  top  you 
could  have  all  the  shovels  that  you  employed,  every  one  upon  each 
bench,  in  operation  at  the  same  time,  could  you  not? 

Mr.  Wallace.  No;  I  do  not  follow  you.  If  you  had  your  whole 
canal  opened  out— that  is,  a  narrow  ditch  from  one  end  of  your  canal 
to  the  other,  of  the  full  depth — and  could  lay  out  teri'aces  all  the  way 
along,  you  could  work  a  shovel  on  each  terrace,  you  understand,  and 
you  could  do  it  all  simultaneously;  but  that  necessitates  getting  down 
first  to  the  sea  level  clear  through  your  cut,  and  by  the  time  you  get 
down  there  you  have  your  work  almost  done. 

If  you  were  going  to  build  a  canal  that  was  500  feet  wide  or  a  thou- 
sand ieet  wide,  like  Mr.  Bunau-Varilla's  "Straits  of  Panama,"  after 
you  got  down  to  sea-level  you  could  work  just  as  many  shovels  abreast 
as  you  had  terraces,  and  do  it  all  simultaneously,  and  you  could  widen 
that  cut  out  to  500  or  1,000  feet  with  an  enormous  number  of  steam 
shovels,  and  the  depth  would  not  make  any  difference,  because  for 
every  additional  25  feet  in  depth  you  would  have  a  steam  shovel. 

But  the  200-foot  width  is  so  narrow  that  in  order  to  get  that  face 
there  is  a  time  when  you  can  work  more  shovels  than  you  can  at  any 
other  time,  and  that  is  about  from  one-third  to  one-half  way  down 
through  the  cut,  and  you  would  necessarily  have  to  commence  on  top. 
But  while  you  are  doing  this  work  on  top,  in  the  real  work,  there  is 
no  reason  why  you  should  not  attack  this  excavation  by  bringing  your 
dredged  sections  up  to  the  foot  of  the  cut  on  each  side  and  working 
your  dredges  right  up  against  this  steep  face  and  working  in  both 
directions  from  the  sea. 

Senator  Morgan.  When  you  say  "dredges,"  do  you  mean  "shov- 
els?" 
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Mr.  Wallace.  No;  I  mean  "dredges"  in  that  case.  In  other 
words,  while  you  are  doinff  this  dry  cutting  you  are  shoving  your 
drwiges  in  from  the  sea — that  is,  from  La  Boca  toward  the  hill  and 
from  Colon  toward  the  hill — and  the  supposition  is  that  you  will  have 
your  canal  dug  up  to  this  point  before  you  get  this  dirt  all  out;  and 
jou  will  have  it  aug  uj)  to  this  point  before  you  get  this  dirt  all  out 
[indicating].  Now,  while  you  are  doing  this  work  in  the  dry,  as  we 
call  it,  there  is  no  reason  why  you  should  not  attack  this  part^  you 
understand,  and  push  the  sea-level  sections  just  as  far  in  toward  the 
summit  as  vou  can  get  them. 

Senator  Morgan.  Then  your  plan  is  to  dredge  from  the  sea  in  to, 
say,  Obisj)o  on  one  side? 

Mr.  Wallace.  That  is  a  question;  just  as  far  as  you  can  do  it 
economically. 

Senator  Moroan.  I  say,  dredge  in  from  the  liay  of  Linion 

Mr.  Wallace.  If  you  found  rock  down  in  here  that  you  could  not 
dredge,  then  you  would  want  to  stop  your  dredging  here,  and  probably 

{ou  would  have  to  take  this  out  [indicating]  in  the  dry.  But  the  proba- 
ilities  are  that  you  could  get  up  to  possibly  Obispo  with  your  sea- 
level  section. 

Senator  Morgan.  There  is  no  rock  that  would  be  encountered  there 
that  you  could  not  dredge — by  which  I  mean,  of  course,  that  you 
could  blast  it  and  haul  it  out,  float  it  out,  instep  of  hauling  it  out  on 
a  railroad? 

Mr.  Wallace.  Yes,  yes. 

Senator  Morgan.  That  is  what  I  me>an  by  dredging.  That  is  a  part 
of  the  dredging? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  Now,  if  I  understand  it,  you  would  .start  in  the 
Bay  of  Limon  and  dredge  up  to,  say,  Obispo;  then  you  would  start  on 
the  other  side  in  the  Bay  of  Panama  and  dredpe  up  to  Miraflores,  or 
wherever  it  is,  there.  Then,  if  I  understand  it,  you  would  continue 
to  take  out  all  of  the  stone  lying  below  the  sea  level  to  the  l>ottom  of 
the  prism  of  the  canal  by  this  dredging  proc*es8? 

ifr.  Wallace.  No;  onlv  up  to  those  points  [indicating].  All  of 
the  material  that  I  could  remove  by  what  we  call  dry  excavatioji 
between  Pedro  Miguel,  say,  and  Obispo,  I  would  prefer  to  remove  in 
that  way,  because  you  can  do  it  cheaper. 

Senator  Morgan.  Cheaper  than  you  can  by  hauling  it  out  on  boats? 

Mr.  Wallace.  Yes;  that  is,  I  mean,  you  can  blast  it  and  mine  it 
cheaper  in  the  dry  than  you  can  in  the  wet. 

Senator  Morgan.  But  you  have  to  mine  it  in  the  wet  when  you  get 
down  40  feet  below  sea  level,  have  you  not? 

Mr.  Wallace.  No. 

Senator  Morgan.  How  do  you  manage  to  avoid  that? 

Mr.  Wallace.  You  leave  barriers  of  the  natural  rock  at  each  end 
of  your  cut,  and  then  go  down  in  between  those  barriers  and  excavate 
it;  and  then,  after  you  get  your  canal  section  cut  out,  you  cut  away 
these  barriers  and  let  your  water  in,  so  that  it  will  be  a  natural  coffer- 
dam. 

Senator  Morgan.  With  an  18-foot  annual  rainfall,  and  water  sluic- 
ing down  from  these  heights,  you  would  find  that  ditch  full  of  water, 
would  you  not? 
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Mr.  Wallace.  Oh,  no,  sir;  because  you  can  divide  it  up  into  sec- 
tions and  pump  it  out,  and  you  can  push  that  work  in  the  ary  season 
for  four  or  five  months  of  the  year,  when  you  have  practically  no  rain- 
fall there  at  all. 

Senator  Morgan.  Yes;  and  in  the  wet  season? 

Mr.  Wallace.  In  the  wet  season  you  have  it;  but  in  my  own  experi- 
ence 1  have  pumped  out  cofferdams  that  had  water  from  10  to  15  feet 
deep,  300  feet  wide,  and  a  quarter  of  a  mile  long,  in  twenty -four  houi^. 
The  rainfall  at  Culebra  for  the  year  that  I  was  down  there  was  75 
inches — that  is,  for  the  entire  year;  and  of  course  when  you  get 
down 

Senator  Morgan.  How  much  was  it  in  the  wet  season  ? 

Mr.  Wallace.  That  was  in  the  wet  season  and  the  dry — the  whole 
year. 

Senator  Morgan.  It  all  fell  in  the  wet  season,  did  it  not? 

Mr.  Wallace.  Practically.  We  had  four  months  when  it  was  com- 
paratively dry. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  Now,  what  any  prudent  man  would  do  would  be  to 
concentrate  his  work  and  tr}^  to  ao  as  much  of  it  as  he  could  in  the 
drv  season. 

Senator  Morgan.  That  is  the  point  exactly. 

Mr.  Wallace.  Undoubtedly  he  would.  But  the  reason  the  advi- 
sory board  added  to  that  and  made  the  unit  price  $1.50  per  cubic  yard 
was  to  give  an  amount  that  would  justify  pumping  tnat  water  out, 
and  with  the  powerful  pumps  that  we  have  nowaaays  you  could  pump 
the  full  capacity  of  the  Chagres  River  at  low  water  out  of  that  cut  if 
you  had  to. 

Senator  Morgan.  Then  you  would  take  out 

Mr.  Wallace.  Now,  the  only  reason.  Senator  Morgan,  that  I  sug- 
gest that  plan  is  because  that  would  be  a  little  cheaper  than  to  exca- 
vate that  rock  under  the  water. 

Senator  Morgan.  You  mean  by  what  is  called  the  dredging  process  ? 

Mr.  Wallace.  Yes.  That  is,  you  can  blast  it  cheaper  in  the  dry 
than  you  can  under  water,  because  you  can  space  your,  holes  better, 
you  can  do  your  drilling  better,  you  can  see  the  character  of  your  rock 
and  you  can  get  around  it  and  over  it,  and  I  presume  that  you  could 
possibly  save  about  a  dollar  a  yard  on  doing  this  work  in  the  drj^ 
rather  than  doing  it  in  the  wet. 

Senator  Morgan.  These  heavy  steam  shovels  require  a  strong  track 
under  them,  do  they  not,  and  a  well-ballasted  one? 

Mr.  Wallace.  Yes;  but  the  material  in  that  cut,  after  you  get 
below  an  elevation  of  about  190  or  200  feet,  after  you  get  below  the 
clay,  will  stand  any  weight  you  want  to  put  on  it.  The  only  trouble 
that  I  had  down  there  was  that  I  upset  one  of  these  big  steam  shovels, 
because  I  got  it  up  on  the  side  of  a  hill  in  this  sliding  clay,  and  a  very 
hard  rain  came  up  unexpectedly;  the  shovel  was  standing  over  a  place 
in  the  ground  where  there  was  a  subterranean  stream  of  water  that  ran 
on  top  of  the  hard  material  under  this  clay,  and  there  was  about  8  or 
10  feet  of  clav  on  top,  and  a  slide  came  down,  and  the  clay  ran  away 
from  under  the  stream  on  one  side  that  the  shovel  was  standing  on, 
and  the  shovel  tipped  over.  But  that  was  the  only  accident  of  that 
kind  that  I  had  while  I  was  down  there. 
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Senator  Moboan.  As  you  push  these  shovels  i^ainst  an  embankment 
you  cut  in  front  of  the  shovel  ?  The  cutting  is  done  in  front  of  the 
t^bovel  t 

Mr.  Wallacb.  Yes,  sir. 

Senator  Mobgan.  And  then  you  load  it  onto  a  car? 

Mr.  Waixacb.  Yes,  sir. 

Senator  Morgan.  Back  of  the  shovel } 

Mr.  Wallace.  Kight  alongside.    The  idea  is  to 

Senator  Morgan.  Alongside;  so  yoii  have  to  have  a  track  for  the 
shovel  and  a  track  for  the  car? 

Mr.  Wallace.  You  have  to  have  a  track  for  the  shovel. 

Senator  Morgan.  And  one  for  the  car  alongside? 

Mr.  Wallace.  Yes.  Now,  the  track  should  he  along  on  this  bench 
here  [indicating].  The  shovels  would  be  on  the  bench  parallel  to  the 
track,  against  toe  face,  and  they  would  work  a  piece  about  8()  feet  wide 
and  about  20  feet  high,  and  then  the  material  would  be  blasted  ahead  of 
the  shovel,  and  the  shovel  would  work  the  stuff  up  just  like  you  would 
take  it  up  with  a  shovel  by  hand  and  put  it  over  on  the  cars  tnat  would 
be  parallel  to  it. 

Senator  Morgan.  Yes;  1  understand  that  now.  Therefore,  you 
have  to  improvise  a  track  as  your  shovel  advances  toward  the  embank- 
ment you  are  cutting  in  ? 

Mr.  Wallace.  Yes,   sir. 

Senator  Morgan.  And  that  is  always  in  loose  earth,  is  it  not;  and 
comparatively  uncertain  if 

Mr.  Wallace.  Oh,  no,  sir.  Below  200  feet  there  is  no  trouble  at 
all  with  that;  and  we  had  no  trouble  whatever,  all  the  time  I  was  down 
tiiere,  in  maintaining  our  working  tracks  under  our  shovels.  The 
trouble  we  had  with  our  tracks  was  with  our  running  tracks  out  on 
our  spoil  dumps,  where  we  had  to  put  in  sharp  curves  and  frogs  and 
switcnes,  and  where  the  equipment  was  rigid,  so  that  it  would  not  go 
around  the  curves,  and  the  track  would  settle  because  we  did  not  have 
any  material  to  ballast  it  with,  and  our  trains  would  go  off  the  track. 

Senator  Morgan.  When  you  got  down  to  digging  at  40  feet  below 
sea  level  in  these  compartments  we  speak  of,  andWasting  out  the  stuff, 
you  could  not  use  shovels  there,  could  you? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  By  putting  them  down  on  a  level  with  the  l)ottom  ? 

Mr.  Wallace.  Oh,  yes;  they  would  go  right  down  on  a  level  with 
the  bottom.     That  is  all  hard  material  down  m  there. 

Senator  Morgan.  If  you  could  use  them  when  you  got  down  that 
deep,  why  could  you  not  use  them  l>efore  you  got  down  that  deep,  by 
putting  your  shovel  against  this  breast  of  rock? 

Mr.  Wallace.  We  can;  only  it  is  not  safe  to  work  against  a  breast 
of  rock  that  is  more  than  about  so  high. 

Senator  Morgan.  It  is  not  safe? 

Mr.  Wallace,  It  is  not  safe.  You  are  liable  to  undermine  it,  and 
you  are  liable  to  have  slides,  and  it  will  come  down  and  burv  your 
shovels  up.  In  other  words,  if  you  were  working  your  shovels  In  that 
^?  you  would  be  working  in  what  we  call  a  through  cutting.  The 
objection  to  that  is  this:  That  you  can  not  get  your  cars  ahead  of  your 
shovel  in  order  to  load  your  stuff  into  them;  you  can  only  load  one  car 
at  a  time,  and  then  you  have  got  to  take  that  car  out  and  put  another 

^^'^^'  .gitized  by  Google 


2002  INVESTIGATION   OP   PANAMA   CANAL   MATTEBS. 

Now,  the  reason  I  wanted  to  get  all  these  terraces  clear  through  the 
cut  and  then  start  and  cut  one  out  and  put  it  on  a  track,  and  then 
another  one,  was  so  that  they  would  get  the  cars  like  this — say  this 
was  the  face  we  were  working  against;  the  empty  cars  could  be  brought 
forward  on  that  terrace  and  switched  back  on  this,  and  could  be  fed 
right  in  continuously  to  the  shovel,  so  that  the  cars  would  only  have 
to  be  set  at  the  shovels  during  the  noon  hours  and  the  night  and  morn- 
ing hours,  and  the  shovels  would  never  have  to  stop  loading  cars. 

Senator  Morgan.  The  point  1  am  trying  to  develop  is  just  this — 
that  as  you  go  deeper  into  this  cut,  until  you  get  to  the  bottom  of  the 
prism  of  the  canal,  you  have  to  give  up  shovels  on  each  side  of  the  cut 
and  reduce  the  number  of  working  shovels,  until  finally  you  get  down 
to  four  in  the  bottom  of  the  canal  i 

Mr.  Wallace.  No;  not  necessarily,  Mr.  Senator.  For  about  three 
years  your  shovels  will  be  put  in  in  increasing  numbers,  because  you 
will  be  developing  new  terraces.  Then  there  will  be  several  years 
that  you  can  work  the  same  number,  and  then  you  will  work  a  decreas- 
ing number  of  shovels.  "** 

Senator  Moegan.  Yes. 

Mr.  Wallace.  The  essence  of  the  whole  matter  is  how  to  arrange 
that  work  so  that  you  can  work  the  greatest  number  of  excavating 
units  simultaneously  at  the  fullest  capacity  per  unit.  In  other  words, 
if  you  can  work  ten  shovels  in  each  half  mile  and  handle  a  thousand 
yards  per  shovel,  you  will  make  better  progress  than  if  you  used  fortv 
shovels  and  were  only  getting  100  yards  a  day  out  of  a  shovel.  So  it 
is  necessary  to  arrange  your  snovel  plan  so  that  your  feed  can  l)e  regu- 
larly and  properly  supplied  to  them,  so  that  the  operation  will  be 
continuous. 

Senator  Morgan.  Much  has  been  said  some  time  back,  and  even 
down  almost  to  the  present  moment,  about  night  work  on  the  canal. 
Could  you  conduct  night  work  on  this  shovel  system? 

Mr.  Wallace.  I  did  not,  but  1  could  have  conducted  night  work, 
and  I  think  night  work  could  be  conducted  more  favorably  on  the 
Isthmus  than  it  could  be  in  the  States. 

Senator  Morgan.  Why  ? 

Mr.  Wallace.  The  temperature  is  more  pleasant  to  work  in  there 
at  night,  and  you  can  work  the  year  round  at  night;  and,  properly 
lighted,  there  is  no  reason  in  the  world  why  you  can  not  work  at  night. 
At  least,  I  know  of  none. 

Senator  Morgan.  I  suppose  you  really  mean  to  say  that  you  can  do 
night  work  better  than  you  can  do  day  work  in  that  locality  ? 

Mr.  Wallace.  In  that  locality;  but  on  the  other  hand,  as  I  said  a 
while  ago,  in  the  States  I  have  never  been  able  to  get  the  same  rate 
of  eflSciencv  out  of  night  work  that  I  have  out  of  day  work.  One 
reason  has  been  that  the  works  have  not  been  suflBciently  lighted,  and 
the  laborers  are  more  apt  to  shirk;  they  can  get  in  the  shadow  and  can 
not  be  watched  as  well  as  they  can  in  the  daytime. 

Senator  Morgan.  So  far  as  I  am  concerned,  I  shall  have  to  drop  this 
interesting  view  of  the  subject.  It  is  very  interesting  to  me,  because 
it  is  very  instructive.  It  is  something  that  I  wanted  informa^on 
about,  and  I  suppose  the  balance  of  the  committee  would  like  it;  but  1 
want  to  ask  you  some  other  questions  and  then  let  other  gentlemen  go 
into  this  matter. 
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You  were  first  appointed  chief  engineer  of  the  canal.  That  was 
yoor  first  appointment? 

Mr.  Wallace.  Y^sir. 

Senator  Morgan.  What  was  the  date  of  it? 

Mr.  Wallace.  June  1,  1904. 

Senator  Morgan.  When  did  you  arrive  on  the  Isthmus? 

Mr.  Wallace.  1  arrived  on  the  Isthmus  in  the  latter  part  of  Juno. 
I  do  not  recollect  the  date. 

Senator  Morgan.  How  long  did  you  remain  thei-e  liefore  you  came 
back  to  the  States? 

Mr.  Wallace.  1  came  back  in  the  latter  part  of  August  or  the  first 
of  September.     1  do  not  remember  the  exact  date. 

"Senator  Morgan.  Were  you  appointed  a  Commissioner  l)efore  you 
came  back? 

Mr.  Wallace.  No,  sir;  I  was  appointed  a  Commissioner  in  the  fol- 
lowing spring. 

Senator  Morgan.  The  following  spring? 

Mr.  Wallace.  In  April,  11)05. . 

Senator  Morgan.  Yes.  You  remained  chief  engineer,  then,  from 
June  until  April? 

Mr.  Wallace.  Yes,  sir. 

Senator  Mor(;an.  And  then  you  were  made  a  Ctmunissioner/ 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Where  were  you  when  you  were  appointed  a  Com- 
missioner ? 

Mr.  Wallace.  I  received  my  appointment  in  New  York;  that  is,  it 
was  handed  to  me  in  New  York,  by  Mr.  Cromwell,  after  my  arrival 
from  the  Isthmus. 

Senator  Morgan.  What  was  the  object  of  your  return  to  the  United 
States  at  that  time? 

Mr.  Wallace.  1  was  ordered  here  by  the  Secretary  of  War. 

Senator  Morgan.  For  any  particular  purpose? 

Mr.  Wallace.  In  order  to  assist  in  the  reorganization  of  the  Panama 
Railroad  or  for  a  general  conference. 

Senator  Morgan.  The  reorganization  ? 

Mr.  Wallace.  Yes.  You  Know  the  members  of  the  new  Commis- 
sion were  made  directors  of  the  Panama  Railroad.  I  was  never  told 
what  the  object  waa  in  my  coming  to  the  States.  I  was  very  busy  at 
the  time. 

Senator  Morgan.  Did  you  have  any  connection  with  the  Panama 
Railroad  before  you  were  made  a  Commissioner? 

Mr.  Wallace.  None,  except  that  they  tried  to  appoint  me  genenil 
superintendent  of  it,  and  I  declined. 

Senator  Morgan.  You  declined? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  And  did  not  accept  the  duties  of  the  office  at  all? 

Mr.  Wallace.  I  performed  the  duties  under  protest,  after  receiving- 
instructions  from  Admiral  Walker  to  do  so.  As  I  set  forth  in  my 
previous  testimony,  the  notice  of  my  appointment  as  general  superin- 
tend^t  of  the  Panama  Railroad  came  hrst  from  Mr.  Cromwell. 

Senator  Morgan.  Your  notice  came  from  him? 

Mr.  Wallace.  My  notice  came  that  I  was  appointed.  Then  it  came 
from  Mr.  Drake,  the  vice-president  of  the  Panama  Railroad;  and  as 
Admiral  Walker,  the  chairman  of  the  Isthmian  Canal  Comnussi on,  was 
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the  only  person  to  whom  I  was  supposed  to  report,  I  natarally  tsabled 
him  and  asked  him  for  instructions.  That  correspondence  is  all  set 
forth  in  the  testimony  that  I  gave  when  I  was  befoi^e  3'our  committee 
the  last  time. 

Senator  Morgan.  The  position  of  superintendent  of  the  itdlroad  was 
tendered  to  you  without  your  application? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  you  declined  it  at  first? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  who  persuaded  you  to  take  it? 

Mr.  Wallace.  Admiral  Walker  practiaally  told  me  that  I  could 

Eerform  those  duties  temporarilv.  In  declining  it,  in  writing  to  Mr. 
>rake,  I  said  that  as  somebody  had  to  perform  tne  duties  I  was  willing 
to  perform  them,  but  I  would  do  it  under  protest  until  the  annaal 
meeting  of  the  stockholdei*s  and  the  board  of  directors,  when,  if  they 
desired  me  to  run  the  Panama  Railroad,  1  wanted  to  be  put  in  the 
oflBce  of  general  manager  or  vice-president. 

The  reason  that  I  obiected  was  this:  No  man  can  serve  two  masters; 
and  if  I  should  have  taken  that  position  as  general  superintendent,  my 
line  of  report  would  have  been  throujjh  Mr.  Drake,  of  the  New  York 
office,  who  was  not  a  United  States  officer  at  all,  and  I  would  have  been 
serving  two  masters.  I  would  have  had  to  go  to  a  man  as  my  source 
of  authority  that  had  never  been  on  the  Isthmus,  and  did  not  know 
anything  about  the  Panama  railroad  except  what  he  got  from  lettere 
and  cablegrams;  and,  more  than  that,  I  did  not  feel  that  there  should 
be  that  divided  responsibility.  I  mean,  that  I  should  not  serve  two 
masters. 

Senator  Morgan.  Is  there  any  such  office  as  general  superintendent 
provided  in  the  charter  of  the  Panama  Railroad  Company? 

Mr.  Wallace.  I  do  not  know. 

Senator  Morgan.  You  never  did  know? 

Mr.  Wallace.  No. 

Senator  Morgan.  And  do  not  know  yet? 

Mr.  Wallace.  No. 

Senator  Morgan.  How  long  did  you  perform  the  functions  or  duties 
of  general  manager  of  that  railroad? 

Mr.  Waltjice.  Nominally  from  some  time  in  April — I  do  not  recol- 
lect the  exact  date  of  that  reorganization — until  about  the  38th  of 
June. 

Senator  Morgan.  You  say  "nominally."  Why  do  you  use  that 
word  ? 

Mr.  Wallace.  Simply  because  I  did  not  get  back  on  the  Isthmus 
again,  right  in  direct  connection  with  the  road,  until  in  the  latter  part 
of  May. 

Senator  Morgan.  Then  ^ou  never  have  been  in  actual  charge  as 
general  manager  of  this  railway? 

Mr.  Wallace.  I  was,  yes;  during  that  period. 

Senator  Morgan.  You  had  the  actual  charge  of  it? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Did  you  give  your  attention  to  it? 
'  Mr.  Wallace.  I  gave  it  what  attention  I  considered  was  necessary 
while  I  held  that  position,  while  I  was  there. 

Senator  Morgan.  You  were  not  then  a  stockholder? 

Mr.  Waixacb.  Yes,  sir;  I  waa.  .,,.,ed  by  Googk 
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Senator  Mobgak.  You  had  one  share  of  ntock  i 

Mr.  WAiUkCE.  I  had  one  nhare  of  stock.  E^h  one  of  us  bought  one 
share  of  stock  and  gave  our  check  for  it. 

Senator  M0R6AN.  Yes. 

Mr.  Wallace.  And  then  we  gave  the  Secretary  of  War,  I  think  it 
was,  an  option  on  that  stock  to  buy  it  back  again. 

Senator  Morgan.  Was  that  share  of  stock  sold  to  you  for  the  pur- 
pose of  qualifying  vou  as  general  superintendent? 

Mr.  W^ALLACE.  No;  as  a  director. 

Senator  Morgan.  As  a  director? 

Mr.  Wallace.  As  a  director;  yes. 

Senator  Morgan.  But  at  the  time  of  your  appointment  as  general 
fluperintendent,  or  as  general  manager,  rather,  I  will  call  it — I  believe 
that  is  what  you  call  it— jou  had  no  share  of  stock  ? 

Mr.  Wallace.  Yes,  sir;  I  did.  First  we  met  in  the  New  York 
office,  and  under  the  directions  of  the  Secretary  of  War,  Mr.  Crom- 
well and,  I  think,  Colonel  Edwards,  voted  the  stock  and  elected  us 
(fireetors.  Then«  after  we  were  elected  as  directors  by  the  stock- 
holders, 1  was  elected  vice-president  and  general  manager  by  the 
board  of  directors.    That  was  the  sequence. 

Senator  Morgan.  Oh,  yes — all  at  the  same  time,  in  New  York? 

Mr.  Waujice.  All  at  the  same  time,  in  New  York. 

Senator  Tallajvrro.  From  whom  did  you  got  your  share  of  stock, 
Mr.  Wallace? 

Mr.  Wallace.  I  do  not  know  where  it  came  from.  1  gave  my 
check  to  the  Secretary  of  War. 

Senator  Taliaferro.  Personally? 

Mr.  Wallace.  Personally.  That  is,  it  was  made  out  to  William 
Taft. 

Senator  Taliaferro.  To  whom  did  you  deliver  your  check? 

Mr.  Wallace.  I  delivered  my  check  to  Mr.  Cromwell,  1  think. 

Senator  Taliaferro.  Who  delivered  the  stock  to  you? 

Mr.  Wallace.  The  stock  was  never  actually  delivered  to  me.  The 
stock  was  produced  at  that  meeting,  and  then  I  reassigned  that  stock — 
1  think  I  signed  it  in  blank;  1  do  not  remember  who  it  was  assigned 
to— and  gave  the  secretary  an  option  to  purchase  that  stock  back  from 
me..  I  think  it  was  $10  that  he  paid  for  the  option.  So  that  in  the 
railroad  offices  at  New  York  was  retained  the  snare  of  stock  and  the 
option,  you  understand. 

Senator  Morgan.  Did  he  pay  yon  the  $10  ? 

Mr.  Wallace.  Thev  paid  me  the  $10;  yes,  sir. 

Senator  Morgan,  lliat  is  all  you  ever  got  out  of  it? 

Mr.  Wallace.  That  is  all  1  ever  got  out  of  it.  My  check  c>ame 
back,  though,  all  right,  indorsed;  that  is,  I  found  it. 

Senator  Morgan.  Who  was  the  most  prominent  and  mo>»t  active  per- 
son in  having  you,  then,  forced  into  office,  first  as  a  director  and 
afterwards  as  general  manager? 

Mr.  Wallace.  That  was  all  understood;  that  was  talked  over  at 
Washington  before  we  went  over  to  New  York. 

Senator  Morgan.  Talked  over  by  whom  and  with  whom  i 

Mr.  Wallace.  It  was  talked  over  by  the  secretary  and  the  chair- 
man and  Magoon  and  I — ^that  is,  as  to  how  we  should  reorganize  this 
railroad  company. 
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Senator  Morgan.  Was  that  before  you  came  up  from  the  Isthmus? 

Mr.  Wallace.  No;  that  was  after  1  came  up  here,  in  April,  and  1 
said  1  wanted  the  control  of  the  railroad  on  the  Jsthmus.  It  was 
understood  between  us  that  Mr.  Shonts  would  be  put  in  as  president 
and  would  handle  the  railroad  and  steamship  line  in  this  country,  And 
that  I  would  be  made  vice-president  and  general  manager  and  would 
handle  the  milroad  on  the  Isthmus. 

Senator  Morgan.  You  never  were  made  vice-president? 

Mr.  Wallace.  Yes;  I  was  made  vice-president. 

Senator  Morgan.  Vice-president — is  that  the  same  office  you  call 
general  manager? 

Mr.  Wallace.  Vice-president  and  general  manager. 

Senator  Morgan.  Yes.  When  did  your  term  of  office  as  Comoiw- 
sioner  begin  ? 

Mr.  Wallace.  That  was  about  the  1st  of  April — the  first  week  of 
April. 

Senator  Morgan.  These  transactions  of  making  you  vice-president 
and  general  manager  and  Commissioner  were  practically  simultaneous? 

Mr,  Wallace.  No;  that  was  a  week  or  two  afterwards. 

Senator  Morgan.  That  you  were  made  vice-president  or  general 
manager? 

Mr.  Wallace.  Yes.  My  commission  as  Commissioner  was  signed 
by  the  President,  and  Mr.  Cromwell  met  me,  when  I  came  up  from 
the  Isthmus,  in  New  York,  and  1  was  taken  to  his  office  and  sworn  in 
as  a  Commissioner  and  my  commission  given  to  me. 

Senator  Taliaferro.  By  Mr.  Cromwell? 

Mr.  Wallace.  By  Mr.  Cromwell.  Now,  then,  I  was  a  day  or  two  ' 
in  New  York,  and* when  I  came  over  to  Washington  we  had  our  con- 
ference about  what  to  do  with  the  Panama  Railroad.  Then  a  littie 
later  we  all  went  back  to  New  York  and  reorganized  this  Panama 
Kailroad  by  the  new  directoi-s  coming  in  and  the  old  directors  going 
out.  That  was  a  week  or  two  weeks  later,  and  I  do  not  recollect  how 
much  time  elapsed  between  those  two  transactions. 

Senator  Morgan.  Where  were  you  when  you  were  first  informed 
that  you  were  to  be  or  had  been  made  a  Commisisioner? 

Mr.  Wallace.  I  got  the  first  information  that  I  had  from  Mf. 
Cromwell. 

Senator  Morgan.  Where? 

Mr.  Wallace.  In  New  York. 

Senator  Morgan.  You  did  not  know  that  you  would  be  made  a  Com- 
missioner until  you  got  to  New  York? 

Mr.  Wallace.  Yes;  yes.     TheSecretary  wired  me  on  the  Isthmus'^ 

Senator  Morgan.  How;  by  telegram? 

Mr.  Wallace.  By  cable,  and  told  me  what  the  scheme  was,  and 
asked  me  what  I  thought  of  it. 

Senator  Morgan.  And  part  of  the  scheme  was  to  appoint  you 
Commissioner? 

Mr.  Wallace.  Yes — that  the  scheme  was  to  appoint  me  Commis- 
sioner and  put  me  on  the  executive  committee. 

Senator  Morgak.  And  also  to  make  you  general  manager  of  the 
railroad? 

Mr.  Wallace.  No;  nothing  was  said  about  the  i*ailroad  at  all.  Tbat 
all  came  afterwards. 

Senator  Morgan.  At  that  time  that  was  all  there  was  of  it! 
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Mr.  Wallace.  Yes. 

Senator  Morgan.  Had  you  ever  made  any  application  to  be 
appointed  a  Commissioner  i 

Mr.  Wallace.* No,  not  in  that  way,  except  in  this  way:  When  I 
had  my  first  talk  with  Admiral  W^alker,  at  the  start,  I  said  to  him: 
"Now,  Admiral,  1  don't  know  how  this  thing  is  going  to  work  out. 
You  may  not  be  able  to  carry  out  this  arrangement;  1  may  l>c  dissat- 
isfied down  there,  or  you  may  be  dissatisfied  with  me,  or  mv  health 
may  not  stand  it,  or  a  great  many  things  may  occur.  Now,^'  I  said, 
*'t6e  majority  of  these  Commissioners  are  men  of  considerable  age, 
and'there  will  undoubtedly  be  a  vacancy  in  this  Commission  inside  of 
the  next  year  or  two  or  three  years. 

''Now,"  I  said,  '^I  don't  want  you  to  pledge  that  ^ou  will  recom- 
mend to  the  President  to  make  me  one  of  these  Commissioners;  but," 
I  said,  **if  ]^ou  could  do  so  it  would  give  me  a  chance  after  1  got  that 
work  organized  and  started  to  come  back  to  the  States  here  and  servo 
on  the  (5)nMni£'sion;  and  I  think  the  experience  that  I  would  get  down 
there  would  make  me  a  valuable  member  of  it.  But,"  I  said,  ''  I 
simply  want  to  tell  you  what  is  in  my  mind.  I  do  not  want  to  ask 
jon  to  commit  yourself;"  and  the  Admiral,  as  I  understood  him,  said 
that  he  thought  it  would  be  a  very  good  plan.  That  is  the  only  conver- 
tAtion  that  I  recollect  I  ever  had  about  going  on  the  Commission. 
That  is,  I  mean,  I  never  applied  for  it. 

Senator  Morgan.  And  you  never  asked  any IkxIv  to  recommend  you  ? 

Mr.  Wallace.  I  do  not  think  I  ever  did;  at  least  I  have  not  any 
recollection  of  it. 

Senator  Taliaferro.  Did  anyone  ever  tell  you  that  they  meant  to 
recommend  you  ? 

Mr.  Wallace.  I  do  not  remember  of  any  |)erson  telling  me  that 
they  intended  to  recommend  me.  Of  course  there  is  this  thing:  1 
presumed  after  I  got  down  there  that  that  would  be  a  logical  step  a 
little  later  on. 

Senator  Morgan.  I  suppose,  from  he  statements  you  have  made,  that 
yoa  had  in  mind  an  expectation  that  after  you  had  gotten  the  engineer- 
ing work  thoroughly  under  way  jou  would  prefer  not  to  live  in  the 
Isthmus  on  account  of  your  family;  and  vou  were  looking  forward 
then  to  falling  back  upon  the  position  of  a  Commissioner,  not  required 
to  live  in  the  Isthmus,  rather  than  to  retain  the  |)osition  of  chief 
engineer,  who  was  required  to  live  there?     Was  that  the  idea? 

Mr.  Wallace.  Yes;  that  was  in  my  mind. 

JSenator  Morgan.  Was  it  strongly  m  your  mind? 

Mr.  Wallace.  Yes,  sir;  it  was  so  strongly  in  my  mind  that  that  was 
why  I  had  this  preliminary  conversation  with  Admiiul  Walker. 

Now,  what  may  have  occurred  is  this:  Different  men  may  have  at 
times  Haid  to  me  something  like  this:  **  Why,  Wallace,  you  ought  to 
be  a  CommLssioner,"  or  something  of  that  kind,  and  I  might  have  sim- 
ply smiled  and  passed  it  off  with  some  remarks.  But  I  never  made 
any  effort  to  get  on  the  Commission. 

Senator  Morgan.  After  you  were  notified  that  you  were  going  to 
he  a  Commissioner,  you  came  to  New  York  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Soon  after? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Within  a  few  days — ten  or  fifteen  ^ay^ooale 
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Mr.  Wallace.  Yes. 

Senator  Morgan.  And  then  you  met  Mr.  Cromwell,  or  Mr.  Crom- 
well met  you? 

Mr.  Wallace.  Yes,  sir;  he  had  his  secretary  meet  me  at  the  boat 
with  a  carriage,  and  he  took  me  to  his  office  where  Mr.  Cromwell  was 
waiting  for  me. 

Senator  Morgan.  Who  was  his  secretary  ? 

Mr.  Wallace.  I  do  not  remember  his  name. 

Senator  Morgan.  When  he  met  you,  did  he  advise  you  at  once  to 
qualify  as  commissioner? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Was  that  after  he  had  delivered  to  you  your 
commission  ? 

Mr.  Wallace.  That  was  simultaneous. 

Senator  Morgan.  He  brought  the  commission  to  you,  signed  by 
the  President? 

Mr.  Wallace.  Yes;  and  they  swore  me  in  as  Commissioner.  1 
took  the  oath  there. 

Senator  Morgan.  And  it  was  administered  in  his  office? 

Mr.  Wallace.  In  his  office;  yes,  sir. 

Senator  Morgan.  What  reason  did  he  assign  to  you  for  desiring 
that  the  oath  should  be  administered  at  once? 

Mr.  Wallace.  He  simplv  said  that  the  Secretary  desired  that  I  be 
sworn  in  as  soon  as  1  landed.  He  said  he  did  not  know  what  business 
might  come  up  in  which  it  might  be  necessary  for  me  to  take  action, 
ana  that  thev  thought  it' would  be  better  that  I  be  sworn  it  at  once. 

Senator  Morgan.  In  your  former  examination  you  stated  this,  as  I 
remember,  that  he  said  to  you  that  he  wanted  you  to  be  sworn  in 
before  you  saw  Shonts. 

Mr.  Wallace.  No,  no;  you  misunderstood  me.  He  said  that  Mr. 
Shonts  was  in  the  city,  and  Mr.  Shonts  and  I  might  want  to  get 
together  and  transact  business,  and  that  the  Secretary  wanted  me 
sworn  in  as  soon  as  I  landed. 

Senator  Morgan.  Did  he  make  a  point  on  that — that  as  soon  as  you 
landed  you  should  be  sworn  in? 

Mr.  Wallace.  Well,  it  was  immediately,  and  he  had  the  carriage 
there  waiting  to  take  me  to  his  office,  although  it  was  at  night,  and  he 
seemed  to  attach  a  great  deal  of  importance  to  having  it  aone  ri^t 
away.  I  never  questioned  it  at  all.  I  understood  that  he  maintained 
close  confidential  relations  to  the  Secretary,  and  I  presumed  that  he 
was  carrying  out  the  Secretary's  will  and  instructions. 

Senator  Morgan.  Up  to  that  time  Mr.  Cromwell  had  close,  confi- 
dential relations  with  you,  too,  did  he  not? 

Mr.  Wallace.  Well,  we  were  always  friendly. 

Senator  Morgan.  Yes;  up  to  that  time? 

Mr.  Wallace.  Yes,  sir;  we  have  always  been  friendly  since.  We 
have  had  no 

Senator  Morgan.  You  have  not  fought  each  other? 

Mr.  Wallace.  We  have  not  fought  each  other;  no. 

Senator  Taliaferro.  You  knew  Mr.  Cromwell  for  some  time  before 
you  took  this  position  on  the  Isthmus? 

Mr.  Wallace.  I  never  met  him  until  I  met  him  when  he  appeared 
before  the  Commission  to  lay  that  bill  of  extras  before  it,  in  June,  1904. 
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Senator  Mohoak.  After  you  were  apoointed  a  Comini^sioner,  you 
theDcame  to  Washin^^n  and  partieipatea  in  the  reorganisation  of  the 
Canal  OoimnisBion  f 

Mr.  Wallace.  Yes,  sir. 

Senator  Mobqak.  Which  of  the  old  nieml)er8  had  gone  out? 

Mr.  Wallace.  All  except  Major  Ilarrod.  All  of  the  old  Commis- 
sioners were  eliminated  except  Major  Harrod,  of  New  Orleans.  He 
was  retained  on  the  new  Commission,  and  he  is  there  ^et. 

Senator  Mobgan.  Was  he  reappointed,  or  just  retamed  'i 

Mr.  Wallace.  I  do  not  know.     I  suppose  he  was  reappointed. 

Senator  Moboan.  Had  the  former  Commission  resigned  { 

Mr.  Wallace.  I  do  not  know  about  that,  although  they  were  not 
there  in  office  when  1  came  back. 

Senator  Mobgan.  Was  it  the  understanding  that  they  had  resigned? 

Mr.  Wallace.  I  did  not  have  any  understanding  alK>ut  it,  Senator. 
Thej  were  simply  eliminated;  I  do  not  know  how  or  why. 

Senator  Moboan.  Was  any  cause  ever  assigned  during  these  inter- 
news,  in  your  hearing,  for  the  unanimous  resignation  of  the  former 
Commission  ? 

Mr.  Wallace.  No;  I  never  heard  any  particular  cause. 

Senator  Mobgan.  Do  you  know  any  reason  for  it  now? 

Mr.  Wallace.  No,  sir. 

Senator  Moboan.  Had  there  been  any  delinquency,  within  your 
knowledge — for  you  bad  worked  there  several  months  with  them  and 
under  them  as  chief  engineer—had  there  been  any  delinquency  on  the 
part  of  either  of  them  so  far  as  you  knew  ? 

Mr.  Wallace.  The  only  criticism  that  1  ever  made,  directly  or 
indirectly,  on  that  Conunission,  was  the  general  criticism  that  you 
could  not  expect  to  get  efficient  executive  action  out  of  any  body  of 
seven  men. 

Senator  Morgan.  It  was  too  large? 

Mr.  Wallace.  It  was  too  large. 

Senator  Morgan.  There  were  too  many  of  them? 

Mr.  Waixace.  There  were  too  manv  of  them. 

Senator  Mobgan.  Was  it  a  case  of  too  much  talent  or  too  much 
energy,  or  what  was  it? 

Mr.  Wallace.  There  were  too  many  differences  of  opinion,  and 
the  body  was  too  cumbersome  for  an  executive  organization. 

Senator  Moboan.  But  you  went  into  a  commission  that  contained 
the  same  number? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  Was  that  too  cumbersome  ?  What  is  your  opinion 
about  it? 

Mr.  Wallace.  The  impression  created  in  my  mind  from  the  thin^ 
that  I  beard  was  that  in  tnat  new  Conmiission  the  four  meml>ers  of  it 
who  were  engineers  were  only  to  exercise  what  you  might  call  advisory 
funotiojas.  In  other  words,  there  was  an  Executive  order  issued  in 
eonnectaon  with  the  organization  of  the  new  Commission,  which  is  a 
DMitter  (rf  record,  which  practically  placed  the  power  in  the  hands  of 
an  executive  committee  of  three.  That  conunittee  was  composed  of 
Mr.  Shimts  and  Judge  Magoon  and  myself. 

Senator  Morgan,  rf  ho  was  the  fouith  man  that  you  have  just  men- 
tioned? 
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Mr.  Wallace.  The  other  four  were  the  four  engineers — that  is, 
Major  Harrod,  General  Ernst,  General  Hains,  and  Admiral  Endicott 
This  order  provided  that  the  executive  committee  ^<hould  meet  twice  a 
week  on  the  Isthmus;  and  it  was  my  understanding  of  that  Executive 
order  that  each  member  of  this  executive  committee  had  charge  of  a 
department  in  which  he  was  to  be  practically  supreme,  and  that  the 
chairman  had  no  power  over  any  of  us  except  so  far  as  he  had  a  vote 
to  cast.  Now,  I  nate  to  repeat  conversations,  because  whenever  I  do 
that  it  brings  up  a  question  of  veracity. 

Senator  Morgan.  Oh,  well,  those  questions  are  up  every  day  here. 
Mr.  Cromwell  has  made  them  on  you,  and  1  want  to  see  if  3'ou  can  get 
out  of  them. 

Mr.  Waliace.  When  the  Secretary  cabled  me  the  constitution  of 
this  Commission,  the  impression  that  his  cablegram  made  on  my  mind 
was  that  Mr.  Shon.ts's  duty  was  to  ho  confined  to  that  of  purchasing 
agent  in  the  United  States,  and  such  routine  work  as  was  necessary  to 
be  performed  here. 

oenator  Morgan.  Whose  cablegram  was  that? 

Mr.  Wallace.  That  was  the  Secretary  of  War's. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  When  I  came  up  I  found  that  the  Executive  order 

grovided  for  a  certain  distribution  of  authority  and  specified  that  Mr. 
honts  should  spend  half  his  time  on  the  Isthmus  and  half  in  this 
country.  Just  l>efore  I  went  back  1  was  notified  by  Mr.  Shonts  that 
the  President,  in  order  to  induce  him  to  take  this  chairmanship  of  the 
Commission,  had  practically  promised  him  absolute  dominating 
authority  over  us  all.  Now,  those  were  not  his  exact  words;  but  he 
first  mentioned  it  to  me  in  an  easy,  smiling  way,  and  I  did  not  reallv 
know  what  weight  to  put  on  it;  and  it  was  not  until  after  I  went  bAck 
to  the  Isthmus  that  he  commenced  to  give  me  instructions  which 
would  indirate  that  he  intended  to  **run  the  job."    Now,  Senator 

Senator  Morgan.  That  is  all  in  regard  to  the  new  Commission.  1 
want  to  get  back  to  the  old  one. 

Senator  Kittredge.  You  were  about  to  add  something,  Mr.  Wallace. 

Mr.  Walijice.  What  I  was  going  to  add  was  this:  That  these  per- 
sonal matters  are  very  unpleasant  for  me,  and  I  am  through  with  the 
whole  thing  now.  I  am  simply  a  private  citizen,  like  everyone  else, 
and  1  hope  you  will  not  press  me  on  anything  of  a  personal  natui*c 
any  further  than  you  consistentlv  can.  I  am  perfectly  willing  to  come 
here  and  answer  any  questions  tnat  you  wish  and  to  nelp  you  in  any 
way  toward  getting  knowledge  on  this  subject,  but  I  do  hope  that 
you  will  not  press  me  on  these  personal  matters. 

Senator  Taliaferro.  You  have  spoken,  Mr.  Wallace,  of  a  conver- 
sation between  Mr.  Shonts  and  yourself. 

Mr.  Wallace.  Yes. 

Senator  Taliaferro.  In  which  he  intimated  to  you  that  he  had 
been  given  a  free  hand  in  the  management  of  the  work.  Did  you 
understand  from  him  that  that  part  of  the  executive  order  which 
required  that  he  should  spend  half  of  his  time  on  the  Isthmus  had 
been  abated  or  revoked? 

Mr.  Wallace.  No,  I  did  not  understand  that.  I  understood  that 
he  practically  would  be  allowed  to  run  things  to  suit  himself.    - 

l^nator  Taliaferro.  Including  that^ 
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Mr.  Wallace.  That  particular  thing  did  not  owur  in  connection 
with  it. 

Senator  Talliferro.  He  never  spent  his  time  there  ( 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  1  do  not  wish  Mr.  Wallace  to  bring  up  any  matter 
at  all  that  would  have  a  tendency  to  involve  him  in  any  i)ersonal  con- 
troversy with  any  person  at  all.  But  what  transpired  there  was  between 
public  officials;  and  ail  of  their  dealings  with  each  other  of  a  material 
sort  I  think  are  necessary  to  be  known  oy  the  committee,  in  order  that 
we  may  know  what  recommendations  to  make  to  the  Senate  as  to  the 
future  conduct  of  this  canal. 

Mr.  Wallace.  I  will  answer  your  questions,  of  course,  freely,  Mr. 
Senator.     The  only  thing  is  that  I  put  myself  on  your  mercy. 

Senator  Morgan.  Can  you  state  any  reason  known  to  you,  or  any 
reason  urged  by  superior  authority  or  by  any  of'  the  Commissioners, 
why  the  old  Commission  was  removed,  l>eyond  the  one  that  you  have 
stated — that  it  was  too  large  ? 

Mr.  Wallace.  1  do  not  know  of  any.  Of  course,  there  was  all  sorts 
of  gossip  going  around  in  those  days,  but  the  impression  seemed  to  be 
that  the  work  was  not  effectively  carried  out  because  there  were  so 
many  men  on  the  Commission. 

Senator  Morgan.  I  notice  from  the  proceedings  of  that  Commis- 
sion which  are  recorded  here  that  at  every  meeting  thev  were  all 
present,  except  while  Mr.  Barclay  Parsons  was  excused  because  of 
some  engagement  he  had  in  Liondon,  which  had  been  provided  for 
before  his  appointment;  and  they  worked  all  through  the  summer 
tiere,  the  yellow-fever  months,  and  all  that  sort  of  thing,  day  after 
day.  They  seem,  from  the  minutes  which  I  hold  in  my  hand,  to  have 
done  a  vast  amount  of  work,  at  least  in  the  organization  of  the  gov- 
ernment of  the  Panama  Zone,  and  providing  for  the  future  successful 
operations  of  the  engineering  and  the  supply  departments,  the  labor 
department,  the  pay  department,  and  all  of  the  other  departments, 
particularly  the  medical  department.  These  records  show  a  vast 
amount  of  work,  and,  as  far  as  I  have  gone  into  the  matter,  very  clear 
and  proper  work. 

Do  you  recollect  that  any  order  or  vote  or  resolution  in  regard  to 
any  matter  contained  in  these  proceedings  here  was  ever  revoked  by 
the  President? 

Mr.  Wallace.  I  never  heard  of  any;  no,  sir;  and  I  never  heard  any 
criticism  on  the  ability  or  on  the  singleness  of  purpose  of  any  member 
of  that  Commission,  individually. 

Senator  Morgan.  Or  their  industry  ? 

Mr.  Wallace.  Or  their  industry. 

Senator  Morgan.  Or  their  staying  at  their  posts  and  working  under 
unpleasant  conditions — unpleasant  physical  co^itions,  I  mean? 

Mr.  Wallace.  I  never  neard  of  any  criticism  of  that  kind;  no,  sir. 

Senator  Morgan.  Everv  one  of  these  orders  and  reports  was  sub- 
mitted to  the  Secretary  of  War! 

Mr.  Wallace.  I  do  not  know  as  to  that.  I  presume  they  were, 
because  they  were  official. 

Senator  Morgan.  That  was  required  to  be  done? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  This  book  shows  that  they  were. 
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Mr.  Wallace.  I  have  no  knowledge  of  that.  I  was  on  the  Isthmus 
and  they  were  here,  of  course. 

Senator  Morgan.  The  first  Isthmian  Canal  Commission  (the  Walker 
commission  of  construction  I  will  call  it;  there  had  been  a  jxrevious 
Walker  commission,  but  that  was  one  of  exploration,  and  then  after 
we  bought  the  property  the  commission  of  construction  was  appointed) 
entered  upon  its  duties  with  nobody  present  of  the  commissioners 
except  General  Davis,  who  was  the  governor  of  the  Canal  Zone.  He 
was  the  only  man  that  was  there  at  first,  and  then  he  was  soon  joined 
by  Mr.  Hecker,  and  others  came  in  afterwards. 

Prior  to  Davis  taking  hold  there  as  governor  and  undertaking  to 
establish  a  government  and  to  get  the  Lfnited  States  in  possession,  to 
accomplish  or  to  begin  to  accomplish  its  great  task  of  digging  this 
canal,  the  reports  inform  us  that  no  laws  prevailed  there  except  the 
laws  of  Colombia;  that  the  Panama  Canal  Company  and  the  railroad 
company,  which  were  separate  organizations,  had  no  right  to  pass  any 
police  regulation  or  any  law  or  resolution  of  a  governing  character, 
but  they  were  subordinate  entirely  to  the  laws  of  Colombia,  and  some 
of  the  laws  of  the  State  of  Panama,  which  was  then  a  State  of  the 
Republic  of  Colombia,  and  that  that  system  had  to  be  entirely  aban- 
doned and  a  new  system  substituted  for  it. 

In  the  situation  m  which  that  work  was  at  the  time  Davis  took  hold 
of  it  as  governor,  was  it  not  a  really  herculean  task  to  frame  all  of 
these  statutes,  to  make  all  of  those  provisions  for  the  inaugurating  of 
any  kind  of  work  there,  and  for  getting  labor  and  for  getting  material, 
and  for  cleaning  up  the  debris  of  the  Panama  Canal  Company  ?  Was 
it  not  a  very  heavy  task? 

Mr.  Wallace.  Yes,  it  was;  and,  personally,  1  have  never  thought 
that  the  Walker  commission  received  anything  like  the  recognition 
that  it  should  for  the  service  it  rendered,  particularly  General  Davis. 

Senator  Morgan.  Yes.  Now,  during  the  operations  of  that  Com- 
mission were  you  aware  of  any  general  public  complaint  as  to  the  work 
that  they  were  conducting  there — of  the  manner  of  their  conducting  it  or 
the  diligence  and  skill  and  wisdom  with  which  they  projected  and  con- 
ducted tne  work  there — on  the  Isthmus  in  trying  to  inaugurate  a  system 
of  government  and  a  system  of  labor? 

Mr.  Wallace.  I  never  heard  any  criticism  on  it.  The  only,  criti- 
cism was  something  that  was  due  to  an  impatient  desire,  of  course, 
upon  the  part  of  evervone  to  see  things  move  a  little  faster. 

Senator  Morgan,  'fo  "make  the  dirt  fly  ?" 

Mr.  Wallace.  To  '*  make  the  dirt  fly."  Of  course  my  criticism  was 
not  directed  so  much  at  the  Commission  as  it  was  at  the  method.  I 
could  not  get  any  material,  and  I  could  not  get  anvthing  furnished  for 
me — I  mean  in  the  way  that  I  thought  I  ought  to  nave  it;  but  that  was 
not  due  to  any  want  of  effort  upon  the  part  of  the  individual  members 
of  the  Commission. 

Senator  Morgan.  They  did  all  that  they  could? 

Mr.  Wallace.  They  seemingly  did  all  that  they  could. 

Senator  Morgan.  And  they  stayed  there  and  did  their  work  ? 

Mr.  Wallace.  Yes,  sir;  that  is,  they  were  down  there  for  about 

Senator  Morgan.  And  they  were  all  able  men? 

Mr.  Wallace.  They  were  all  able  men. 

Senator  Morgan.  And  devoted  to  duty? 

Mr.  Wallace.  Yes,  sir.  Cc^r^nio 
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Senator  Morgan.  Can  jou  give  the  committee  an  idea  of  the  sitoa- 
tion  of  that  canal  at  the  time  uiis  property  and  this  Zone  were  turned 
over  to  the  possession  of  the  United  States — the  situation  in  which  the 
French  left  the  canal  1 

Mr.  Wallace.  As  far  as  the  situation  was  concerned,  it  was  simply 
that  it  was  a  jungle. 

Senator  Morgan.  Chaos. 

Mr.  Wallace.  Just  simply  chaos  from  one  end  of  the  Isthmus  to 
the  other,  and  grown  up  with  a  jungle,  except  the  small  amount  of 
work  on  which  four  or  five  hundred  men  were  employed  at  Culebra, 
and  they  were  doing  all  their  work  there  by  hand. 

Senator  Morgan.  They  did  not  even  have  any  of  these  little  French 
scoops  or  shovels} 

Mr.  Wallace.  No;  they  were  doing  their  work  entirely  by  hand. 
.  Senator  Morgan.  Entirely  bjr  hand? 

Mr.  Wallace.  Yes;  hand  dnlling  and  everything  else. 

Senator  Morgan.  How  many  hundred  years  would  it  have  taken 
them  to  have  completed  that  canal  with  the  force  that  they  had  on 
hand  then,  working  by  hand? 

Mr.  Wallace.  Oh,  I  suppose  from  two  to  three  hundred. 

Senator  Morgan.  From  two  to  three  hundred  years? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  I  do  not  suppose  that  you  consider  that  the  work 
that  they  were  doing  there  was  being  done  with  an  earnest  effort  to 
complete  the  canal,  or  with  an  expectation  that  it  could  be  completed 
at  tluit  rate  of  work  ? 

Mr.  Wallace.  Oh,  no;  that  was  utterly  impuh^ible.  It  seemed 
more  like  a  case  of  their  simply  spending  tlie  least  possible  amount  of 
money  in  order  to  retain  possession  of  the  franchise.  That  was  the 
way  Uiat  it  impressed  me. 

senator  Morgan.  They  were  working  just  enough  to  keep  Colombia 
from  forfeiting  the  franchise? 

Mr,  Wallace.  That  is  the  way  it  impressed  me;  ves. 

Senator  Morgan.  As  to  the  machinery  that  you  found  there  in  the 
jangle  and  about  in  different  places  along  the  railroad  track  and  along 
the  canal  work,  what  condition  was  that  in? 

Mr.  Wallace.  The  machinery  that  had  not  been  issued  to  contract- 
ors, but  was  housed,  was  in  first-rate  condition.  The  machinery 
that  had  been  issued  to  contractors  and  had  been  put  in  use  was  scat- 
tered in  a  heterogeneous  mass  all  over  that  canal,  and  was  out  in  the 
jungle,  and  was  ]ust  as  they  had  left  it  at  the  time  they  went  into 
liquidation. 

Senator  Mobgan.  There  is  a  good  deal  of  it  that  has  not  been  dis- 
covered yet,  is  there  not? 

Mr.  Wallace.  I  presume  there  is. 

Senator  Morgan.  Is  it  not  a  fact  that  when  they  want  to  get  certain 
descriptions  of  machinery  down  there  that  thev  are  not  immediately 
imnplied  with,  they  go  out  into  the  jungle  and  hunt  it  up? 

Mr.  Wallace.  Oh,  that  is  fi-equently  the  case;  yes,  sir. 

Senator  Morgan.  That  was  frequently  the  case? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  Like  a  man  hunting  a  venison  down  with  a  pack 
otdog&i 
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Mr.  Wallace.  Yes;  they  had  a  complete  record  of  everything*  they 
had  on  hand. 

Senator  Morgan*  They  had  it  on  paper  i 

Mr.  Wallace.  It  was  all  on  paper;  yes. 

Senator  Morgan.  But  it  was  out  in  the  woods  i 

Mr.  Wallace.  It  was  out  in  the  woods.  But  the  material  in  their 
storehouses  was  admirably  arranged  and  was  well  taken  care  of. 

Senator  Morgan.  The  part  of  it  that  was  under  the  control  of  the 
railway  was  pretty  well  managed,  was  it  not? 

Mr.  Walijice.  Yes.  While  I  think  the  railroad's  policy  was  radi- 
cally wrong,  the  carrying  out  of  that  policy,  as  far  as  the  maintenance 
and  operation  of  the  railroad  on  the  Isthmus  was  concerned,  wa^ 
admirably  done.  That  is,  Colonel  Shaler,  the  general  superintendent, 
and  Mr.  Prescott,  the  assistant  superintendent,  and  the  staflF  under 
them  did  the  very  best  they  could  with  the  facilities  they  had  at  hand. 

Senator  Morgan.  Now,  Mr.  Wallace,  at  the  time  this*^  first  commis- 
sion of  construction,  the  Walker  commission,  took  charge  there,  was 
it  possible  to  prepare  that  commission  for  proper  work  such  as  the 
American  Government  expects  to  do  inside  of  a  period  of  two  years? 

Mr.  Wallace.  In  my  first  conference  with  the  commission  after  I 
was  appointed  chief  engineer  I  asked  for  two  years  in  which  to  make 
preparatory  arrangements;  and  I  thought  then,  and  I  think  now,  tliat 
two  years  was  little  enough. 

Senator  Morgan.  It  has  proved  to  be  too  little,  has  it  not? 

Mr.  Walijice.  Yes. 

Senator  Morgan.  Very  much  too  little  i 

Mr.  Wallace.  Ye^;  little  enough  to  get  things  together  and  build 
up  an  organization  and  get  a  good  start  at  the  real  work  m  a  real  way. 

Senator  Morgan.  Under  both  Davis  and  Magoon,  and  also  under 
Shonts,  have  not  the  officers  of  the  Government  who  have  been  on  the 
Isthmus,  pi*actically  en^ged  in  the  work  there,  employed  all  possible 
diligence,  in  your  opinion,  to  clean  up  this  mass  of  waste  and  chap- 
palpal,  or  whatever  it  is?  Have  not  thefio  officers,  all  that  have  been 
there,  dutifully  employed  themselves  in  strenuous  efforts  to  accom- 
plish this  task  of  cleaning  up? 

Mr.  Wallace.  I  think  they  have;  but,  of  course,  since  I  left  there 
the  only  means  I  have  of  judging  is  what  I  have  seen  in  the  newspa- 
pers, and  what  I  have  seen  in  the  testimony  before  this  committee. 

Senator  Morgan.  Leaving  out  of  view,  now,  all  the  reports,  was  it 
your  observation,  as  long  as  you  stayed  on  the  Isthmus  there,  that 
r)oth  the  Commissions,  the  first  one  and  the  second  one,  did,  through 
the  men  who  remained  on  the  Isthmus  and  devoted  themselves  to 
work,  all  that  could  practically  be  done  in  cleaning  up  and  making 
preparation  far  the  real  work  of  digging  the  canal  ? 

Mr.  Wallace.  I  think  so;  yes. 

Senator  Morgan.  You  know  of  no  criticism  upon  their  operations 
that  would  show  any  suspicion  of  delinquency  on  the  part  of  anv  of 
them? 

Mr.  Wallace.  From  such  knowledge  as  I  have  I  do  not  know  of 
any;  no. 

Senator  Morgan.  When  the  new  organization  took  place,  and  its 
labors  were  divided  up  in  the  manner  in  which  you  have  indicated,  and 
which  is  shown  upon  these  records,  was  there  any  additional  spur  put 
into  the  work  greater  than  had  been  employed  before  under  the  farst 
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Walker  Commission  ?  Was  there  any  greater  suooess  in  the  operations 
after  the  new  Commission  got  in  thin  tiiere  was  before,  during  the 
time  that  you  remained  there  ? 

Mr.  Wallace.  Well,  the  furnishing  of  materials  was  slightly 
expedited,  and  1  looked  upon  the  new  organisation  as  an  improvement 
of  the  old  organization. 

Senator  Mobgan.  As  an  organization? 

Mr.  Wallace.  As  an  organization. 

Senator  Morgan.  1  am  speakiag  of  the  execution  of  it. 

Mr.  Wallace.  The  time  was  so  short  and  was  so  interlaced  with 
what  had  been  done  before  that  it  would  be  a  very  difficult  matter  to 
tell. 

Senator  Morgan.  Did  you  have  to  undo  anything,  or  anything  of 
importance,  that  the  first  Commission  had  done  i 

if r.  Walijice.  Nothing  of  any  importance.  The  work  was  in  expe- 
diting the  getting  of  material  down  there  and  things  of  that  sort. 

Senator  Morgan.  Yes.  Did  that  first  Commission  do  any  work  or 
have  anv  work  done  there  that  had  to  be  thrown  away? 

Mr.  \Vallace.  Not  an  item  that  I  know  of. 

Senator  Morgan.  Not  an  item  that  you  know  of  t 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  There  is  some  story  going  around  that  in  your 
work  there  as  chief  engineer  you  had  fixed  your  dumps  at  places  where 
they  would  hereafter  have  to  be  removed.  *  Is  that  true? 

Mr.  Wallace.  That  is  not  true,  and  Mr.  Stevens,  the  present  chief 
oigineer,  in  his  examination  went  on  record  as  saying  that  it  is  not 
true. 

Senator  Morgan.  So  that  no  work  has  been  done  in  vain  there,  so 
far  as  you  know  ? 

Mr.  Wallace.  Not  a  dollar's  worth,  as  far  as  1  know. 

Senator  Morgan.  And,  so  far  as  you  know,  an  observance  of  duty 
and  diligence  and  earnest  interest  in  the  work  have  been  manifested  and 
exhibitSi  by  all  who  were  concerned  in  that  work  in  the  higher  ranks 
of  office? 

Mr.  Wallace.  I  think  so. 

Senator  Morgan.  In  the  new  organization  there  appear  here  to  have 
been  a  great  many  appointments  made.  They  were  made  by  the  heads 
of  these  departments  into  which  the  work  was  divided.  There  was 
one  grand  aivision  in  the  separation  into  departments;  one  consisted 
of  four  engineers  and  the  other  consisted  of  three  men,  who  formed  an 
executive  committee.  The  four  engineers  appear  to  have  had  charge 
of  all  the  subjects  connected  with  engineering  proper  and  the  conduct 
of  the  engineering  work.     Is  that  right? 

Mr.  Wallace.  No,  sir;  they  were  not  supposed  to  have  any  direc- 
tion, up  to  the  time  that  I  left,  over  the  engineering  work  on  the 
Isthmus. 

Senator  Morgan.  Who  had  it? 

Mr.  Wallace.  That  is,  I  mean  except  so  far  as  their  votes  went  at 
the  quarterly  meetings  of  the  Commission  on  such  questions  as  might 
be  submitted  to  them  by  the  executive  committee. 

Senator  Morgan.  By  the  executive  committee? 

Mr.  Wallace.  By  the  executive  committee;  yes,  sir. 

Senator  Morgan.  So  that  engineering  work  had  first  to  undergo  the 
approval  of  the  executive  committee ?  - yu-^u  uy  ^.^^^.^ 
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Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  then  that  had  to  undergo  the  criticism  and 
approval  or  disapproval  of  the  quarterly  meetings  of  the  full  board? 

Mr.  Wallace.  Yes;  that  is  the  way  1  understand  it. 

Senator  Morgan.  During  that  period  and  up  to  the  date  of  and 
more  particularly  after  the  reorganization  there  was  this  very  long 
list  of  appointments  to  office? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  These  men  that  were  appointed  assembled  there 
on  the  Isthmus? 

Mr.  Wallace.  I  only  know  of  those  in  whose  appointment  I  was 
instrumental. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  I  do  not  know  anything  about  anything  that  has 
occurred  since  I  left  there. 

Senator  Morgan.  I  know;  not  since  you  left  there,  but  while  3'ou 
were  there,  these  men  were  assembling  to  fill  the  places  given  tfiem 
under  each  of  these  chiefs  of  departments? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Corresponding  in  some  sense  to  the  heads  of 
departments  here  in  the  Government? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  The  appointments  were  made  by  the  heads  of  the 
departments? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  But  the  Commission,  as  a  body,  had  the  right  to 
overrule  and  strike  out  any  that  they  did  not  approve  of.  They  rati- 
fied and  confirmed  them,  every  one  of  them,  by  resolution  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  With  perhaps  one  or  two  exceptions.  Did  not 
that  produce  a  very  sudden  and  great  influx  of  gold  men  upon  the 
Isthmus? 

Mr.  Wallace.  The  increase  in  the  gold  men,  1  think,  was  more 
i-apid  after  the  1st  of  April  than  it  was  before.  I  have  not  at  hand 
the  list,  but  there  are  records  that  show  exactly  how  many  came  down 
each  month. 

Senator  Morgan.  And  they  came  down  there  without  any  prepara- 
tion of  an  important  character  having  been  made  for  their  accommo- 
dation in  the  way  of  houses? 

Mr.  Wallace.  No,  sir.  I  never  saw  any  white  men  that  came  to 
the  Isthmus  at  the  time  1  was  there  that  were  not  just  as  well  or  bet- 
ter provided  for  than  they  would  have  been  if  they  had  gone  out  on  a 
piece  of  railroad  work  in  the  United  States.  Of  coui*se  this  was  true: 
There  were  not  buildings  or  accommodations  enough  to  take  care  of 
the  men  the  way  the  men  would  like  to  be  taken  care  of  that  intended 
to  bring  their  families  and  stay  ten  years  on  a  piece  of  work — that  is 
very  true;  but  the  men  that  came  down  there  were  comfortably 
housed,  and  while  they  had  to  put  up  with  some  inconvenience,  as  *I 
said  before,  the  inconveniences  were  not  as  great  as  they  would  have 
had  to  put  up  with  if  they  had  gone  out  into  Iowa  or  Illinois  on  the 
construction  of  a  new  railroad  hne  in  this  country. 

Senator  Morgan.  Those  accommodations  had  been  provided  for  them 
by  the  repair  of  houses  and  the  building  of  houses  by  the  first  Walker 
commission?  .„,_.yGoogle 
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Mr.  Wallace,  Yes,  sir. 

Senator  Mobgan.  The^  had  made  all  that  preliminary  preparation? 

Mr.  Wallace.  Yes,  sir;  and  we  had  built  two  hotels.  1  do  not 
think  any  large  hotels  have  been  built  since.  I  have  not  heard  of  any. 
But  at  the  time  I  left  there  the  large  hotel  at  Corozal  and  the  large 
hotel  at  Culebra  were  in  actual  service. 

Senator  MoBOAK.  Yes. 

Mr.  Wallace.  And  other  buildings  were  being  put  up  just  as  fast 
as  the  material  could  arrive  on  the  Isthmus  to  put  them  up.  My  rec- 
ollection is  that  we  had  a  force  of  about  1,700  or  1,800  men  whose  sole 
duty  was  the  repair  and  erection  of  houses  for  the  rest  of  the  men  to 
live  in. 

Senator  Morgan.  There  was  also  a  very  rapid  influx  of  labor  into 
the  Zone? 

Mr.  Wallace.  It  has  been  increasing  right  along.  From  the  1st 
of  July,  1904,  until' the  1st  of  July,  1906,  my  recollection  is  that 
between  9,000  and  10,000  men  arrived  on  the  Isthmus. 

Senator  Morgan.  Silver  men? 

Mr.  Wallace.  Silver  and  gold,  altogether. 

Senator  Morgan.  So  that  influx  was  comparatively  very  rapid? 

Mr.  Wallace.  Some  of  them  returned.  I  do  not  remember  how 
many  were  actually  on  the  rolls. 

Senator  Morgan.  Of  course,  providing  food  and  quarters  for  those 
men  was  an  embarrassing  and  difficult  proposition  ? 

Mr.  Wallace.  It  was. 

Senator  Morgan.  In  the  meantime,  what  interest  had  the  first 
Walker  commission  bestowed  upon  sanitation?  Had  they  been  very 
active  in  trying  to  provide  for  tne  santitation  of  the  Isthmus? 

Mr.  W^ALLACE.  The  sanitation  of  the  Isthmus  was  put  under  the 
control  of  Colonel  Gorgas,  and  that  went  ou,  I  understand,  in  a  con- 
tinuoos  manner  from  the  time  I  went  down  there  in  June,  1904 — we 
went  down  on  the  same  boat  together — up  to  the  time  that  I  left 
there.  He  was  ^oing  right  along  with  his  organization  regularly,  and 
he  had  an  organization  or  his  own  engaged  in  draining  the  swamps  and 
in  various  sanitary  operations. 

Senator  Morgan.  Had  the  first  Walker  commission  participated  in 
the  preparations  necessary  for  the  sanitation  of  the  Isthmus? 

Mr.  Wallace.  That  was  the  source  of  authority — the  first  Walker 
Commission — up  to  the  Ist  of  April. 

Senator  Morgan.  That  was  the  first  great  point  to  be  attained  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  To  produce  a  reasonable  degree  of  health  in  the 
Isthmus? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Who  was  present  besides  the  Commission  in  the 
planning  of  this  reorganization? 

Mr.  Wallace.  The  railroad  organization  ? 

Senator  Morgan.  I  mean  the  reorganization  of  the  railroad  and  the 
canal. 

Mr.  Wallace.  I  only  recollect  one  conversation  in  regard  to  the 
organization  of  the  railroad,  and  the  Secretary  and  Mr.  Shonts  and 
Mr.  Magoon  and  myself  had  that  conference. 

Senator  Morgan.  That  was  after  you  were  made  a  Commissioner? 

Mr.  Wallace.  That  was  after  I  was  made  a  Commissioner. 
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Senator  Morgan.  And  before  you  returned  to  the  Isthmus? 

Mr.  Waixace.  Yes,  sir. 

Senator  Morgan.  Who  was  assisting  in  arranging  this  new  or^n- 
ization? 

Mr.  Wallace.  1  always  understood  that  the  whole  scheme,  the 
organization,  was  discussed  by  Mr.  Cromwell  and  the  Secretary  and 
was  practically  worked  out  by  Mr.  Cromwell,  but  that  is  simply  hear- 
say.    I  was  not  here  at  that  time. 

Senator  Morgan.  Was  he  engaged  there  as  an  employed  counsel,  or 
employed  agent  to  do  that  work,  or  was  he  doing  it  pro  bono  publico? 

Mr.  Wallace.  I  do  not  know.  His  only  official  position  that  1 
knew  of  was  his  position  as  general  counsel  for  the  Panama  Railroad, 
and  he  wrote  up  the  resolutions  and  attended  all  the  meetings  of  the 
executive  committee  of  the  railroad  and  board  of  directors  of  the  rail- 
road, and  seemed  to  direct  its  affairs  entirely,  as  far  as  the  records  were 
concerned.  * 

Senator  Taliaferro.  Was  he  not  a  railroad  director  at  that  tj/ne  i 

Mr.  Wallace.  Yes,  sir.  He  was  a  member  of  the  new  board  of 
the  Panama  Railroad. 

Senator  Morgan.  During  that  time  of  the  reorganization,  or  before 
that  time  or  after  that  time,  as  long  as  communications  were  open 
between  you  and  Mr.  Cromwell,  did  you  have  any  knowledge  of  a 
claim  that  he  presented  as  the  counsel  of  the  New  Panama  Canal  Com- 
pany against  toe  Government  of  the  United  States  amounting  to  more 
than  two  millions  of  dollars? 

Mr.  WAiiLACE.  Yes,  sir. 

Senator  Morgan.  A  claim  of  two  million  and  two  or  three  hundred 
thousand  dollars  for  the  work  that  had  been  done  b^  the  French  com- 
pany after  their  first  proposition  to  sell  to  the  United  States  and  up 
to  toe  time  of  the  turning  over?     Did  you  hear  about  it? 

Mr.  Wallace.  Yes,  sir;  1  was  present  when  he  presented  that  to 
the  Walker  Commission  to  pass  on  as  to  the  facts  contained  in  it,  and 
that  matter  is  a  record  of  the  second  Walker  Commission.  It  is  spread 
on  their  records. 

Senator  Morgan.  Yes;  I  have  it  all  here.  That  claim  was  first 
brought  before  the  first  Walker  Commission  ? 

Mr.  Wali.ace.  The  first  thing  1  knew  about  it  was  when  I  was 
present  at  a  meeting  of  that  Commission,  when  Mr.  Cromwell  and 
another  lawyer  and  Mr.  Choron,  the  chief  engineer  of  the  New  Panama 
Canal  Company,  and  an  interpreter  came  before  the  Walker  Commis- 
sion, in  June,  1904,  and  stated  that  the  President  had  been  asked  to 
arbitrate  that  claim,  and  that  the  question  of  law  had  been  referred  to 
the  Attorney-General  and  the  question  of  fact  had  been  referred  to  the 
Isthmian  Canal  Commission,  and  Mr.  Cromwell  and  these  men  we  1*0 
here  to  present  these  facts  for  the  Isthmian  Canal  Commission  to  pass 
upon  as  to  their  reliability — I  mean  as  to  what  were  facts  and  what 
were  not  facts — and  ready  to  offer  any  explanation  of  their  figures  that 
the V  desired  to  ask  the  gentlemen  that  were  present,  naming  his 
colleagues. 

Senator  Morgan.  Did  the  Commission  have  any  order  f rom^  the 
President  of  the  United  States  that  they  should  perfonn  the  duty  as 
arbitrators  for  settling  the  fact  in  regard  to  the  claim  ? 

Mr.  Wallace.  They  were  not  to  act  as  arbitrators.  Mr.  Cromwell 
stated  that  the  President  was  to  act  as  an  arbitrator  and  that  the  Com- 
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mission  was  to  pass  on  the  facts^  the  Attornej-Creneral  on  the  law,  and 
then  the  President  would  take  the  Question  up  and  pass  on  the  e<|uitv. 
That  was  what  I  understood  was  Mr.  Cromwell's  statement  that  he 
verbally  made  before  the  Isthmian  Canal  Commission  when  he  pre- 
sented these  papers  to  them. 

Senator  Mokgak.  You  were  then  chief  engineer,  but  you  were  not 
a  Commissioner  ? 

Mr.  Walxace.  I  was  not  a  Commissioner,  but  I  just  happened  to 
be  present  at  the  interview. 

Senator  Morgan.  Had  Cromwell  talked  to  you  abimt  it  i 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  He  had  never  explained  it  to  you  i 

Mr.  Waixace.  No,  sir.     That  was  the  first  time  I  ever  met  him. 

Senator  Morgan.  What  was  this  other  lawyer's  name  that  was 
there? 

Mr.  Walxace.  I  do  not  rememlier. 

Senator  Morgan.  Was  he  an  American  or  a  Spaniard  i 

Mr.  Wallace.  He  was  an  American. 

Senator  Morgan.  Was  he  named  Curtis? 

Mr.  Wallace.  I  think  that  was  his  name.  He  was  a  square-jawed 
man,  a  little  younger  than  Mr.  Oomwell. 

Senator  Morgan.  Was  he  a  tall,  slender  man  i 

Mr.  Wallace.  I  do  not  remember  his  description.  He  was  sitting 
at  the  table  when  I  saw  him. 

Senator  Morgan.  Was  Mr.  Famham  there  at  that  time? 

Mr.  Wallace.  He  was  not  at  the  meeting. 

Senator  Morgan.  He  was  on  the  Isthmus? 

Mr.  Wallace.  No,  sir;  I  do  not  know  where  he  was.  He  was  not 
at  the  meeting. 

Senator  Morgan.  Did  Mr.  Cromwell  lay  before  that  Commission 
any  orders  of  the  President  or  directions  of  the  President  that  they 
should  find  the  facts  in  regard  to  this  matter? 

Mr.  Wallace.  I  do  not  know. 

Senator  Morgan.  You  saw  no  such  paper? 

Mr.  Wallace.  1  saw  no  such  paper. 

Senator  Morgan.  And  no  such  paper,  within  your  knowledge,  has 
ever  been  put  upon  record  ? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  It  was  Cromwell's  statements 

Mr.  Wallace.  That  is  as  I  recollect  it.  There  might  have  been  a 
letter. 

Senator  Morgan.  Of  course.  We  want  your  recollection.  We  know 
it  is  honest,  and  we  just  want  that.  So  he  appeared  before  that  Com- 
mission and  informed  them  that  the  President  had  authorized  them  to 
find  the  facts? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  that  the  Attorney-General  was  to  ascertain 
the  law  and  the  President  was  to  determine  the  equity  of  the  clainW 

Mr.  Wallace.  Yes,  sir;  that  is  the  way  I  understand  it. 

Sqiiator  Morgan.  Was  the  claim  earnestly  pressed? 

Mr.  Wallace.  Well,  rather. 

Senator  Morgan.  Did  Mr.  Cromwell  make  a  statement  about  it? 
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Mr.  Wallace.  Yes,  sir;  he  made  quite  an  extended  statement  in 
regard  to  it,  and  he  seemed  to  be  very  anxious  that  it  should  be  given 
attention  in  the  near  future. 

Senator  Morgan.  In  what  way  did  the  old  Commission  receive  that 
proposition  ? 

Mr.  Wallace.  I  would  have  to  go  behind  the  motives  in  their  bosoms 
to  tell  you  that.     They  did  not  seem  to  be  very  enthusiastic  over  iL 

Senator  Morgan.  Did  they  seem  opposed  to  it  or  to  question  it  ( 

Mr.  Wallace.  That  was  the  impression  it  created  on  me,  listening 
to  the  presentation  and  hearing  their  discussion  of  it. 

Senator  Morgan.  Did  they  question  it  severely,  like  a  judge  on  the 
bench? 

Mr.  Wallace.  There  was  a  great  deal  of  comment  made,  but  the 
matter  was  explained  to  them  that  it  was  not  for  them  to  criticise  its 
equity;  that  their  function  was  to  determine  whether  this  money  had 
been  spent  or  not,  and  that  that  was  all  that  they  were  to  do,  although 
the  impression  that  was  created  on  my  mind  was  that  they  were,  most 
of  them,  disposed  to  criticise  the  equity  of  the  claim. 

Senator  Morgan.  Was  the  claim  afterwards  presented,  within  your 
knowledge,  to  the  old  Commission? 

Mr.  Wallace.  To  the  new  Commission  ? 

Senator  Morgan.  The  old  Commission,  the  first  Walker  Commission. 

Mr.  Wallace.  This  was  the  construction  Walker  Commission  that 
I  am  talking  about. 

Senator  Morgan.  1  know.  Was  it  afterwards,  within  your  knowl- 
edge, presented  to  that  Commission? 

Mr.  Wallace.  Again? 

Senator  Morgan.  Yes. 

Mr.  Wallace.  1  never  heard  of  it  after  that. 

Senator  Morgan.  Until  you  got  on  the  new  Commission.  You  heard 
of  it  then,  did  you  not? 

Mr.  Wallace.  1  never  heard  of  it  then. 

Senator  Morgan.  The  records  show  that  it  was  very  much  discussed 
by  the  new  Commission. 
'Mr.  Wallace.  Yes. 

Senator  Morgan.  That  claim  is  still  pending. 

Mr.  Wallace.  I  do  not  know  anything  about  it.  That  is,  except 
since  that  date. 

Senator  Morgan.  And  it  was  after  that  that  Mr.  Cromwell  took  a 
very  decided  interest  in  your  being  made  a  commissioner? 

Mr.  Wallace.  Well,  I  do  not  know  that  he  did. 

Senator  Morgan.  The  correspondence  that  he  had  presented  to  this 
committee,  a  letter  written  by  you  to  him,  and  also  an  extract  from 
a  letter  of  a  confidential  character  that  Mr.  Shonts  submitted  to  him 
would  show  that  your  relations  were  very  confidential,  so  much  so 
that  one  of  your  letters  Mr.  Cromwell  characterized  as  being  fulsome. 
You  have  read  all  of  his  testimony? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  he  spoke  of  being  ashamed  to  present  it  on 
that  account? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  Taking  his  description  of  his  relations  to  you  as 
he  gave  them  in  his  testimony,  all  of  which  you  have  read,  and  taking 
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your  knowledge  of  jour  relations  to  him,  did  be  ^ve  a  fair  account 
of  your  relations? 

Sfr.  Wallace.  Not  from  my  standpoint 

Senator  Morgak.  Your  standpoint  is  the  one  we  want.  Tou  are 
the  only  man  in  the  world  that  knows  about  it. 

Mr.  Wallace,  My  personal  relations  with  Mr.  Cromwell  were  very 
friendly. 

Senator  Morgan.  YeH. 

Mr.  Wallace.  But  I  would  have  to  eo  into  quite  a  long  explanation 
as  to  why  I  wrote  that  letter  that  would  involve  a  great  many  thin^, 
and  that  is  one  of  the  reasons  why  I  did  not  want  to  be  asked  about  it. 

Senator  Morgan.  I  have  only  asked  you  what  he  has  put  upon  the 
record.  I  have  not  gone  into*  anything  else,  and  you  are  entirely  at 
liberty  to  state  or  not  to  state  anything  beyond  that  by  way  of  explana- 
tion as  vou  may  choose. 

Mr.  Wallace.  The  last  night  before  I  sailed  I  was  a  guest  at  Mr. 
Cromweirs  house.  There  were  quite  a  number  there — the  members  of 
the  Commission  were  there  as  guests — and  Mr.  Cromwell  pressed  on 
me  some  of  his  views,  and  he  did  it  in  a  way  that  I  took  very  strong 
exceptions  to,  not  due  to  the  nature  of  what  he  said,  because  the  ideas 
that  he  gave  me  were  perfectly  proper  in  themselves,  but  I  took  it  as  an 
interference  with  my  conduct  of  my  business,  and  we  had  rather  an 
animated  discussion  over  it;  that  is,  so  warm  on  my  part  and  I  felt 
80  keenly  over  it  that  I  felt  as  if  I  had  rather  exceedea  the  bounds  of 
propriety. 

Senator  Morgan.  In  your  reply  to  him? 

Mr.  Wallace.  In  my  reply  to  him;  yes.  And  I  did  not  want  to 
incur  his  ill  will,  particularly  at  that  time.  I  wanted  to  keej)on  good 
terms  with  everybodv,  as  far  as  I  consistently  could.  So  Imaoe  up 
my  mind  that  I  ought  to  in  some  way  try  to  smooth  this  over.  So, 
juHt  as  soon  as  I  got  back  to  the  Isthmus  again,  where  I  had  time 
enough  to  write,  I  wrote  him  that  letter,  in  order  to  make  things 
just  as  smooth  between  us  as  I  possibly  could. 

Senator  Morgan.  In  that  conversation  at  his  house  before  you 
sailed — it  was  the  night  before  you  sailed,  was  it? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  Mrs.  Wallace  was  with  you? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  Did  she  not  go  to  the  Isthmus  with  you,  then? 

Mr.  W^ALLACE.  Yes;  but  there  were  no  ladies  at  this  dinner  except 
Mrs.  Cromwell. 

Senator  Morgan.  On  that  night,  if  1  understand  you  corr.ectly,  Mr. 
Cromwell  undertook  to  give  you  advice  that  you  interpreted  even  as 
instructions  in  regard  to  your  business? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  As  chief  engineer  of  the  Commission? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  you  resented  it? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  you  did  it  in  such  words  as  to  lead  you  to 
think  afterwards  that  perhaps  you  had  abused  his  hospitality? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  And  when  you  got  to  the  Isthmus  you  wrote  that 
letter  that  he  styled  fulsome?  ^^i,,ed  by  Google 
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Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  For  the  purpose  of  preventing  him  from  consid- 
ering that  you  had  made  any  personal  attack  upon  hhn,  and  to  let 
him  understand  that  you  wished  to  **  let  bygones  be  bygones"  between 
you,  as  I  understand  it?     Is  that  the  fact^ 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  That  is  the  situation  ? 

Mr.  Wallace.  Yes,  sir. 

Senator  Morgan.  So  that  he  never  mentioned  to  you,  after  you 
were  a  Commissioner,  this  $2,250,000  claim? 

Mr.  Wallace.  No,  sir. 

Senator  Morgan.  Do  you  know  of  his  ever  having  mentioned  it  to 
any  bod  V  else? 

Mr.  w  ALLACE.  No,  sir. 

Senator  Morgan.  You  have  heard  no  Commissioner  say  that  he  had 
presented  it  to  them? 

Mr.  Wallace.  No,  sir.  I  might  have  heard  that,  but  I  have  no  rec- 
ollection of  it. 

Senator  Morgan.  He  is  still  pressing  that  claim,  so  far  as  you  know  i 

Mr.  Wallace.  1  have  absolutely  no  knowledge  on  the  subject. 

Senator  Morgan.  Do  you  know  of  any  facts,  Mr.  Wallace,  that 
you  think  indicate  an  interference  on  the  part  of  Mr.  Cromwell  for 
the  purpose  of  getting  rid  of  the  old  ConMnission  or  any  members  of 
the  old  Commission? 

Mr.  Wallace.  I  was  on  the  Isthmus  during  that  time. 

Senator  Morgan.  Yes. 

Mr.  Wallace.  And  anything  of  that  kind  that  would  have  been 
done,  of  course,  would  have  been  confined  to  the  United  States;  and 
I  had  no  knowledge  of  his  doing  anything  of  that  kind,  although  I 
have  an  impression  that  some  of  the  Commission  themselves  thought 
there  might  be  something  in  that. 

Senator  Morgan.  That  was  it.  Some  of  the  Commissioners  at  the 
time,  in  trving  to  account  for  the  fact  of  their  removal,  associated  his 
eflforts  with  the  fact  of  their  removal? 

Mr.  Wallace.  That  is  the  impression  I  received.  1  am  not  able  to 
say,  or  to  give  you  positive  details  of  how  I  acquired  it;  but  that  was 
the  impression  that  I  had. 

Senator  Morgan.  You  would  not  have  known  anything  about  it 
unless  it  had  been  discussed  in  your  presence,  would  you? 

Mr.  Wallace.  I  presume  not. 

Senator  Morgan.  Do  you  recall  what  were  the  subiects  that  were 
presented  to  you  in  an  unpleasant  way  at  that  dinner  the  night  before 
you  left,  by  Mr.  Cromwell? 

Mr.  Wallace.  I  do  not  remember  exactly.  I  think  it  had  some- 
thing to  do  with  my  organization.  I  think  he  was  rather  impressing 
on  me  the  employment  of  more  high-priced  men  than  I  had. 

Senator  Morgan.  Higher  priced  men? 

Mr.  Wallace.  Yes. 

Senator  Morgan.  Did  he  name  anybody  ? 

Mr.  Wallace.  He  did  not  give  any  special  names  of  anyone.  It  did 
not  get  that  far  along. 

Senator  Morgan,   iou  did  not  understand  to  whom  he  referred? 
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Mr.  Wallace.  No;  be  was  particularly  desirous  that  I  should  get  a 
deputy  chief  engineer  that  would  be  able  to  handle  that  work  in  case 
anythmg  should  nappen  to  me. 

Senator  Moboan.  He  insisted  on  higher  prices? 

Mr.  Wallace.  Well,  I  do  not  remember  that  the  term  "high- 
priced''  was  used,  but  it  was  high-class  men  that  he  was  urging,  and  the 
securing  of  what  we  call  a  duplicate  organization.  I  already,  at  that 
tiB)e,  md  Mr.  Dauchv,  who  had  been  chief  engineer  of  the  Rock 
Lflaod  system,  who  I  thought  was  a  very  capable  man,  and  I  had  em- 
ployed Mr.  Maltby«  who  was  a  very  capable  man,  and  I  had  been 
banting  all  over  the  United  States  for  a  first-class  man  to  fill  a  position 
next  to  me. 

I  did  not  l)elieve  it  was  necessary  to  explain  to  Mr.  Cromwell  what 
mj  ideas  were,  or  what  I  had  been  doing,  because  I  did  not  consider 
it  any  of  his  business.  I  was  actually  working  along  the  lines  that  he 
had  suggested;  but  the  impression  tnat  he  made  on  me  was  that  he 
thought  I  was  not  competent  to  think  of  doing  anything  in  this  line 
unless  he  suggested  it;  and  that  it  was  his  idea  that  I  mid  neglected 
that  part  of  the  work,  and  that  I  should  be  punched  up  about  it,  and 
that  that  was  what  be  was  trying  to  do. 

Senator  Morgan.  Did  he  undertake  to  advise  you  about  any  other 
matter  connected  with  your  business? 

Mr.  Wallace.  That  thing  we  discussed  at  some  length,  and  the 
conversation  was  quite  long.     I  do  not  recollect  the  details  of  it  now. 

Senator  Morgan.  But  it  was  a  general  admonition  or  advice  to  you 
in  r^rd  to  how  you  should  conduct  your  business? 

Mr.  Wallace.  It  was  principally  in  the  line  of  getting  more  men 
in  the  higher  positions. 

Senator  Morgan.  Did  he  say  anything  about  having  been  instru- 
mental in  having  your  appointment  as  (Commissioner  made? 

Mr.  Wallace.  I  do  not  remember  whether  he  did  at  that  time  or 
not 

Senator  Morgan.  Did  he  at  any  time? 

Mr.  Wallace.  Well,  my  impression  is  that  he  did,  but  I  could 
not 

Senator  Morgan.  He  claimed  the  credit  to  himslf  of  having  had 
youaroointedf 

Mr.  Wallace.  My  impression  is  that  he  did,  but  I  do  not  rememk)er 
exactly. 

Senator  Morgan.  Was  that  oflfensive  to  you  < 

Mr.  Wallace.  Yes;  in  a  wav  it  was;  but  those  were  the  things 
that  I  generally  took  with  a  smile,  that  part  of  it.  Mr.  Cromwell  .nid 
I,  from  the  very  first,  to  use  a  slang  expression,  were  always  rather 
imaeed  to  "  jolly  "  each  other. 

Senator  Morgan.  You  have  looked  very  carefully  over  his  testi- 
mony as  he  gave  it  here? 

Mr.  Wallace.  I  have  read  it;  yes. 

Senator  Morgan.  You  have  read  and  studied,  I  suppose,  the  account 
thathegives  of  what  transpired  at  the  time  that  mr.  Taft  came  up 
from  Washington  to  hear  your  statement  as  to  your  purpose  of  resign - 
M  as  chief  engineer  and  also  as  Commissioner;  you  have  seen  all  of 
his  statements? 

Mr.  Wallace.  Yes,  sir. 
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and  there  would  be  no  other  additional  expense  connected  with  it.  In 
other  words,  if  you  make  this  171  tons  200  tons,  the  expense  of  trans- 
portation on  the  Isthmus  up  to  the  time  those  new  engines  were  put 
into  service  would  be  just  about  one-fifth  of  what  it  would  be  if  it  was 
equipped  with  modern  cars  and  modern  engines. 

Senator  Taliaferro.  You  mean  five  times  as  much,  do  you  not? 

Mr.  Wallace.  Yes,  sir.  If  you  provide  proper  facilities  for  load- 
ing and  the  proper  wharves  so  that  you  can  nanale  that  business  prop- 
erly you  can  make  money  at  $2  a  ton  flat.  It  is  true  that  when  1  say 
$2  a  ton  fiat,  without  classification,  I  do  not  mean  that  the  freight  that 
passes  through  the  canal  will  not  be  classified,  because  all  through 
bills  of  freight  will  be  classified  in  accordance  with  the  custom  of  the 
steamship  line  or  the  route  over  which  it  sails.  But  what  I  mean  to 
saj  is  that  you  get  as  near  as  you  can  with  a  railroad  a  condition  which 
will  be  similar  to  what  you  will  get  when  the  canal  is  built. 

When  the  canal  is  built  you  will  charge  on  the  tonnage  of  the  ves- 
sels; that  is,  it  will  be  a  flat  rate  as  far  as  the  stuff  in  any  one  vessel 
is  concerned.  The  nearer  the  vessel  is  full  the  lower  the  rate  will  be 
per  ton  for  the  stuff  that  is  actually  carried  in  the  vessel,  as  your 
canal  rate  will  be  either  the  Danube  measurement  or  the  English,  or, 
say,  net  registered  tonnage,  or  something  like  that;  but  it  will  have 
the  effect  of  a  flat  rate.  Any  flat  rate  you  put  on  that  business  over 
the  railroad — the  lower  the  better — will  have  a  proportionate  effect  on 
the  rates  through  this  canal,  although  those  through  rates  may  in 
themselves  be  classified  rates.  But  so  far  as  that  part  of  the  transit 
across  the  Isthmus  is  concerned  you  are  approaching  the  same  condi- 
tion of  affairs,  in  a  measure,  that  you  will  have  when  you  get  your 
canal  completed.     That  is  simply  a  point  I  wanted  to  clear  up. 

Just  beiore  I  go,  there  is  another  thing  that  I  would  like  to  say  to 
you,  and  that  is  this:  That  I  do  not  think  that  you  can  overappreciate 
the  importance  of  the  effect  of  protecting  our  future  trade  by  heading 
off  the  possible  development  of  that  route  by  way  of  Tehuantepec.  It 
goes  without  saying  that  it  is  much  easier  to  hold  a  line  of  traflic  than  it 
is  to  get  it  awaj'^  from  somebody  else  after  they  get  it  once.  I  do  not 
think  that  there  are  very  many  people  that  appreciate  what  the  Tehuan- 
tepec route  means  if  they  get  it  established  once.  A  low  rate  now  at 
Panama  and  the  demonstration  to  the  shipping  world  that  you  can 
handle  their  stuff  there,  and  handle  it  promptly  and  satisfactorily,  is 
going  to  keep  the  business  that  you  have  got  and  is  going  to  increase 
it  very  rapidi3\ 

Another  point:  Of  course  it  goes  without  saying  that  some  time  will 
elapse  after  the  canal  is  completed  before  you  willget  enough  revenue 
out  of  the  tolls  to  pay  your  interest  and  to  pay  your  expense  of  main- 
tenance and  operation.  But  the  increase  in  that  business  will  be 
gradual  vear  by  vear,  and  every  year  you  can  advance  the  consumma- 
tion of  that  concfition  you  lose  that  much  less  money.  If  you  com- 
mence to  carry  that  business  there  now,  and  develop  your  milroad  to 
its  limit  in  the  first  place,  and  make  the  rate  low,  and  it  takes  ten  ^ears 
to  build  the  canal,  tne  time  when  the  canal  will  pay  for  itself  will  be 
just  ten  years  nearer  to  you.  In  other  words,  you  can  afford  to  operate 
the  Panama  Railroad  at  a  loss  of  one  or  two  or  three  or  even  five 
hundred  thousand  or  a  million  dollars  a  year  in  order  to  build  up  that 
business,  rather  than  to  wait  until  the  canal  is  done  and  then  attempt 
to  do  it  by  the  canal  itself,  after  you  have  absolutely  ruined  that  route 


mVESnOATION   OF  PANAMA  CANAL  MATTEB8.  2027 

as  a  tiaDsportation  line,  because  then  your  loss  may  be  five  or  six  or 

se?eD  or  eight  or  ten  millions  of  dollars  a  year  if  you  have  not  got  the 

business  for  your  canal. 

The  Chairman.  Your  idea  is  to  hold  on  to  the  present  business  and 
get  what  you  can  ? 

Mr.  Wallace;  Yes,  s^ir;  and  to  get  all  that  you  can,  just  the  same 
as  if  I  was  operating  it  for  a  private  corporation. 

The  distance  from  New  York  to  Hongkong  by  way  of  the  Tehaun- 
tepee  Railway  is  1,351  miles  nearer  than  by  the  way  of  Panama. 
Freights  are  worth  on  an  average  of  $1  a  ton  for  a  thousand  miles.  That 
means  that  the  Tehauntepec  route  would  be  $1.35  plus  the  rate  over 
the  railroad  which,  say,  might  be  $2  or  $3  a  ton — granting  it  is  about 
13  now— which  would  make  $4.35  a  ton.  Any  less  sum  than  that 
could  be  charged  by  the  Tehauntepnec  Railroad,  and  make  money  out 
of  it,  and  also  save  about  five  days  in  time. 

The  distance  from  New  York  to  San  Francisco  by  that  line  is  about 
1,200  miles  shorter  than  by  way  of  Panama.  There  you  have  $1.20, 
plus  the  toll  across  the  Isthmus  of  $3,  or  whatever  it  will  be,  and  the 
saving  in  time  of  about  four  or  five  days.  That  holds  good  all  through 
here — I  mean  in  varying  proportions — but  they  have  an  advantage. 
That  is  partly,  of  course,  compensated  by  the  fact  that  they  have  175, 
miles  to  naul  that  stuff,  and  it  will  cost  them  the  same  to  handle  their 
stuff  on  the  wharves  that  it  does  at  Panama  and  Colon,  and  it  will  cost 
them  about  three  times  as  much  to  handle  it  over  the  railroad.  And 
there  is  a  reverse  advantage  to  us  in  that  fact,  which  we  can  overcome 
by  a  low  flat  charge  at  Panama  now,  if  we  fix  it  up,  and  we  can  keep 
that  business  for  a  less  loss  than  we  can  ever  get  it  back  again. 

I  have  some  data  here  about  these  rates  that  I  would  be  perfectly 
willing  to  leave  for  vour  record. 

The  Chairman.  We  should  be  glad  to  have  them. 

Mr.  Wallace.  Also  I  have  a  short  paper  here  that  shows  the  various 
ways  of  working  out  canal  dues,  etc.,  and  some  other  notes  that  1  had 
as  a  memorandum.  I  shall  leave  them  with  you,  as  they  express  some 
of  the  things  that  I  have  said  in  better  language  than  1  nave  expressed 
them  in  my  verbal  examination. 

The  Chairman.  We  shall  be  glad  to  have  those  put  in  the  record. 
We  appreciate  your  coming,  Mr.  Wallace,  and  will  excuse  you  now 
so  that  you  may  catch  your  train  if  you  desire. 

(TTie  committee  thereupon  adjourned  until  to-morrow,  March  21, 
1906,  at  2.30  o'clock  p.  m.) 

(The  following  papers,  submitted  by  Mr.  Wallace,  are  printed  by 
order  of  the  committee.) 

THE  GATUN   DAM. 

There  is  no' reason  to  believe  that  the  weight  of  the  Qatun  dam  will 
compress  the  permeable  strata  which  exists  in  the  Chagres  Valley  in 
the  gorge  250  feet  deep.  While  mud  and  ordinary  clay  compress 
under  weight  the  witness  knows  no  case  where  a  permeable  strata  of 
freely  water-bearing  material,  fully  saturated,  has  ever  been  cut  off 
by  a  weight  imposed  on  a  surface  250  feet  above  it,  as  is  the  situation 
at  Gatun. 
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The  fact  that  water  now  freely  flows  in  some  of  these  bottom  stratas 
at  a  very  great  depth  below  the  surface  should  be  a  sufficient  answer 
to  this  question;  also  the  fact  that  large  streams  of  subterranean 
water  frequently  exists,  freely  flowing  in  large  quantities  in  stratas 
of  gravel  and  sand  at  great  depths,  in  which  it  is  supposed  the  weight 
above  it  would  compress  it. 

In  my  own  experience  1  have  found  indurated  clay  in  the  bed  of  the 
Missouri  River,  and  underneath  it  I  have  found  loose  gravel,  bowlders, 
and  sand  of  a  freelv  water-bearing  nature,  and  this  clay  has  been  so 
hard  that  it  has  weighed  as  high  as  120  pounds  to  the  cubic  foot;  as 
compared  with  the  indurated  day  at  Gatun  it  would  be  called  rock. 

As  the  strains  on  masonry  dams  are  the  subject  of  more  or  less  mathe- 
matical determination,  taken  in  connection  with  the  experience  of  cen- 
turies in  their  construction,  the  assurance  of  their  permanency  is 
beyond  question. 

It  is  utterly  impossible  to  make  a  mathematical  demonstration  as  to 
the  permanency  of  earthen  dams,  and  the  fact  that  a  dam  of  earth  in 
one  locality  constructed  on  an  alluvial  foundation  with  a  freely  water- 
bearing material  underneath  has  stood  for  a  few  years  is  no  evidence 
that  an  earthen  dam  situated  in  another  locality  on  a  foundation  of 
this  character  will  stand,  as  it  is  utterly  impossible  to  compare  the 
foundation  conditions  of  the  two  dams,  and  any  opinion  on  tniy  point 
is  purely  a  matter  of  conjecture. 

The  difference  in  the  character  of  the  foundations  of  the  Gatun  dam 
is  such  that  there  is  some  question  as  to  an  unequal  settlement  of  the 
material  of  which  the  dam  is  composed;  and  if  any  part  of  the  material 
should  be  compressed  as  predicted  by  the  report  of  the  Consulting 
Engineers,  cracks  would  aevelop  which  might  allow  the  water  to 
permeate. 

BASIS  FOR   MR.    STEARNS'S  TESTIMONY. 

As  I  read  Mr.  Stearns's  testimony  he  bases  his  main  argument  in 
favor  of  the  Gatun  dam  on  an  earthen  dam  recently  built  under  his 
control  in  the  United  States  where  there  is  no  evidence  that  exactly 
the  same  conditions  exist  as  at  Gatun,  and  which  dam  has  not  yet  been 
subject  to  the  pressure  or  strains  which  will  exist  at  Gatun,  and  which 
dam  may  properly  be  considered  not  as  a  demonstrated  but  as  an 
experimental  proposition.  If  the  dam  mentioned  by  Mr.  Steams  had 
stood  for  one  hundred  years  and  the  character  of  the  material  for  the 
same  depth  was  exactly  similar  to  that  of  the  Gatun  dam,  it  might  be 
possible  to  cite  it  as  an  argument  in  favor  of  the  Gatun  dam,  but  even 
then  it  would  be  of  doubtful  significance. 

SLOPES  OF  THE   GATUN   DAM. 

The  slope  at  which  it  is  proposed  to  constinict  the  dam  is  liable  to 
rapid  disintegration  from  frequent  wash  on  account  of  the  heavy  rain- 
fall at  that  locality  unless  it  is  protected  in  some  way. 

On  account  of  the  heavy  rainiall  it  is  a  most  unfavorable  location  for 
the  construction  of  earthen  dams,  as  the  material  is  likely  to  become 
supersaturated  and  be  subject  to  surface  washing,  sloughing,  and 
disintegration. 
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LABORATORY   TESTS. 

All  laboratory  tests  regardiniif  the  filtration  of  water  through  sand 
or  graveK  to  my  mind,  are  utterly  valueless  in  the  treatment  ota  ques- 
tion of  this  kind,  as  there  can  be  no  reasonable  parallel  in  the  condi- 
tions. It  is  not  a  Question  of  the  dam  itself  holding  back  this  water, 
but  the  free  flow  or  water  in  the  impervious  strata  which  is  known  to 
exist  in  these  gor^,  which  it  is  proposed  to  leave  at  this  great  depth 
under  the  foundations  of  this  dam. 

THE  GATUN  LOCKS. 

One  of  the  great  dangers  of  locks,  particularly  when  three  are  placed 
in  flights,  id  that  they  require  continuous  construction  of  concrete 
wills  for  approximately  a  mile  in  length  and  the  material  must  be  of 
such  a  uniform,  homogeneous  nature  as  to  prevent  unequal  settlement 
of  the  locks.  If  the  material  is  different  in  character  the  result  would 
be  disastrous,  and  this  is  immensely  intennified  by  the  extreme  length 
of  the  large  noassee  of  concrete  which  would  be  necessary  in  their  con- 
struction. 

mUL  LOCKS. 

The  necessity  for  tidal  locks  has  not  been  demonstrated,  but  has 
simply  been  agreed  to  by  the  Board  of  Consulting  Engineers  as  a  mat- 
ter of  precaution  as  they  have  not  been  able  to  make  any  mathematical 
demonstration  of  the  effect  of  currents  of  a  free  entrance.  While  I 
am  not  prepared  to  say  that  at  certain  stages  of  the  tide  it  would  not 
be  advantageous  to  have  locks,  I  have  not  vet  been  convinced  in  my 
own  mind  of  their  absolute  necessity,  and  I  have  yet  to  see  any  calcu- 
bitions  which  demonstrate  that  they  would  be. 

MAINTENANCE   AND  OPERATION. 

I  think  the  estimates  for  the  maintenance  of  the  sea-level  i^nal  are 
entirelv  too  high.  The  amount  of  sediment  brought  into  the  canal 
denends  upon  the  ai-ea  of  the  surface  washed  and  the  amount  of  rain- 
fall which  finds  it^  way  directi  v  into  the  canal,  and  this  can  be  taken  care 
of  bv  diversion  channels.  The  mere  fact  that  so  many  million  cubic 
yards  of  dirt  have  been  excavated  does  not  of  itself  increase  the  amount 
of  sediment.  The  various  benches  can  be  properly  treated  and  the  water 
can  be  taken  out  laterally  and  turned  into  diversion  channels  or  turned 
into  basins  which  will  tase  it  out  of  the  canal  entirely. 

PANAMA   RAILROAD   RATES. 

Referring  to  Mr.  Shonts's  testimony  that  it  costs  $3.10  to  handle 
.  freight  across  the  Isthmus.  This  means  6  cents  per  ton  per  mile,  and 
this  fact  itself  is  the  strongest  argument  that  can  be  made  for  provid- 
ing the  railroad  with  proper  facilities  and  operating  it  in  a  proper 
manner.  If  this  is  done  there  is  no  reason  why  the  rate  can  not  be 
reduced  to  an  average  flat  rate  of  $2  per  ton  without  loss  of  revenue. 
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USE  OF   RAILROAD   TO   DIVERT  COMMERCE  TO  PANAMA   ROUTE, 

It  is  generally  admitted  that  during  the  first  years  of  canal  opera- 
tion the  revenue  will  not  be  sufficient  to  pay  the  operating  expenses 
and  the  interest  on  the  cost  of  construction,  even  on  a  2  per  cent 
Imsis.  For  a  few  years  this  country  will  be  expected  to  carry  a  losing 
investment  with  the  hope  of  large  gains  later  on.  The  increase  will 
of  course  be  gradual,  year  by  year,  as  commerce  in  induced  to  use  the 
Panama  route. 

The  full  development  of  the  Panama  Railroad  will  assist  in  causing 
the  more  rapid  approach  of  the  time  when  the  revenues  derived  from 
the  traffic  through  the  canal  will  carry  the  investment.  Consequently, 
if  proper  facilities  are  provided  and  a  low  flat  rate  established,  an 
increase  in  commerce  will  begin  at  once.  Even  if  the  facilities  pro- 
vided at  this  rate  make  a* small  loss  from  year  to  year  in  the  operation 
of  the  railroad,  if  it  advanced  to  the  extent  of  a  single  year  the  time 
when  the  canal  will  pay  the  interest  on  the  cost  of  construction  and  its 
maintenance  and  operating  expenses,  the  great  gain  will  more  than 
make  up  for  any  slight  loss  of  revenue  in  the  milroad  in  the  meantime. 

CANAL   DUES. 

[Prepared  by  E.  L.  Corthell,  C.  E.] 

Assuming  the  ordinary  steamship  and  the  ordinary  rules  for  ascer- 
taining net  register,  and  considering  the  relations  between  net  register 
tonnage  and  '^dead  weight"  tonnage,  one  being  on  a  basis  of  100 cubic 
feet  per  ton  and  the  other  on  67  cubic  feet  per  ton  (this  being  the 
average  space  occupied  by  a  ton  of  freight),  we  would  have  for,  say,  a 
5,000  net  register  ton  freight  steamer  the  following  tonnages,  weights, 
etc.  It  must  be  borne  in  mind  that  there  are  several  kinds  of  tons 
and  tonnages: 

1.  ''Gross  register  tonnage,"  which  is  all  the  inclosed  space  of  the 
vessel,  and  each  100  cubic  feet  of  this  gross  space  is  a  ton. 

2.  "Net  register  tonnage,"  which  is  the  cargo  and  passenger  carry- 
ing capacity  of  the  vessel,  each  ton  being  100  cubic  feet. 

3.  "Deadweight  tonnage,"  which  is  the  whole  net  register  space 
divided  by  67  cubic  feet  for  each  ton,  this  being  considered  the  average 
space  occupied  by  average  ton  of  freight. 

4.  "The  charter  ton,"  or  freight  ton,  being  40  cubic  feet. 

5.  "The  displacement  ton"  equals  2,240  pounds;  in  metric  system 
the  weight  of  1  cubic  meter  of  distilled  water  equals  2,204  pounds. 
This  is  the  only  weight  ton. 

We  have  then  for  the  relations  and  figures  of  the  5,000  net  register 
ton  vessel  the  following: 

Calling  load  displacement Unity. 

Grose  register  tonnage per  cent. .  57 

Net  register  tonnage do. . .  38 

Weight  of  hull  and  motive  power do, . ,  44 

Weight  of  cargo do...  56 

Therefore — 

When  the  net  register  tonnage tons. .  5, 000 

Gross  register  tonnage  equals do. . .  7, 400 

Load  displacement pounds. .  13, 000-2, 240 

Weight  of  hull  and  motive  power do. . .  5,  700-2, 240 

Weight  of  cargo do...  7,:«)0-2,240 

Assuming  the  rate  of  $2  per  net  register  ton  for  traq^t  ^ues,  the 
cargo  carried  will  pay  only  $1.36  per  ton  of  2,240  pounds. 
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8UEZ  CANAL. 

[Prepared  by  E.  L.  Coithell.  C.  B.] 

Gross  tonnage  passing  through  the  Suez  Canal  last  year  was  18,000,- 
(MX)  tons,  and  the  net  Danube  measurement  was  13,0(K),000  tons  at 
7J  francs  per  ton,  or  about  $1.50. 

The  capitalization  of  the  Suez  Canal,  including  betterments,  is  now 
about  $125,000,000,  and  it  is  understood  that  the  canal  now  pays  for 
itself  every  four  years  on  the  present  basis  of  earnings. 

Table  of  comparative  distance*  in  $tatute  miUs, 


From  New  York  to  Hongkong: 

VUCapeHoTD 

Gape  of  Good  Hope 


FumnA  lUilnMul 

Isthmm  of  Tehuan  tepee. 

New  York  to  Yokohmma: 

Cape  Horn , 

Cape  of  Good  Hope 

SoesCtaia] 

Paoama  Railroad 

Isthmus  of  Tehuan  tepee 

Kew  York  to  Aackland,  New  Zealand : 

Sues  Canal 

Cape  of  Good  Hope , 

Gape  Horn 

Panama  Railroad 

Isthmns  of  Tehoantepec 

New  York  to  Melbourne: 

Cape  Horn 

Suez  Canal. 


Cape  of  Good  Hope  . 
~  Uroad... 


iRailn 

Isthmua  of  Tehuantepec. 
New  York  to  Honolulu: 

Gape  Horn 

Panama  Railroad 

Isthmus  of  Tehuantepec. 
New  York  to  San  Francisco: 

Gape  Horn 

Panama  Railroad 

Isthmus  of  Tehuantepec. 
lirerpool  to  Hongkong: 

Gape  Horn 

Panama  Railroad 

Cape  of  Good  Hope 

Iftnmus  of  Tehuantepec . 
UrerpocA  to  Yokohama: 

Gape  Horn . 


Cape  of  Good  Hope  . 
~  llroad... 


Ralln 

Isthmus  of  Tehuantepec. 

lirerpool  to  Auckland,  New  Zealand: 

Gape  of  Good  Hope 

Suez  Canal 

Cape  Horn , 

Panama  Railroad 

Isthmnsof  Tehuantepec 

lirerpool  to  San  Francisco: 

Gape  Horn , 

Panama  Railroad 

Isthmus  of  Tehuantepec 

New  Orleans  to  Hongkong: 

Cape  Horn 

Gape  of  Good  Hope 

Soes  Canal 

Panama  Railroad , 

bthmus  of  Tehuantepec , 

New  Orleans  to  Yokohama: 

Gape  Horn 

G^ieof  Good  Hope 

Soes  Canal 

Pinama  Railroad 

IstfamnBOfTehiuuitepec 


Total  dis- 
tance. 


MUe*. 
aO.S79 
16,946 
18.  WW 
12.963 
U.402 


Kzcemover 
Tehuante- 
pec route. 

Mile*. 
8.777 
5,343 
1.9M 
1.851 


19,802 

9.796 

18.086 

8,079 

16,627 

6,621 

11,266 

1.250 

10.006 

16,871 
16,719 
18,890 
10.806 
9,424 

16,216 
16,171 
16,019 
11.826 
11,066 

16.826 
7,989 
6,668 

16.687 
6,063 
4,890 

20.606 
16,471 
16,722 
16,268 

19,400 
17.668 
14,640 
18.466 

16,221 
14.646 
18,897 
18.812 

12,809 

16,662 

8.885 
8,276 

20,804 
17,486 
16.106 
12,808 
10,278 

20,227 
18,026 
17,069 
10.611 
8,687 


7,447 
7,296 
4,466 


4.150 

4,106 

8.964 

761 


9.168 
1.276 


10.797 
1.173 

6.368 

1.218 

469 

6.946 
4.196 
1.086 

8,412 

1.836 

1,088 

503 

8,250 
609 

10.531 
7.212 
4,835 
2.035 


11.590 
9.988 
8,402 
1,974 
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Table  of  comparatipe  distances  in  statute  miles — Continued. 


New  Orleans  to  Auckland,  New  Zealand 

Suez  Canal 

Cape  of  Good  Hope 

Cape  Horn 

Panama  Railroad 

Isthmus  of  Tehuantepec 

New  Orleans  to  Melbourne: 

Suez  Canal 

Cape  Horn 

Cape  of  Good  Hope 

Panama  Railroad 

Isthmus  of  Tehuantepec 

New  Orleans  to  Honolulu: 

Cape  Horn 

Panama  Railroad 

Isthmus  of  Tehuantepec 

New  Orleans  to  San  Francisco: 

Cape  Horn 

Panama  Railroad 

Isthmus  of  Tehuantepec 


Total  dis- 
tance. 


MOet. 
18,881 
17,259 
14,314 
9,6M 
8,096 

16,688 
15,640 
15.560 
11,181 
9,736 

16,251 
7,294 
5,884 

16,112 
5,418 
3,561 


EzcenoTer 
Tehuante- 
pec route. 


Milea. 
10,286 
9,164 
6,219 
1,564 


6,947 
5,904 
5,824 
1,445 


10,917 
1.960 


12.551 
1,857 


In  considering  the  saving  in  the  value  of  distances  by  either  the 
Panama  Railroad  or  the  Tehuantepec  route  it  is  reasonable  to  take 
250  miles  a  day  as  the  average  rate  of  speed  of  a  cargo  steamer  and 
the  average  rate  of  ocean  freight  as  approximately  a  dollar  a  ton  in 
weight  for  each  1,000  miles. 
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Committee  on  Interooeahig  CxNAiif, 

United  States  Senate, 
Washington,  D.  C,  Monday,  March  26,  1906. 
The  committee  met  at  2  o'clock  p.  m.  (only  an  executive  Heftsion 
having  been  held  on  Wednesday  last). 

Pr^nt:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Knox, 
Ankeny,  Morgan,  and  Taliaferro. 

STATSMEFT  OF  COL.  OSWALD  H.  S&V8T,  U.  8.  AEXT. 

The  Chairman.  General  Ernst,  will  you  be  kind  enough  to  give  the 
stenographer  your  name  and  rank? 

Colonel  Ernst.  O.  H.  Ernst;  colonel,  Engineer  (Jorps,  U.  S.  Army. 

The  Chairman.  And  your  pfesent  position  ? 

Colonel  Ernst.  I  am  now  a  member  of  the  Isthmian  (^anal  Commis- 
sion. 

The  Chairman.  When  were  you  appointed  a  member  of  the  Com- 
mission ? 

Colonel  Ernst.  I  was  appointed  a  member  of  this  Commission  on 
the  Ist  of  April  last. 

The  Chairman.  You  have  been  an  engineer  in  the  Army  for  a  good 
while? 

Colonel  Ebnst.  Yes,  sir;  I  graduated  at  West  Point  in  1864,  and 
have  served  in  the  Corps  of  Engineers  ever  since — forty-two  years. 

The  Chairman.  Now,  Colonel,  we  would  like  to  Have  you,  as  a 
member  of  the  (Jommission  and  an  army  engineer,  give  us  your 
experiences  upon  the  Isthmus  and  your  judgment  in  regard  to  the 
work  which  is  going  on  there  at  the  present  time.  You  have  been  on 
the  Isthmus,  as  I  understand  it,  a  good  many  times? 

Colonel  Ernst.  Yes,  sir.  The  last  time  I  was  there  was  in  October, 
and  I  found  things  in  a  very  favorable  situation.  The  temper  was 
excellent ;  the  tone  of  the  force  employed  there  was  first-rate.  The 
men  in  charge  seemed  to  me  to  be  earnest  and  capable.  They  were 
getting  supplies  with  reasonable  promptness,  ana  I  felt  very  much 
encouragea. 

The  Chairman.  When  were  you  there  previous  to  that  time,  and 
how  long  were  you  there? 

Colonel  Ernst.  I  was  there  in  July,  also,  of  this  last  year. 

The  Chairman.  Were  you  ever  there  prior  to  Jul v  ? 

Colonel  Ernst.  I  was  there  in  1899— the  spring  of  1899  and  1900. 

The  Chairman.  When  the  French  company  was  in  charge  of  the 
work? 
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Colonel  Ernst.  Yes,  sir. 

The  Chairman.  Now,  Colonel,  we  want  your  best  information  in 
regard  to  matters  as  they  exist  there,  and  particularly  in  regard  to  the 
two  plans  of  canal  that  have  been  submitted. 

Colonel  Ernst.  I  have  made  a  very  careful  review  of  all  the  ar^- 
ments  presented  on  both  sides  as  exhibited  in  these  two  reports  which 
you  have  before  you — the  majority  and  the  minoritv  reports — and  I  am 
satisfied  that  the  United  States  will  get  a  perfectly  satisfactory  canal 
in  very  much  less  time  and  for  very  much  less  money  under  the  plan 
proposed  by  the  minority.  I  believe  that  the  canal  under  that  plan 
will  cost  little  more  than  half  what  the  canal  of  the  majbrity  will  cost, 
and  the  time  will  be  a  little  more  than  half,  and  when  done  it  will  be 
a  better  canal,  because  it  will  be  three  times  as  big  a  canal.  The  vol- 
ume of  water  in  the  sea-level  canal  is  only  one-third  what  the  volume 
of  water  is  in  this  lock  canal.  Leave  out  evervthing  in  thoseMakes 
beyond  the  width  of  1,000  feet  and  everything  beyond  a  depth  of  45 
feet  and  you  have  three  times  the  number  of  cubic  yards  of  w^r  in 
the  lock  canal  that  you  have  in  the  sea-level  canal. 

If  we  could  eliminate  the  locks  it  would  be  a  fair  statement  to  say 
that  the  lock  canal  offers  three  times  the  facilities  for  navigation  that 
the  sea-level  canal  does. 

Senator  Kittredge.  Just  a  minute.  Colonel.  Whatabout  the  canal 
going  through  the  Culebra  cut?  Do  you  say  that  the  canal  going 
through  that  cut  offers  three  times  the  facilities  for  navigation  ? 

Senator  Knox.  He  is  speaking  of  it  as  an  entirety. 

Colonel  Ernst.  I  am  8i)eaking  of  it  as  an  entirety — as  a  waterway. 

Senator  Kittredge.  Right  there,  is  not  the  capacity  of  your  canal 
limited  by  the  maximum  capacity  in  any  particular  part? 

Colonel  Ernst.  No,  sir. 

Senator  Kittredge.  By  the  maxiipum  capacity  in  the  Culebra  cut, 
for  instance  ? 

Colonel  Ernst.  No,  sir.  The  size  of  vessels  is  limited,  but  not  the 
capacity  of  the  canal.  The  capacity  of  the  canal  varies  with  the 
facilities. 

Senator  Kittredge.  Is  not  the  capacity  of  your  canal  limited  by 
the  capacity  of  your  locks? 

Colonel  Ernst.  Oh,  yes;  not  the  capacity  of  the  canal,  necessarily, 
but  the  size  of  the  ships. 

Senator  Kittredge.  Is  not  the  capacity  of  your  canal  for  usable 
purposes  limited  by  the  capacity  of  your  locks? 

Colonel  Ernst.  It  depends  a  good  deal.  Senator,  on  what  we  mean 
by  '"capacity." 

Senator  !^ttrbdge.  I  mean  the  number  of  ships  that  can  pass 
through. 

Colonel  Ernst.  Yes.  Now,  what  I  say  is  that  the  capacity  of  a 
waterway  which  is  1,000  feet  wide  for  a  large  part  of  its  distance  and 
45  feet  deep  or  more  is  greater  than  the  capacity  of  a  canal  which 
is  only  200  feet  wide  or  150  feet  wide  and  40  feet  deep,  notwithstand- 
ing that  one  can  not  take  any  bigger  vessels  than  the  other.  I  jnean 
the  facilities,  the  ease  with  whicn  they  can  get  through  and  pass  ^EU^h 
other. 

Senator  Kittredge.  You  mean,  then,  to  make  that  statement  upon 
the  basis  of  eliminating  the  locks  and  eliminating  the  narrow  passage 
through  the  Culebra  Cut? 
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Colonel  Ekkst.  I  was  going  on  to  say  that  these  are  to  counterbalance 
each  other.  One  canal  is  three  times  as  big  as  the  other;  but  the  one 
has  these  locks,  which  are  an  objection  on  tne  other  side. 

Senator  Knox.  You  mean  that  the  area  of  the  waterway  in  the  lock 
canal  is  three  times  as  great  as  the  area  of  the  waterway  in  the  sea- 
level  canal  in  its  entirety?     Is  not  that  what  you  mean? 

Colonel  Ernst.  Yes;  only  not  area,  but  volume — cubic  volume. 

Senator  Knox.  Volume? 

Colonel  Ernst.  Yes;  that  is  what  I  sa}'.  That  is  one  of  my  reasons 
for  thinking  that  it  is  a  safer  waterway. 

Senator  Taliaferro.  But  in  connection  with  the  inquiry  of  Senator 
Kittredge,  you  can  not  get  any  more  vessels  through  that  larger  water- 
way than  you  can  get  through  your  narrow  locks  or  your  narrow  cut 
through  Culebra? 

Colenel  Ernst.  They  all  have  to  go  through  the  locks,  of  course; 
bat  what  I  mean  to  say  is  that  you  get  greater  speed. 

Senator  Taliaferro.  After  they  get  through  I 

Colonel  Ernot.  Yes;  except  they  are  detained  at  these  isolated  points. 
When  they  are  elsewhere,  for  the  rest  of  the  47  miles,  they  nave  a 
free,  op>en  waterway  where  they  can  go  at  much  greater  speed  and 
with  much  less  risk  of  collisions  or  groundings,  or  anything  of  that 
kind. 

The  Chairman.  Now,  Colonel,  if  you  are  ready,  be  kind  enough  to 
proceed. 

Colonel  Ernst.  The  plan  as  it  was  laid  out  by  the  minority  has 
btraight  coui*ses.  You  can  guide  a  vessel  through  submerged  Wnks 
very  much  better  in  a  canal  with  straight  courses  than  you  can  where 
they  are  all  curved.  They  make  their  changes  all  at  one  place;  they 
run  along  a  straight  course  and  then  make  a  change  and  then  run 
along  another  straight  course.  That  has  been  found  a  very  great 
advantage  in  the  channels  between  the  Great  Lakes. 

Senator  Morgan.  When  making  the  changes  that  you  speak  of, 
Colonel,  do  they  have  to  stop  the  snip? 

Colonel  Ernst.  No,  sir;  they  just  slow  up  at  the  curves.  Instead  of 
keeping  on  a  turn  all  the  time,  they  run  straight  up  to  the  angle,  and 
there  the  channel  is  widened  out. 

Senator  Morgan.  It  is  practically  a  stopping  of  the  ship,  is  it  not? 
It  is  a  slowing  up? 

Colonel  Ernst.  It  is  a  slowing  up. 

Senator  Morgan.  You  slow  up  when  you  reach  certain  points,  and 
then  you  take  a  new  course  ? 

Colonel  Ernst.  Yes. 

Senator  Morgan.  And  steer  for  that? 

Colonel  Ernst.  Yes. 

Senator  Dryden.  Do  you  remember  how  many  of  those  angles 
there  are  in  the  lock  canal  i 

Colonel  Ernst.  I  do  not  remember,  but  we  can  easily  count  them. 
They  are  all  exhibited  here.     Shall  I  count  them? 

Senator  Drvden.  If  you  please,  yes;  and  in  counting  them  kindly 
poini  them  out  on  the  map. 

(Colonel  Ernst  thereupon  pointed  out  on  the  map  the  locations  of 
the  angles  referred  to  and  stated  that  there  were  nineteen  of  them.) 

Senator  Dryden.  That  is  about  one  to  every  2  miles? 

Colonel  Ernst.  Yes,  sir.  ^^^^^^  ^^  Google 
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Senator  Drtden.  Just  a  little  less  than  one  every  2  miles  on  an 
average.  The  point  you  make  upon  that  is  that  these  are  well-defined 
angles,  and  that  the  ship  can  make  greater  progress  by  turning  the 
angles,  even  if  at  slow  speed,  and  then  having  a  straightaway  course, 
say,  for  2  miles,  than  it  could  hj  going  around  the  curves  that  exist 
in  tne  sea-level  scheme.     Is  that  it.  Colonel  ? 

Colonel  Ernst.  Yes,  sir;  that  is  it.  They  are  much  more  easily 
marked. 

Senator  Dryden.  Do  you  know  how  many  of  those  curves  there  are 
in  the  sea-level  scheme? 

Colonel  Ernst.  It  is  stated  in  the  report.  I  can  find  that  for  you. 
I  do  not  recall. 

Senator  Drtden.  You  need  not  look  it  up. 

Colonel  Ernst.  It  is  an  almost  continuous  curvature. 

The  Chairman.  Colonel,  the  dark  covered  book  there  has  both 
reports  in  it,  and  everything  connected  with  the  reports  of  the  Board. 

Senator  Morgan.  Giving  the  same  depth  and  prism  to  the  canal, 
there  is  no  more  difficulty  in  steering  through  a  sea-level  canal  than 
through  a  lock  canal,  is  there? 

Colonel  Ernst.  Only  for  the  reason  that  in  one  you  have  straight 
courses  and  in  the  other  you  have  continuous  curvature  or  almost  con- 
tinuous curvature. 

Senator  Morgan.  How  do  vou  get  a  straight  course  in  the  lock  canal 
through  the  Culebra  cut?  The  curves  are  just  the  same,  are  they  not, 
in  the  lock  canal  and  in  the  sea-level  canal  through  the  Culebra  Heights ? 

Colonel  Ernst.  Not  quite  the  same.  In  the  lock-canal  plan  they 
have  paid  great  attention  to  that  feature,  and  in  the  other  the^  have 
not.  That  is  the  difference.  There  is  some  slight  difference  in  the 
Culebra  cut.  There  need  not  be,  however.  It  is  not  necessary  that 
there  should  be,  but  as  a  matter  of  fact  they  paid  no  particular  atten- 
tion to  that  feature  of  having  straight  courses.  They  thought  that  if 
the  curvature  was  gentle  that  was  all  that  was  necessary;  but  I  refjard 
having  the  courses  absolutely  straight  as  an  advantage. 

Senator  Morgan.  It  is  practicable  to  make  a  strai^ter  line  with  the 
lock  canal  through  the  Ciuebi*a  Heights  than  it  is  with  sea-level  canal  I 

Colonel  Ernst.  No,  sir;  it  is  not. 

Senator  Morgan.  The  line  would  have  to  be  practically  the  same  i 

Colonel  Ernst.  Pretty  nearly  the  same  thing;  and  if  you  keep  that 
in  view,  it  is  just  as  easy  to  make  one  as  the  other. 

Senator  Kittredge.  lou  say  ''pretty  nearly  the  same."  In  what 
respect,  and  where,  are  they  at  all  different? 

Colonel  Ernst.  Simply  in  laying  down  the  lines  on  the  map  by  the 
engineer;  if  he  takes  particular  pains  to  get  his  lines  straight,  he  will 
cut  off  a  little  more,  perhaps,  than  he  would  otherwise. 

I  believe  those  cover  the  reasons  why  I  prefer  the  minority  plan. 
There  have  been  one  or  two  points  raised  in  the  evidence  which  has 
been  before  you,  Mr.  Chairman,  which  I  would  like  to  refer  to,  unless 
some  one  has  other  questions  to  ask. 

The  Chairman.  You  may  proceed. 

Colonel  Ernst.  On  page  1760  of  the  evidence  I  read  this— Mr.  Pfctr- 
sons  was  on  the  stand.     [Reading:] 

"Senator  Kittredge.  Then,  as  I  understand  you,  notwithstandinj^ 
the  statement  in  the  minority  report  of  the  usable  dimensions  of  this 
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lock  ss  900  feet  by  95  feet,  in  the  plan  presented  to  us  the  usable 
dimensions  are  in  net  790  feet  as  to  length  I 

''Mr.  Pabsons.  That  is  a  fact 

'^  Senator  KiTTREDOE.  Bv  what  width  ? 

"Mr.  Pabsons.  Ninety-five  feet. 

'' Senator  Ktitredge.  Is  it  not  possible  to  lengthen  the  entire  lock 
structure  so  as  to  have  a  usable  length  of  900  feet? 

''Mr.  Parsoka.  It  is  not  possible  to  do  that  and  still  keep  the  three 
k>cks  in  flight 

"  Senator  KiTTREDGE.  Why  is  that? 

"Mr.  Parsons.  The  topograhy  of  the  ground  (is  such),  falling  oflf 
at  both  ends,  that  you  eoiud  not  get  a  longer  structure  in  there.  ^' 

Then,  farther  on  down: 

"There  is  a  divide  there,  a  ridge,  with  suitable  material  for  founda- 
tions, rock  or  a  very  hard  clay  amounting  almost  to  a  rock,  and  at  such 
reasonable  depth  as  to  be  reached  by  the  locks.  But  when  you  come 
to  make  the  locks  of  a  thousand  feet  each,  with  the  space  between  the 
locks  for  the  gates  and  the  clearances  between  the  locks,  the  ends  of 
that  structure  would  overhang  the  sides  of  this  ridge  so  that  the  ends 
would  not  have  a  proper  foundation.  The  ends  would  include,  of 
coarse,  the  end  gates  at  both  ends,  where  it  is  most  important  that 
there  should  be  a  satisfactory  founoation. 

"The  minority,  therefore,  decided  not  to  use  1,000-foot  locks.  In 
other  words,  three  members  of  the  minority  reversed  themselves  in 
their  original  decision  of  a  thousand  feet  and  dropped  back  to  a  900- 
foot  lock,  so  as  to  get  in  three  locks  of  900  feet  each  in  this  situation. 

"Then,  when  an  objection  was  made  to  the  danger  of  locks  in  flight, 
they  still  further  reduced  it,  as  Mr.  Bates  has  pointed  out,  by  intro- 
dacing  the  safety  gates,  the  second  set  of  gates,  and  by  putting  them 
inside  of  the  900-foot  length. 

"  Senator  KiTTREDGE.  And  thereby  reducing  the  usable  length  dimen- 
sion to  less  than  800  feet? 

"Mr.  Parsons.  To  something  less  than  800  feet'' 

The  Chairman.  That  refers  to  the  locks  at  Gatun,  I  presume  i 

Colonel  Ernst.  Yes,  sir. 

Now,  as  for  the  site,  we  have  a  cablegram  from  Mr.  Stevens,  which 
I  believe  is  on  file 

The  Chairman.  By  the  way.  Colonel,  right  here  I  will  hand  you 
these  cablegrams,  and  will  ask  you  to  look  them  over  and  comment  on 
them,  and  then  allow  them  to  go  into  the  record.  This  one  appears 
to  have  been  sent  by  Mr.  Stevens  to  Mr.  Shonts  and  the  other  is  to 
the  Secretary  of  War.  If  you  will  have  the  kindness  to  look  those 
over  and  read  them  to  the  committee  and  then  comment  on  them,  I 
would  like  to  have  them  in  the  record  after  you  are  through  with 
them. 

Colonel  Ernst.  Here  is  a  telegram  dated  March  17  from  the  chief 
engineer  on  the  Isthmus,  Mr.  Stevens. 

The  Chairman.  I  think  you  should  read  the  other  one  firwt — the  one 
to  Mr.  Stevens. 

Colonel  Ernst.  The  one  from  Mr.  Shonts^ 

The  Chairman.  Yes.  It  seems  to  have  been  from  Mr.  Shonts  to 
Mr.  Stevens. 
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Colonel  Ernst.  Mr.  Shoots,  after  this  evidence  was  given,  tele- 
graphed this  to  Mr.  Stevens: 

Confidential.]  March  16,  1906. 

Stevens,  Panama: 

Burr  and  Parsons  testified  in  favor  sea  level  and  strongly  against 
lock,  asserting  Gatun  Hill  not  large  enough  to  permit  construction 
three  locks  in  series  with  usable  length  exceeding  790  feet  each,  and 
proper  foundation  dam  not  attainable.  Noble  testified  in  favor  of  lock 
canal,  but  had  no  figures  to  refute  statements  about  length  Gratun 
Hill. 

Shonts. 


March  17,  1906. 
Shonts,  Washington: 

Cablegram  of  16th  received.  I  have  just  made  careful  personal 
examination  exact  site  Gatun  dam.  There  is  ample  length  with  per- 
fect foundations  for  longer  locks  than  reported  by  minority  of  board. 
Contradict  Burr  and  Parsons  on  my  authority,  and  say  that  if  nature 
had  intended  triple  locks  there  she  could  not  have  arranged  matters 
better. 

Stetens. 

The  Secretary  of  War  also  teiegraptied  to  Mr.  Stevens,  on  the  18th 
of  March;  as  follows: 

March  18,  1906. 
Stevens,  Panavm: 

Would  it  not  be  wise  for  you  to  examine  and  measure  Gratun  Hill 
with  reference  to  the  question  i*aised  by  Burr  and  Parsons?  It  ought 
to  be  done,  if  done  at  all,  at  once. 


Tatt. 


Reply,  dated  March  20,  1906: 


Isthmian,  Washington: 

Replying  to  Secretary  Taft  cable,  18th,  I  say  limits  in  length 
required  for  twin  triple  locks,  Gatun,  3,100  feet;  in  widtii  300  feet 
Have  fully  developed  by  one  hundred  borings,  3,800  feet  in  length 
and  300  width,  on  exact  site,  perfect  foundations,  and  can  build  two 
sets  of  three  locks,  each  1,160  feet  long  if  necessary,  and  perhaps 
much  longer.     Conditions  ideal  for  construction  and  permanency. 

Stevens. 

Senator  Morgan.  Is  that  two  sets  in  flight,  or  three,  that  you  men 
tion? 
Colonel  Ernst.  Three. 
Senator  Morgan.  Three  in  flight? 

Colonel  Ernst.  Yes,  sir;  they  are  double,  but  there  is  a  flifht  of  tliree 
Senator  Kittredge.  What  was  the  total  length  that  he  round  tliere 

Colonel  Ernst.  He  says  enough  to  make 

Senator  Kittredge.  I  mean  uie  total  length. 
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Colonel  £bk8T.  He  says  enough  to  make  three  locks  1,150  feet  long 
each. 

Senator  Kittredge.  Does  that  mean  that  the  agin'egate  length  suit- 
able for  the  lock  structure  is  three  times  1J50  feet  J 

Colonel  Ernst.  Yes,  sir;  that  is  what  that  means. 

Senator  Morgan.  Three  times  1,150  feet? 

Senator  Kittredoe.  That  means  there  is  3,450  feet  there  i 

Colonel  Ernst.  Yes,  sir;  it  means  more  than  that.  It  means  that 
there  is  that  plus  the  space  required  for  the  structure  outside  of  the 
locks  themselves. 

Senator  Kittredge.  That  is  what  I  was  ^tting  at 

Colonel  Ernst.  That  is  the  way  he  clescril)e8  it — that  it  is  abundant 
to  build  locks  1,150  feet  long  or  more,  Hut  of  course  you  can  not  build 
a  lock  without  giving  the  proper  suf^rts  outside  of  the  locks  theni- 


It  is  stated  here  in  the  first  place  that  they  cut  down  their  length 
from  l,00o  to  900  feet  because  they  did  not  have  room.  That  shows 
^t  that  was  not  the  reason. 

It  is  stated  also  that  the  900  feet  is  short.  Now,  here  is  the  original 
drawing  filed  with  the  Commission,  which  I  brought  up  here  so  that 
you  could  see  for  yourselves.  It  covers  four  di&rent  studies.  The 
odI^  one  which  we  are  concerned  with  now  is  this  one  [indicating], 
which  is  the  Gatun  locks  in  flight  of  three.  I  have  had  a  tracing 
taken  of  that  part,  but  I  thought  I  would  bring  the  whole  thing  here 
so  that  vou  can  see  that  this  is  the  original  drawing  filed  by  that  Con- 
sulting iBoard. 

In  aescribing  a  lock  engineers  have  to  use  two  lengths,  one  l>eing 
the  total  length  of  the  chamber,  which  they  use  in  computing  the  vol- 
ume of  water  that  is  required  to  fill  it,  but  in  that  must  be  included 
room  enough  for  the  gates  to  swing.  You  can  not  put  in  a  ship  the 
total  length  of  the  chamber.  So  they  have  another  length  that  they 
call  the  usable  length,  which  is  less. 

Senator  Kittredge.  What  is  the  difference  between  the  twof 

Colonel  Ernst.  What  is  the  differenced 

Senator  Kittredge.  Yes. 

Colonel  Ernst.  In  this  case  it  is  56  feet. 

Senator  Kittredge.  At  each  end? 

Colonel  Ernst.  No,  sir;  the  total  length.  The  length  here,  between 
point  posts,  from  quoin  to  quoin — perhaps  the  l>etter  expression 
would  be  **  gateposts. '^ 

Senator  Iuttredge.  I  understand  what  they  are. 

Colonel  Ernst.  The  distance  between  the  gateposts  in  this  catse  is 
^55  feet.  That  is  adjusted  so  as  to  give  IKM)  feet  clear,  allowing  for 
thetje  gates  to  swing. 

Senator  Kittredge.  Do  you  not  have  gates  swinging  at  each  end  of 
your  lock  structure? 

Colonel  Ernst.  Not  swinging  in  the  chamber;  they  are  outside. 
They  do  not  swing  both  ways,  you  know.  Here  is  the  chamber.  The 
gates  have  to  swing  around  into  these  recesses  at  that  end  [indicating]. 
They  do  the  same  thing  at  this  end  [indicating],  but  of  course  they  do 
not  interfere  with  the  length  of  the  lock  chamber. 

The  distance  from  quoin  to  quoin — that  is,  between  the  gate  posts— 
Id  this  case  is  966  feet  in  order  to  give  900  feet  of  usable  length.     It 
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is  said  that  in  that  upper  lock  they  have  put  this  guard  gate  into  that 
chamber  and  have  encroached  on  it  in  that  way.  They  have  put  it 
into  the  chamber,  but  they  have  not  encroached  on  it. 

Senator  Kittredge.  I  wish  you  would  tell  us  just  why  they  have 
not  made  that  encroachment. 

Colonel  Ernst.  That  is  what  I  had  this  diagram  made  for.  This 
[referring*  to  diagram]  is  upstream.  You  see,  the  gates  all  point  that 
way.  Tnis  is  upstream.  In  the  case  of  a  boat  entering  the  lock 
upstream  both  these  gates  stand  open.  The  boat  comes  down  here 
to  this  gate  and  stops.  This  upper  gate  is  then  closed.  Now  you 
have  ^ot  three  gates  closed.  Then  this  gate  is  opened;  the  boat  is 
pushed  forward  80  feet 

Senator  Kittredge.  How  pushed  forward  ? 

Colonel  Ernst.  By  capstans,  or  whatever  power  is  used  for  moving 
the  boat.  She  is  moved  forward  by  her  own  power,  or  by  some  other 
power  ;  probably  by  capstans. 

Senator  Kittredge.  What  distanced 

Colonel  Ernst.  Eighty  feet.  This  does  encroach  if  you  want  to 
close  all  the  gates  at  the  same  time;  it  does  encroach  80  feet  in  that 
event.  The  distance  here,  between  these  two  quoin  posts,  is  80  feet, 
but  it  does  not  prevent  your  putting  through  there  a  900-foot  boat 
and  still  having  your  summit  level  protected  at  all  times  by  two  or 
three  gates;  never  less  than  twogates.  The  ship  comes  in  here,  and 
this  gate  is  closed  behind  her.  This  one  is  open.  She  goes  forward 
80  feet  and  stops  there. 

Senator  Kittredge.  And  stops,  you  say  i 

Colonel  Ernst.  And  stops;  yes.  The  difference  is  that  it  takes 
from  seven  to  eight  minutes  longer  for  the  ship  to  get  through.  That 
is  the  difference. 

Senator  Kittredge.  After  she  stops,  what  happens? 

Colonel  Ernst.  Then  this  other  gate  is  closed. 

Senator  Kittredge.  Which  other  gate? 

Colonel  Ernst.  This  second  gate.     Here  are  two  gates. 

Senator  Kittredge.  You  mean  by  *'the  second  gate,"  the  safety 
gate? 

Colonel  Ernst.  Well,  we  usually  call  the  upper  one  the  guard  gate; 
but  the  second  gate  is  closed,  that  gate  [indicating]  is  closed,  and  there 
is  the  position  [mdicating];  and  there  are  still  two  gates  always  pro- 
tecting the  upper  level. 

Senator  Kittredge.  If  it  does  not  interrupt  vou,  I  would  like  to 
know  a  little  more  about  that  situation.  Your  safety  gates  are  in  your 
upp^r  lock;  is  that  right? 

Colonel  Ernst.  One  is  inside  and  one  is  outside. 

Senator  Kittredge.  But  they  are  connected  with  your  upper-lock 
structure? 

Colonel  Ernst.  Yes,  sir;  yes,  sir. 

Senator  Kittredge.  Now,  where  with  reference  to  the  structure  are 
the  safety  gates?     Describe  it  so  that  it  will  appear  in  the  record. 

Colonel  Ernst.  I  do  not  think  I  understand  that. 

Senator  Kittredge.  Do  you  have  safety  gates  at  each  end? 

Colonel  Ernst.  Yes. 

Senator  Kittredge.  Now,  how  far 

Colonel  Ernst.  Oh,  I  think  I  do  understand  you  now.  Ordinarily 
there  would  be  simply  one  gate  at  each  end.    For  the  purposes  of  si^etv 
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an  additional  ^te  b  put  up,  which  we  call  euard  fj^tes  or  safety  gates. 
One  of  those  i8  put  outside  of  this  space  which  has  been  devotM,  we 
wiU  say,  to  a  lock  without  safety  rates.  The  other  one  is  put  inside. 
The  distance  which  this  is  above  that  one  is  80  feet 

Senator  Kittredoe.  Do  not  say  '^this  one  above  that  one;"  describe 
it  80  that  we  can  put  it  into  the  record. 

Colonel  Ernst.  The  distance  of  the  quoin  post  of  the  guard  gate 
from  the  other  gate  is  80  feet;  and  it  would  encroach  that  much  on 
the  usable  length  of  the  lock  if  you  had  to  keep  all  your  gates  closed 
at  the  same  time. 

Senator  Ktttredqe.  In  other  words,  it  would  reduce  the  usable 
le^h  to  .820  feet  ?     Is  that  it  ? 

Oalonel  Ernst.  That  is  it.  Yes;  exactly— if  you  had  to  close  all 
your  gates  at  the  same  time;  but  you  do  not  have  to  do  that. 

Senator  KrrrREDOE.  Suppose  you  put  a  ship  900  feet  in  length  into 
that  lock;  describe  exactly  what  would  happen  in  putting  that  size 
of  ship  through  that  lock  ? 

Colonel  Ernst.  Yes.  sir;  that  is  what  I  was  trying  to  do.  She 
comes  in  here«  we  will  suppose;  both  the  upstream  gates  are  open; 
she  enters  the  lock 

Senator  Kittredoe.  From  the  upstream  end  t 

Colonel  Ernst.  From  the  upstream  end.  She  enters  the  lock  until 
she  reaches  this  gate  [indicating]. 

Senator  Kittredoe.  And  at  what  distance  is  the  gate  you  now  point 
to  from  the  upper  end  of  the  lock  ? 

Colonel  Ernst.  From  this  point  to  this  point  [indicating]  is  955  feet. 

Senator  Kittredoe.  At  what  distance  from  the  gate? 

Colonel  Ernst.  From  that  gate,  the  second  gate,  820  feet;  but  those 
gates  are  open. 

Senator  Kittredoe.  I  understand. 

Colonel  Ernst.  The  ship  is  sticking  out  through  those  gates,  and 
after  she  has  gotten  here  and  come  to  a  stop  these  gates  are  closed. 

Senator  Taliaferro.  The  outer  gates  are  closed T 

Colonel  Ernst.  The  outer  gates  are  closed.  That  leaves  those  gates 
and  these  gates  [indicating]  still  to  protect  the  summit  level;  and  you 
are  free  to  open  that  gate  [indicatmg],  which  j^ou  do.  The  ship  is 
tiien  pushed  forward  80  feet,  and  stops  again.  Then  this  gate 
[indicating]  is  closed,  and  that  leaves  the  two  up  there  [indicating]  to 
protect  the  summit  level,  and  you  are  free  to  open  that  gate,  which  you 
ao,  and  the  ship  goes  out. 

Senator  Taliaferro.  What  is  the  usable  length  of  the  lock  with  all 
the  gates  closed?* 

Colonel  Ernst.  Eight  hundred  and  twenty  feet. 

Senator  Knox.  What  is  the  usable  length  with  the  gates  open,  which 
you  say  mav  be  safely  opened  after  the  vessel  goes  in? 

Colonel  Ernst.  Nine  hundred  feet. 

Senator  Knox.  So  that  is  the  maximum  usable  length  i 

Colonel  Ernst.  Yes,  sir. 

Senator  Kittredoe.  What  do  you  put  those  safety  gates  in  there 
fori 

Colonel  Ernst.  So  that  there  would  always  be  two  gates  to  protect 
the  sanunit  level. 

Senator  Taliaferro.  Under  this  arrangement  there  is  only  one  when 
you  close  both  gates  in  the  rear,  or  at  the  entrance  of  ti^h^h  ^When 
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you  close  both  gates  you  have  only  one  gate  to  protect  that  at  the  other 
end? 

Colonel  Ernst.  Yes;  but  down  here  (the  ship  is  supposed  to  come 
down,  now,  to  this  level)  you  have  these  two  gates;  you  always  have 
two. 

Senator  KiTTREDGE.  At  which  end  ^ 

(Jolonel  Ernst.  In  this  case,  now,  they  are  up  there;  when  the  ship 
IS  moved  forward  to  this  place,  both  are  at  that  end  [indicating].  First 
they  are  both  at  this  end  [indicating];  then  one  is  at  this  end  and  one 
at  tnis  end,  and  then  they  are  both  at  that  end  [indicating]. 

Senator  Taliaferro.  Which  is  the  summit  level  end  of  the  lock, 
Colonel  if 

Colonel  Ernst.  This,  upstream  [indicating]. 

Senator  Taliaferro.  You  do  not  mean  that  you  can  put  a  900- foot 
ship  through  that  lock  and  have  at  all  times  those  two  upstream  gates 
closed,  do  you  ? 

Colonel  Ernst.  Not  those  two  gates,  no;  we  can  have  one  of  them 
closed — one  there  and  one  there  [indicating]. 

Senator  Taliaferro.  Then  it  is  a  fact  that  you  have  not  at  all  time^ 
your  summit  end  of  the  lock  protected  by  two  gates  when  you  are 
putting  through  a  ship  900  feet  long? 

Colonel  Ernst.  Oh,  yes;  this  gate  is  precisely  on  the  same  footing 
with  that  gate.  They  are  all  holding  the  same  level  of  water.  There 
is  no  difference  in  the  level.  We  will  suppose  this  lock  to  have  been 
tilled  up  to  the  level.  There  is  not  the  slightest  trouble  about  that; 
there  are  always  at  least  two  gates  to  protect  the  summit  level. 

Senator  Knox.  But  not  always  at  the  same  end  of  the  lock? 

Colonel  Ernst.  But  not  always  at  the  same  end  of  the  lock;  that  is 
it  exactly. 

Senator  Dryden.  You  are  speaking  now.  Colonel,  of  the  locks  as 
designed  and  recommended  by  the  minority  of  the  engineers.  In  that 
connection,  how  do  you  interpret  these  communications  from  Engineer 
Stevens  as  to  the  possibility  of  making  longer  locks  there  if  it  is 
deemed  necessary  and  advisable? 

Colonel  Ernst.  Well,  there  is  a  difference  of  opinion  here,  you  know, 
about  how  long  those  locks  ought  te  be. 

Senator  Dryden.  Yes,  but  suppose  it  should  be  finallv  determined 
that  locks  longer  than  originally  suggested  should  be  made;  that  locks 
of  1,000  feet  usable  length  should  be  put  there.  Do  you  understand 
Mr.  Stevens  to  say  that  the  formation  of  the  mountain  and  the  land  is 
such  that  these  locks  can  be  made  of  such  a  length  ? 

Colonel  Ernst.  I  do;  yes. 

Senator  Dryden.  That  is  the  point  1  wanted  te  get  at. 

Colonel  Ernst.  That  is  as  I  understand  it. 

Senator  Dryden.  And  Mr.  Stevens,  yon  understand,  states  that  from 
an  actual  examination  of  the  land,  the  conditions  there  since  these  doubb^ 
were  thrown  upon  the  possibility  of  making  locks  of  that  length  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Dryden.  With  a  view  of  ascertaining  whether  or  not  they 
should  be  made  longer? 

Colonel  Ernst.   Yes,  sir;  that  is  what  I  understand. 

Of  course  this  involves  losing  eight  or  ten  minutes  in  going  through, 
although  it  is  a  perfectly  safe  thing  to  do.  You  still  have  the  usable 
length  of  900  feet,  wit&  the  two  gates  always  protecting  the  summit 
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leveL  It  would  be  possible  to  make  this  lock  long  enough  to  shut  all 
the  gates  and  still  have 900  feet  between  them.  There  are  some  objec- 
tions to  that,  but  that  is  a  possibility.  The  objections  are  that  you 
want  about  tne  same  cubic  volume  of  water  in  one  lock  as  in  the  other; 
and  if  you  increase  the  length  of  this  lock  above  that  of  the  others, 
you  ought  to  decrease  the  lift.  That  can  be  done  and  make  the 
volume  the  same,  with  a  greater  length  and  less  lift;  but  that  has 
the  objection  that  your  gates  are  different  It  is  an  advantage  to  have 
the  gates  all  duplicates  of  each  other.  They  sometimes  get  out  of 
order,  and  it  is  a  desirable  thing  to  have  them  all  duplicates;  and  it 
strikes  me  that  this  is  the  best  arrangement  they  could  make.  But  it  is 
not  so  that  they  can  not  put  a  900-foot  boat  through  there  with  perfect 
safety — I  mean,  having  two  gates  always  to  protect  the  summit  level. 

Senator  Dryden.  Do  you  know  of  any  reason  why,  if  it  is  thought 
necessary  to  make  these  locks  longer,  there  should  be  any  mechanical 
or  structural  diflSculty  about  doing  it? 

Colonel  Ernst.  None  in  the  world;  none  in  the  world.  It  is  the 
easiest  way  to  enlarge  a  lock  that  there  is,  to  increase  the  length  of 
the  wall. 

Senator  Dryden.  Could  they  be  made  longer  with  just  as  much 
safety  as  the  length  originally  suggested? 

Colonel  Ernst.  Absolutely;  certainly. 

Senator  Dryden.  And  in  facility  of  operation  they  could  be  operated 
as  easily,  could  they  ? 

Colonel  Ernst.  Yes,  sir;  just  as  easily. 

Does  any  gentleman  want  any  further  explanation  on  that  point? 

The  Chairjian.  Have  you  a  statement  there  that  you  wish  to  read 
to  the  committee  ? 

Colonel  Ernst.  No;  I  have  no  written  statement,  but  there  is  another 
point  in  the  evidence  that  I  would  like  to  allude  to. 

Senator  Dryden.  Before  you  pass  to  that,  Colonel,  it  has  been  stated 
here  that  there  is  danger  of  these  locks  being  smashed  down  and 
destroyed  by  the  weight  and  operation  of  the  vessels  passing  through. 
I  would  like  to  have  your  opinion  upon  that  matter. 

Colonel  Ernst.  I  do  not  think  there  is  any  more  danger  of  that. 
Senator,  than  there  is  in  coming  up  in  this  elevator  that  we  come  up  in 
every  day  to  this  committee  room.  There  are  people  in  the  world, 
plenty  of  them,  who  would  be  afraid  to  come  up  on  that  elevator,  and 
the  engineers  who  have  had  the  greatest  familiarity  with  locks  are 
those  who  are  the  most  perfectly  satisfied  of  the  perfect  safety  of 
making  these  new  locks,  these  large  locks. 

I  have  watched  the  Soo  Canal  for  a  good  many  years.  I  had  general 
supervision  of  that  district  of  country  before  coming  here,  and  1  am 
just  as  satisfied  that  those  locks  can  be  built  as  1  am  of  anything  else 
in  the  world.     I  have  no  doubt  about  it  at  all. 

Senator  Kittredge.  What  is  the  maximum  lift  at  the  Soo? 

Colonel  Ernst.  The  lift  is  about  20  feet. 

Senator  Kittredge.  One  lock? 

Colonel  Ernst.  One  lock,  20  feet  lift;  yes. 

Senator  Kittredge.  Do  you  think  that  condition  at  the  Soo  is  to  be 
compared  with  the  condition  at  these  Gatun  locks? 

Colonel  Ernst.  Oh,  yes.     It  is  on  a  smaller  scale.     Oh,  I  think  we 
should  take  our  lessons  from  the  Soo.     I  rely  very  greatly  on  the 
experience  at  the  Soo.     It  is  the  best  experience  th^fe  is,  (^^^^]r> 
P  o-voL  a-06 7  ^^   ^^  ^'  v^uuy  i^ 
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The  navigation  interests  of  the  Great  Lakes  are  enormous,  ike  com- 
merce is  growing  with  marvelous  rapidity.  It  is  not  afraid  of  those 
locks.  They  are  clamoring  now  for  deeper  channels  between  the 
lakes.  They  want  more  than  21  feet,  ana  when  they  get  them  they 
will  want  bigger  locks;  and  the^  know  that  perfectly  well.  They  are 
not  afraid  of  them.  The  trade  is  growing  enormcMisly.  Last  year  it 
beat  all  records. 

Senator  Kittredge.  What  was  the  tonnage  capacity  ? 

Colonel  Ernst.  About  45,000,000  tons  went  through  the  Soo  canals, 
those  three  canals,  of  which  this  Poe  lock  takes  much  the  greater  part. 

Senator  Knox.  How  does  that  compare  with  the  Suez  Canal? 

Colonel  Ebnst.  It  is  more  than  three  times  as  muctu 

Senator  Kittredge.  Id  speaking  about  the  tonnage  passing  through 
there,  you  mean  through  the  British  canal  as  well  as  ours? 

Colonel  Ernst.  Yes.     The  British  canal  takes  about  10  per  cent. 

Senator  Kittredge.  How  much  went  through  ours? 

Colonel  Ernst.  Ours  takes  90  per  cent  of  it. 

Senator  Kittredge.  Figured  in  tons,  how  much  was  it? 

Colonel  Ernst.  A  little  over  40,000,000  tons.  Ten  per  cent  of 
46,000,000  would  be  four  and  a  half.  About  40,000,000  tons  went 
through  our  locks. 

I  do  not  know  but  that  it  is  proper  to  call  attention  to  the  continua- 
tion of  Mr.  Parsons's  testimony  tne  next  day,  having  referred  to  his 
evidence,  to  which  I  have  just  replied.  After  that  evidence  that  I 
have  quoted  before,  this  is  what  he  sa^^s  the  next  day: 

"I  am  not  attacking  the  ability  to  construct  those  locks  at  all.  I 
want  to  have  that  distinctly  understood.  But,  at  the  same  time,  if  the 
locks  are  built,  when  thej^  are  built  they  will  be  imsafe  for  operation, 
in  my  opinion,  as  I  explained  yesterday.  In  other  words — I  lay  stress 
not  upon  the  inability  to  construct  the  locks  or  the  inability  to  make 
those  locks  1,000  feet  long,  if  necessary — I  believe  that  the  ground  is 
probably  there  to  build  the  locks  on  and  that  the  locks  can  be  built  a 
thousand  feet  long,  if  it  is  necessary,  but  that  if  that  is  done  you 
will  still  have  locks  that  are  unsafe  to  operate,  on  account  of  the 
locks  being  in  series  of  three." 

So  that  he  toned  down  a  little  the  evidence  he  gave;  but  I  thought 
it  was  desirable  to  explain  to  the  committee  that  fliat  minority  report 
said  exactly  what  they  intended  to  say.  and  they  furnished  plans  for 
locks  that  could  pass  a  boat  900  feet  in  length. 

Senator  Kittredge.  If  it  is  a  convenient  time  I  would  like  to  have 
your  views  upon  the  lock  structure  from  a  military  standpoint. 

Colonel  Ernst.  Senator,  I  do  not  believe  in  making*  that  canal  a 
subject  of  the  operations  of  war  at  all.  I  a^ree  entirely  that  it  is 
easier  to  destroy  a  lock  with  a  stick  of  dynamite  than  it  is  anvthing 
else  upon  the  canal.  But  I  believe  that  both  canals  are  utterly  vul- 
nerable, and  that  the  best  defense  we  have  is  to  make  them  neutral 
and  to  put  our  citizens  in  charge  of  them. 

Senator  Kittredge.  Suppose  the  canal  had  been  in  operation  in 
1898,  and  we  had  wanted  to  put  the  Oregon  through — would  you  have 
prevented  that  ship  from  passing* through? 

Colonel  Ernst.  Oh,  no;  my  idea  of  neutrality  is  that  all  vessels, 
men-of-war  and  commercial  vessels,  will  go  through  just  the  same  as 
if  there  was  not  any  war.     I  believe  that  is  correct. 
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Sesslor  fi^nrEBDOK.  Would  you  have  been  in  favor  of  permitting 
the  ships  of  Spain  to  pass  through  there  'i 

Colonel  Ebnst.  If  she  would  take  the  rL^k;  but  I  know  very  well 
she  would  not.  I  know  very  well  that  no  commander  of  a  vessel  would 
put  his  ship  in  that  canal  if  the  lock  keepers,  and  the  pilots,  and  every- 
body in  charge  of  it  were  Americans,  if  his  nation  was  at  war  with 
Aneriea. 

Senator  KriTREDGE.  What  do  you  moan  by  putting  the  canal  upon 
a  Deutralitv,  then? 

Colonel  IFIbnst.  1  mean  to  give  evervbody  the  free  use  of  it  if  they 
are  not  afraid  to  use  it;  but  what  I  think  is  this:  That  a  foreign  com- 
mander would  be  simply  afraid  to  use  it,  no  matter  what  our  Govern- 
ment might  promise.  \Ve  have  men  down  there  of  all  kinds,  and 
sofoebody  would  be  bound  to  sink  his  vessel  for  him. 

Senator  Kfttredge.  Do  you  consider  this  canal,  when  constructed, 
useless  from  the  military  standpoint. 

Colonel  Eknat.  Oh,  no;  not  at  all.  I  think  our  people  would  use 
it.  We  would  have  our  citizens  there;  that  is  the  difference.  If  it 
were  a  neutral  canal,  with  French  citizens  or  Spanish  citizens  in 
ciiarge  of  it,  then  it  would  not  be  of  any  use  to  us;  but  having  our 
citiaeas  ia  charge  of  it  1  think  we  could  use  it  with  safety. 

Senator  Taliafbbho.  You  mean  vou  would  advertise  neutrality, 
but  operate  the  canal  in  such  a  way  that  people  that  were  at  war  with 
this  country  would  not  go  into  it?     [laughter.] 

Colonel  £imsr.  WelU  I  simply  take  human  nature  as  I  find  it.  That 
is  what  I  believe  would  be  the  result.  I  would  advertise  neutrality, 
and  keep  it,  too,  as  far  as  I  was  able  to  do  it;  but  I  know  very  well  I 
could  not  do  it.  1  know  that  even  if  we  thought  we  could  do  it  the 
foreigners  would  be  suspicious  of  it  and  be  afraid  to  use  it.  That  is 
what  1  believe  in  the  matter. 

Senator  Mosgaj?.  Colonel,  in  this  neutrality  matter,  if  you  were  in 
command  of  a  fleet  or  an  army  at  Panama  and  the  United  States  Gov- 
ernment was  at  war  with  Great  Britain  or  Germany,  would  you  con- 
sider that  under  the  laws  of  neutrality  you  were  oliliged  to  allow  ships 
of  war  of  Geraiany  or  of  Great  Britain  to  pass  through  that  canal, 
knowing  that  they  were  going  up  to  attacK  San  Francisco,  or  the 
border  up  there? 

Colonel  Ernst.  I  suppose  that  is  what  neutrality  would  mean,  would 
it  not,  Senator?     You  know  much  more  about  it  than  1  do. 

Senato  •  Morgan.  I  have  not  that  view  of  it.  I  have  always  sup- 
posed that  the  nation  that  controls  the  channel,  it  not  being  a  public, 
international  channel,  has  the  right  to  say,  among  nations  that  are 
bdligerent  with  each  other,  but  not  belligerent  with  the  United  States, 
"You  shall  pass  through  here  on  equal  terms;  but  when  you  open 
belligerency  with  the  United  States  we  will  take  our  ground  to  fight 
you  at  the  mouth  of  the  canal,  if  it  is  necessary  to  do  it.'' 

Colonel  Ekicst.  Yes— well,  of  course,  I  do  not  know  how  far  the 
term  '^  neatrality  "  would  extend  ;  but  1  think  that  no  British  com- 
mander would  pMit  his  ship  through  there  if  our  people  had  charge  of 
th%  locks,  if  we  were  at  war  with  Great  Britain,  no  matter  what  we 
promiwrf. 

Senator  Morgaij .  And  we  would  not  put  our  ships  there  if  we  were 
at  war  with  Panama,  either;  would  we? 
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Colonel  Ernst.  No;  I  would  not  put  my  ship  there,  except  in  case 
of  urgent  necessity,  if  we  were  at  war  with  anybody,  no  matter  who 
it  might  be.  I  do  not  think  that  any  captain  would  have  his  ship  in 
there  any  longer  than  was  absolutely  necessary. 

Shall  1  pass  to  the  other  point? 

The  Chairman.  Yes,  sir. 

Colonel  Ernst.  On  page  1496  Mr.  Burr  was  testifying,  and  he 
makes  this  statement: 

*'  In  the  work  of  the  lirst  Isthmian  Canal  Commission,  where  it  was 
the  duty  of  that  Commission  to  determine  the  most  practicable  and 
feasible  route  for  a  ship  canal,  it  was  the  unanimous  opinion  of  that 
Commission  that  for  its  purposes  a  lock  canal  should  be  recommended, 
as  it  was  recommended.  That  recommendation  was  largely  for  the 
tentative  purpose  of  making  a  comparison  between  the  Nicaragua  and 
the  Panama  routes.  In  oixler  to  make  a  proper  comparison,  a  com- 
parison which  might  be  considered  fair  and  reasonable,  it  was  neces- 
sary to  make  it  upon  the  ba.sis  of  a  lock  plan  for  each,  because  it  would 
not  be  practicable  or  feasible  in  any  sense  of  the  word  to  construct  a 
sea-level  canal  on  the  Nicaragua  route." 

On  page  1498  I  find  the  following: 

''  Senator  Morgan.  In  other  words,  you  did  not  consider  yourself 
committed  by  signing  that  report — joining  in  it — to  the  proposition 
that  a  sea-level  canal  at  Panama  was  impracticable  ? 

''Mr.  Burr.  Not  necessarily.  I  felt — and  I  am  sure  at  least  one 
other  member  of  the  Commission  also  felt — that  our  investigations 
were  not  sufficiently  extended.  It  was  not  possible  at  that  time  to 
extend  them  sufficiently  to  settle  that  question  finally. 

''Senator  Kitfredge.  Who  was  the  other  member  of  the  Com- 
mission ? 

"Mr.  Burr.  1  refer  to  Mr.  Morison." 

Now,  Mr.  Chairman,  that  point  is  of  importance,  because  it  raises 
the  question  of  good  faith — our  national  good  faith.  That  Commis- 
sion did  adopt  a  plan.  It  said,  in  as  plain  language  as  I  can  conceive 
of,  that  it  adopted  it  and  recommended  it.  There  was  nothing  tenta- 
tive about  it,  and  it  proceeded  to  appraise  the  value  of  the  French 
property  on  that  basis.  The  French  had  taken  out  some  77,000,OUO 
cubic  yards  of  material.  Under  that  plan  a  large  part  of  that  material 
was  not  of  any  value,  and  we  allowed  them,  I  think,  for  some 
39,000,000  cubic  yards. 

Senator  Ktttredge.  Which  plan  do  you  now  refer  to? 

Colonel  Ernst.  The  plan  that  was  recommended  by  the  Commission 
of  IWl. 

Senator  Kittredge.  You  mean  the  Commission  that  was  appointed 
in  1899  and  made  its  report  in  1901? 

Colonel  Ernst.  Yes.  sir;  the  Commission  of  1899-1901. 

Senator  Morgan.  Tne  Commission  of  exploration  under  Walker. 

Colonel  Ernst.  It  was  a  commission  appointed  to  report  on  all  the 
routes.  I  was  instrumental  in  getting  up  the  report  or  that  Conmiis- 
sion,  particularly  the  Panama  cnapter,  and  I  worked  in  close  alliance 
with  Mr.  Morison.  He  was  with  me  in  the  work  throughout.  I  know 
exactly  what  his  views  were;  and  here  is  a  sentence  wnich  he  wrote, 
ending  up  the  paragraph  discussing  the  sea-level  plan.  This  is  Mr. 
Morrison^s  own  language: 

"While  such  a  plan  would  be  physically  practicable,  and  might  be 
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adopted  if  no  other  solution  were  available,  the  difficulties}  of  all  kinds, 
and  ^peeiall^  those  of  time  and  cost^  would  be  so  great  that  a  canal 
with  a  summit  level  reached  by  locks  is  to  be  preferred." 

There  is  nothing  tentative  aoout  that. 

As  1  say,  if  it  was  tentative,  it  was  only  fair  to  let  the  French  Com- 
panj  know  it  But  we  did  not  do  that,  and  we  allowed  them  for 
39,000,000  cubic  yards  of  material. 

Senator  Knox."  I  do  not  just  get  your  point  as  to  where  the  good 
faith  of  the  Government  was  involved. 

Colonel  Ernst.  The  French  had  expended  a  very  large  amount  of 
money  on  the  Isthmus,  and  they  valued  their  property  at  a  very  large 
sum  of  money. 

Senator  Morgan.  They  had  spent  $260,(K)0,0(H),  had  they  not? 

Colonel  Ernst.  Yes,  sir;  that  was  in  hard  vanh  that  got  into  their 
treasury. 

Senator  Morgan.  And  the}'  got  it  almost  two-fifths  done  if 

Colonel  Ernst.  Well,  yes,  rpughly;  under  some  plans,  you  may 
say  it  was  two-fifths  done. 

Senator  Knox.  Just  finish  that  answer  where  you  were  speaking 
about  the  good  faith. 

Colonel  Ernst.  The  v  had  estimated  that  they  Lad  removed  77,0(K),(K)0 
yards  of  material.  We  rejected  all  of  that  except  what  was  useful 
under  this  plan. 

Senator  Knox.  Why  did  you  reject  it? 

Colonel  Ernst.  Because  it  was  not  of  any  value  to  us.  We  expected 
to  build  the  canal  under  that  plan,  and  we  thought  it  was  fair  to  pay 
them  for  such  of  their  work  as  would  be  useful  under  that  plan. 

Senator  Knox.  Under  what  plan? 

Colonel  Ernst.  The  plan  of  1901— the  Commission  of  1899-1901. 

Senator  Knox.  Being  a  lock  scheme? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  With  a  dam  at  Bohio;  and  what  was  the  elevation  f 

Colonel  Ernst.  Eighty-five  feet 

Senator  Morgan.  Eighty -five  feet,  and  a  dam  at  Bohio? 

Colonel  Ernst.  The  same  as  this  elevation,  but  with  a  dam  at  Bohio 
instead  of  Gatun.  I  am  merely  raising  the  point  that  that  was  not  a 
tentative  plan. 

Senator  Knox.  Then  your  point  about  ''good  faith"  is  that  they 
would  have  been  entitled  to  compensation  for  the  full  amount  of  thV 
excavation  had  we  contemplated  building  a  sea-level  canal  which  would 
have  made  that  excavation  useful? 

Colonel  Ernst.  Yes;  perhaps  not  the  full  amount,  but  a  very  much 
la^r  amount. 

Sfnator  Knox.  Yes. 

Colonel  Ernst.  Instead  of  39,000,000  perhaps  they  would  have  }>eon 
entitled  to  some  seventy -odd  million. 

Senator  Knox.  Do  you  think  that  that  in  anyway  estops  us  from 
building  any  sort  of  a  canal  we  see  fit  to  build? 

Colonel  Ernst.  Oh,  no;  I  do  not  think  that. 

Senator  K[nox.  Then  how  is  our  good  faith  involved  in  the  matter? 

Colonel  Ernst.  The  good  faith  of  that  Commission  is  involved  in 
bavine  appraised  a  property  at  a  certain  value  when  it  was  worth  a 
great  deal  more. 
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Senator  Knox.  But  this  Government  was  not  bound  to  adopt  tbe 
views  of  that  Cx)mmission;  and  if  the  French  company  chose  to  sell 
upon  the  tentative  view  of  the  Commission  and  accept  pay  for  a  leas 
amount  of  excavation,  this  Government  is  not  acting  in  bad  faith  in 
rejecting  that  Commission's  view  and  building  upon  some  other  theory, 
even  though  it  would  involve  the  use  of  that  excavation  for  which 
they  did  not  receive  compensation. 

Colonel  Ernst.  I  think  that  we,  in  equity,  should  pay  them  some- 
thing more. 

Senator  Knox.  The  logic  of  your  suggestion  is  that  if  we  do  go  on 
and  build  a  sea-level  canal  we  still  should  pay  them  some  more  mooey  I 

Colonel  Ernst.  Yes,  sir. 

Senator  Knox.  I  have  no  doubt  they  would  agree  to  that,  but  I  would 
not.     (Laughter.) 

Senator  Morgan.  How  far  was  that  Bohio  dam  from  the  Gatun 
dam?     How  many  miles. 

Colonel  Ernst.  About  7  miles. 

Senator  Morgan.  At  the  time  that  you  recommended  the  dam  at 
Bohio  at  an  85-foot  elevation,  and  made  estimates  of  the  cost  of  con- 
struction and  the  time  of  construction,  etc.,  it  was  understood  that 
that  was  recommended  as  a  plan  of  construction,  was  it  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  the  only  plan  that  they  did  recommend? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  At  that  time  was  any  test  made  or  had  any  test 
been  made  of  the  site  that  is  proposed  by  the  minority  for  the  dam  at 
Gatun? 

Colonel  Ernst.  There  had  been  some;  yes. 

Senator  Morgan.  Why  were  not  those  tests  prosecuted  at  that  time 
to  ascertain  whether  the  dam  that  is  now  proposed  by  the  minority 
was  feasible? 

Colonel  Ernst.  It  was  believed  by  the  majority  of  that  Commission 
that  the  Gatun  site  was  not  available. 

Senator  Morgan.  You  have  changed  your  opinion  since  that  time? 

Colooel  Ernst.  Yes,  sir. 

Senator  Morgan.  You  believe  that  the  Gatun  site  was  available? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  you  hav^e  changed  that  opinion  { 

Colonel  Ernst.  Yes;  but  not  for  the  reason  that  1  could  not  build 
that  dam.     I  have  changed  m^^  opinion. 

Senator  Morgan.  But  not  for  that  reason? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  Mr.  Wallace's  borings  carry  the  depth  down  to 
rock  below  sea  level,  40  feet  farther  down  than  you  carried  them? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Would  not  that  interrupt  your  conclusions  and  the 
satisfaction  you  would  have  in  relying  upon  them  in  regard  to  build- 
ing a  dam  at  Bohio? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  On  what  plan  would  you  build  a  dam  at  Bohio  as 
it  has  now  been  i*evealed  ? 

Colonel  Ernst.  Thei'e  are  various  methods,  Senator,  of  tightening  up 
that  subf  oundation.    1  think  probably  the  most  simple  and  economical 
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form  would  be  to  pump  down  liquid  cement  and  turn  that  gravel  into 
a  concrete  in  situ. 

Senator  Moih>an.  Has  any  great  dam  been  built  on  that  principle? 

Colonel  Ernst.  Ob,  yes,  sir.  They  have  done  that  on  the  Nile;  not 
to  such  depths  as  that,  but  they  have  done  it  to  a  depth  of  40  or  50 
feet. 

Senator  Moboan.  They  have  done  it  to  a  depth  of  40  or  50  feet;  but 
they  have  eot  a  granite  foundation  under  the  depth  of  the  Assuan  dam  ? 

(i>k)nel  Erkst.  Yes;  but  it  is  not  that  dam  that  I  am  referring  to. 
It  is  the  Assiiit  dam  where  they  have  done  what  I  speak  of.  That  dam 
that  you  speak  of  is  all  nutsonry.  entirely  built  on  a  rock  foundation. 

Senator  Morgan.  You  still  adhere  to  the  belief  that  it  is  possible  to 
build  a  permanent  dam  at  Bohiot 

Colonel  Ernst.  Yes,  sir;  I  do. 

Senator  Morgan.  If  that  is  possible,  is  not  Bohio  a  better  site  than 
Gatun! 

Colonel  Ernst.  No;  I  do  not  think  it  is. 

Senator  Morgan.  With  a  ridge  coming  in  from  each  side  and  the 
spillway  at  Gigante? 

Colonel  Ernst.  There  is  where  the  trouble  about  foundation  comes 
in— about  the  len^h  of  the  locks.  We  planned  locks  740  feet  long. 
Now  the  proposition  is  to  build  them  900  feet  long. 

Senator  Morgan.  Is  not  the  ground  at  Bohio  sufficient  for  a  900-foot 
lock? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  The  ridge  is  not  wide  enough  ? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  If  wo  still  found  that  a  750-foot  lock  was  all  that 
we  needed,  Bohio  would  still  be,  I  suppose,  the  best  location  ? 

Colonel  Ernst.  I  am  not  prepared  to  say  that  exactly.  1  like  this 
lake  navigation.  It  might  possibly  be  still  a  better  location,  but  I  am 
rather  inclined  to  think  the  Oatun  location  is  the  better  one,  because 
it  ^ives  more  lake  navigation. 

Senator  Morgan.  If  you  can  get  the  lake  navigation  and  maintain 
it,  probably  it  is  so;  but  are  there  no  difficulties  about  constructing 
that  dam  at  Gatun  that  you  would  like  to  avoid  ? 

Colonel  Ernst.  It  is  a  very  big  thing.  No,  sir;  I  do  not  think 
there  are  anv  difficulties  that  need  trouble  us. 

Senator  \iorgan.  There  is  a  gulch  there  280  and  odd  feet  deep;  I 
forget  exactly  the  depth 

Senator  Kittredge.  Two  hundred  and  fifty-eight  feet,  as  far  as 
they  have  gone. 

Senator  AloRGAN.  Yes;  258  feet  deep  as  far  as  they  have  bored 
down  into  that  sugar-loaf  gulch;  and  that  is  filled  up,  we  will  assume, 
and  we  have  a  right  to  assume  it  on  the  tentimony,  with  permeable 
material;  and  then,  opposite  to  that,  on  the  same  ax  in  of  the  dam, 
there  is  another  gulch  that  is  about— how  many  feet  deep  is  that  other 
lar^e,  wide  gulch  if     200  feet  if 

Senator  Drtden.  Two  hundred  and  four  feet,  I  think. 

Senator  Kittredge.  Yes;  204  feet. 

Senator  Morgan.  And  that  is  filled  up  with  permeable  material. 
The  indurat^  rock  or  clay  which  formerly  filled  these  gulches,  or 
which  is  supposed  to  have  formerly  filled  tfiem,  has  been  washed  out 
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and  left  an  island  in  there.  The  dam,  however,  stretches  right  across 
both  of  them  and  across  the  island.  Now  is  it,  to  your  mind,  any  safer 
to  build  that  great  dam  across  these  two  gulches  than  it  would  be  to 
build  a  dam  across  the  same  permeable  material  at  Bohio? 

Colonel  Ernst.  Oh,  I  do  not  think  it  is  any  safer;  no,  sir.  The 
material  which  you  speak  of  as  permeable  is  only  a  small  portion  at 
the  bottom;  that  is,  that  very  loose  material,  the  lower  60  feet  of  it. 
The  upper  200  feet  is  practically  impermeable;  it  is  finer  material.  1 
am  speaking  now  of  the  Gatun  site.  We  have  not  found  any  material 
down  there  at  all  as  coarse  as  some  of  that  found  at  Bohio. 

Senator  Morgan.  They  found  wood  there,  did  thev  not? 

Colonel  Ernst.  Yes,  I  know  they  have  found  wood. 

Senator  Morgan.  Of  course  that  is  coarse  material,  and  permeable, 
too? 

Colonel  Ernst.  Yes;  I  meant  gravel.  ^ 

Senator  Kittredge.  May  I  ask  a  question  here.  Senator? 

Senator  Morgan.  Certainly.  ^» 

Senator  Kittredge.  ("olonel  Ernst,  you  testified  before  this  com- 
mittee four  or  five  years  ago,  did  you  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Kittredge.  Upon  the  question  of  the  foundation  for  the 
Bohio  dam? 

Colonel  Ernst.  Yes,  sir. 

Senator  Kittredge.  I  read  from  page  676  of  that  testimony  a  ques- 
tion by  the  Chairman,  Senator  Morgan,  at  that  time,  referring  to  the 
pressure  of  the  85  or  90  foot  head  of  water.    He  asked  [reading]: 

"The  Chairman.  That  would  be  a  tremendous  pressure  to  put 
beneath  a  clay  dam  with  material  that  is  pervious  to  water? 

'^Colonel  flRNST.  Oh,  yes. 

"The  Chairman.  It  would  be  a  very  dangerous  one,  too. 

"Colonel  Ernst.  Yes;  unless  you  make  tnat  foundation  tight,  it  is 
a  dangerous  one." 

Senator  Morgan.  That  is  the  very  point  I  had  in  mind,  and  1  want 
to  know  from  Colonel  Ernst  what  his  plan  would  be,  now,  for  making 
that  foundation  tight  down  through  this  depth  of  25iS  feet? 

Colonel  Ernst.  Well,  Senator,  the  claim  is  that  it  is  practically 
tight  now.  What  1  said  as  to  Bohio  is  strictlv  tme.  It  did  not  apply 
only  to  the  method  which  was  suggested  in  tnat  plan,  but  it  appli^ 
to  various  other  methods  which  might  be  used.  If  this  lower  50  feet 
should  by  some  wonder  of  nature  discharge  a  large  volume  of  water, 
it  would  be  possible  to  reach  that  by  this  pumping  process;  but  I  do 
not  believe  it  is  going  to  be  needed  at  all.  There  is  this  blanket,  2lK) 
feet  thick,  of  impermeable  material,  covering  it,  and  the  amount  of 
water  that  can  get  out  under  there  is  infinitesimal.  That  is  what  I 
think  about  it.     I  think  that  it  will  undoubtedly  hold  water. 

Senator  Morgan.  The  higher  you  raise  the  head  of  water  the  more 
danger  there  is  of  its  finding  its  way  through  pei-meable  material  at 
the  bottom  of  the  dam  ? 

Colonel  Ernst.  Oh,  yes;  certainly. 

Senator  Morgan.  That  is  a  danger  that  you  can  not  take  care  4f  if 
the  water  goes  through  at  all.  You  can  not  take  care  of  it  and  reduce 
it  to  a  mere  seep  or  leak  or  percolation  by  building  on  top  of  it? 

Colonel  Ernst.  I  do  not  think  the  weight  added  on  top  will  make 
very  much  difference  about  it.     I  think  it  will  be  impermeable  with- 
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out  it;  practically  impermeable.     Tlie  amount  of  water  that  can  leak 

through  there  is  so  small  that  it  is  not  goin^  to  l>e  appreciable  at  all. 
Senator  Moboak.  I  do  not  look  at  it  in  the  view  of  the  wastage  of 

the  water,  but  the  danger  of  the  structure    being  undermined  and 
sinking  and  breaking  awa}\ 

Colonel  Ernst.  I  do  not  think  it  is  [)ossible  to  get  up  velocity  in 
there  that  would  move  anv  material  at  all.  I  think  that  is  utterly 
impo8sihle  any  more  than  tTbe  sandstone  filter  that  they  use  in  Spanish 
countries  is  worn  by  the  water  that  flows  through  it.  The  velocity  is 
so  small  that  it  can  not  have  any  wearing  effect  or  transporting  effect. 

Senator  Morgan.  No  borings  that  have  passed  across  the  axis  of 
the  Gatun  dam  have  actually  reached  rock  foundation,  unless  you  call 
this  indurated  clay  rock? 

Colonel  Ernst.  We  call  that  rock. 

Senator  Morgan.  But  ^ou  have  not  reached  any  such  rock  founda- 
tion as  you  found  at  Bohio^    That  was  live  rock — sure  enough  rock? 

Cotonel  Ernst.  I  do  not  remember  about  that.  It  turned  out  that 
we  did  not  get  rock  at  all  there,  you  know.  Mv  impression  is  that  it 
was  pretty  much  the  same  thing — hard  material ;  a  pipe  would  not 
sink  any  farther. 

Senator  Morgan.  But  it  still  has  not  been  hard  enough  to  resist  the 
action  of  water  washing  these  great  gulches  out  through  it  on  each 
side  around  that  island! 

Colonel  Ernst.  That  is  true. 

Senator  Morgan.  If  that  is  true,  then  it  is  not  hard  enough  to  resist 
a  great  current  of  water.  But  the  rock  at  the  bottom  of  the  Bohio 
dam  was  hard  enough  to  resist  any  pressure  of  water  i 

Colonel  F^RNST.  1  do  not  know  about  the  relative  hardness.  Senator, 
at  all. 

Senator  Morgan.  You  have  not  seen  Mr.  Walla<*e's  Iwrings^ 

Colonel  Ernst.  Yes,  sir;  I  liave  seen  those. 

Senator  Morgan.  Did  he  get  into  the  rock  after  he  passed  through 
those  bowlders  that  stopped  your  augurs? 

Colonel  Ernst.  I  believe  he  did;  yes. 

Senator  Morgan.  Do  not  those  borings  indicate  that  that  is  tough, 
hard  rock  ? 

Colonel  Ernst.  I  do  not  think  it  is  what  you  would  call  very  hard 
rock.     It  is  rock,  but  I  do  not  think  it  is  very  hard  rock. 

Senator  Morgan.  Is  it  basalt? 

Colonel  Ernst.  No,  sir;  there  is  no  basalt  there. 

Senator  Morgan.  What  would  be  the  classification  of  it? 

Colonel  Ernst.  I  think  it  is  a  sandstone.  They  call  it  ''Gamhoa 
pit;"  the  French  called  it  that,  I  believe.   . 

Senator  Morgan.  It  is  something  a  little  peculiar  to  the  location, 
then? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  A  conglomerate,  probably,  formed  by 

Colonel  Ernst.  I   presume  it  is  the  same  that  is  in    that  Bohio 

Suarry.     It  looks  like  sandstone,  and  I  believe  it  is.     It  is  very  soft  at 
rstj  but  hardens.     They  build  their  bridge  piers  out  of  it.     It  makes 
fairly  good  building  stone. 

Senator  Morgan.  Colonel,  you  have  been  a  long  time  examining 
this  Isthmus?  ^  ^ 

Colonel  Ernst.  Yes,  sir.  Digitized  by  LiOOglc 
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Senator  Morgan.  You  have  probably  given  as  much  personaJ  atten> 
tion  to  it  as  any  man  that  has  ever  been  there,  have  you  not? 

Coionel  Eenst.  Perhaps  so. 

Senator  Morgan.  Do  you  know  of  the  existeni^  of  any  extinct  vol- 
canoes on  the  Isthmus  out  in  the  vicinity  of  the  line  of  the  canal  ? 

Colonel  Ernst.  No,  sir;  I  do  not  know  of  any! 

Senator  Morgan.  Down  below  Ancon  Hill  and  out  in  tiiat  direction  ? 

Colonel  Ernst.  I  do  not  know  of  any.  They  may  be  there,  but  I 
do  not  know  of  any. 

Senator  Morgan.  My  inquiry  is  based  upon  the  fact  Bunau-Varilla 
denies  that  there  ever  were  any,  and  some  or  the  witnesses  on  a  former 
occasion  before  this  committee  swoi-e  that  they  had  been  down  in  them. 
1  did  not  know  but  what  you  might  have  been? 

Colonel  Ernst.  No,  sir;  I  never  have  been. 

Senator  Morgan.  That  is  a  difficult  country  to  find  anything  in.  is 
it  not?  It  is  covered  with  the  chaparral,  or  a  growth  there,  so  toat 
it  is  very  difficult  to  find  anything,  is  it  not? 

Colonel  Ernst.  Very. 

Sena^r  Morgan.  It  is  difficult  even  to  find  a  great  vortex  in  the 
ground,  or  a  hill  that  rises  above  the  ground,  is  it  not? 

Colonel  Ernst.  Very  difficult. 

Senator  Morgan.  So  thslt  if  a  man  testifies  that  he  has  seen  extinct 
volcanoes  there  and  been  down  in  them,  he  would  be  more  apt  to  know 
than  a  man  that  had  passed  by  and  did  not  see  them  ? 

Colonel  Ernst.  Oh,  yes,  sir. 

Senator  Morgan.  What  difficulties  are  there,  if  there  are  anv, 
within  your  knowledge,  of  an  engineering  sort  or  a  physical  sort  in 
dred^ng  a  sea-level  canal  from  the  40-foot  contour  through  the  Bay 
of  Limon  up  as  far  as  Gamboa? 

Colonel  Ernst.  Only  the  difficulties  of  quantity  and  cost  and  of 
time.     That  is  all. 

Sewator  Morgan.  As  to  the  cost,  I  suppose  the  transportation  of 
the  soil  would  be  one  of  the  big  elements  of  cost? 

Colonel  Ernst.  Yes,  sir.. 

Senator  Morgan.  Would  not  that  be  as  cheap  or  cheaper  by  being* 
carried  out  on  barges  to  the  sea  and  dumped  into  the  sea  wherever 
you  might  want  to  put  it  than  it  would  be  to  haul  it  out  on  railroad 
tracks? 

Colonel  Ernst.  The  actual  transportation  of  any  particular  cubic 
yard  would  be;  yes,  sir. 

Senator  Morgan.  The  unit  of  cost  of  transportation  of  the  material 
that  you  take  out  of  a  sea-level  canal  would  be  lower  for  transporta- 
tion than  it  would  be  taken  out  dry  and  hauled  off  on  a  railroad  I 

Colonel  Ernst.  Yes;  the  idea  I  had  in  mind  was  that  you  would 
have  a  very  narrow  point  of  attack  if  you  were  attempting  to  use 
water  transportation.  You  could  only  use  water  transportation  over 
such  portions  of  the  canal  as  had  water  in  it. 

Senator  Morgan.  If  you  came  in  from  the  40-foot  contour,  your 
dredges  would  be  followed  by  the  depth  of  water,  which  would  be  40 
feet  deep  below  sea  level? 

Colonel  Ernst.  Certainly,  but  you  would  be  attacking  just  the  front 
edge. 

Senator  Morgan.  That  would  be  true  on  both  sides  of  the  Isthmus  i 

Colonel  Ernst.  Yes.  onaI(> 
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Senator  MoftOAK.  So  that  there  could  be  no  want  of  water  in  con- 
ducting ^e  dred^ng  process  right  against  the  front  of  the  opposing 
wall,  whatever  it  might  be,  with  the  water  following  behind^ 

Colonel  Emer.  Yes;  but  yoa  ooold  only  ose  2  or  3  machines^  for 
instance,  instead  of  100,  as  they  talk  about  using. 

Senator  MoBOAif.  Bvi  if  the  two  or  three  mac^hinen  c^uld  do  the 
work  of  a  hundred^  it  would  make  no  difference,  would  it  { 

Cokmel  Esnst.  No,  mr. 

Senator  Mobgak.  I  think  it  is  probably  confessed  that  a  dredge  can 
do  more  work  than  a  «leam  shovel,  no  matter  how  big  it  is,  if  the 
dredge  is  big  enough. 

Oolonel  Erkst.  I  suppose  that  is  so. 

Senator  Morgan.  So  that  as  an  implement  of  work,  in  dredging  or 
Ofieninr  up  a  ctutiinel,  the  dredge  is  tne  prefentble  instrunoent,  other 
IhiftgiB  Deing  equal,  size  and  strength,  etc.  i 

Colonel  Ernst.  Yes. 

Senator  Morgan.  If  you  were  dredging  a  sea-level  canal  from  the 
40-foot  contour  to  Gamboa,  have  you  a  sufficient  knowledge  of  the 
topography  at  Gamboa  and  in  that  vicinity,  between  that  and  Bohio, 
to  sav  whether  you  would  follow  the  line  of  the  River  Chagres,  or 
whether  you  would  cut  upon  the  right  Imnk  of  the  Chagres? 

Cobnel  Erkot.  Oh,  yes;  you  could  not  follow  the  line  of  the 
Cbagree  River. 

Senator  Moboan.  You  couM  not? 

Colonel  Erkst.  No,  sir;  it  is  too  tortuous.  You  would  have  to  cross 
it  a  great  many  times. 

SenflEtor  Morgan.  I  mean,  of  course,  the  general  line  of  the  Chagres 
Vallev. 

Colonel  Ernst.  You  would  keep  in  the  bottom  of  that  valley,  cer- 
tainly. 

Senator  Morgan.  You  would  prefer  to  take  your  canal  as  straight 
u  yo«  could  make  it  right  across  the  river  wherever  you  encountered 
it,  bcrt  along  the  valley,  rather  than  to  encroach  upon  the  hills  on  the 
right  bank? 

Colonel  Erbst.  Yes,  sir. 

Senator  Moroak.  Is  there  any  difficulty,  in  your  estimation,  in  dredg- 
ing a  sea-fevel  eanal  from  this  40- foot  contour  up  to  Gamboa  or  the 
vicinity  of  it?     Is  there  any  physical  obstacle  there  ^ 

Colonel  Ernst.  Only  the  difficulty  of  getting  it  done  in  any  reason- 
able length  of  time,  i  ou  would  have  a  veiy  narrow  point  of  attack. 
You  could  not,  as  you  would  if  you  were  using  land  transportation, 
attack  it  at  a  great  manv  different  points — along,  we  will  say,  the  whole 
length  of  the  canal.  6y  the  metaod  you  describe  vou  could  only  be 
attacking  it  atone  point — the  width  of  the  canal  in  front. 

Senator  Morgan.  You  would  have  two  points:  one  from  each  side 
of  the  Isthmus  if 

Cobnel  Eknst.  Certainly. 

Senator  Morgan.  And  you  could  attack  it  with  as  many  dredges  an 
was  necessary  to  cover  the  whole  front  of  your  operations? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Is  there  any  physical  obstruction  or  difficulty  in 
the  way  of  that? 

Colonel  Ernst.  I  do  not  know  of  any  at  all. 
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Senator  Morgan.  At  Gramboa  you  encounter  the  rock  at  the  level  of 
the  sea? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  How  far  is  that  rock  beneath  the  topographic  sur- 
face there? 

Colonel  Ernst.  About  50  feet.  The  ground  is  about  50  feet  above 
the  level  of  the  sea,  I  think. 

Senator  Morgan.  So  that,  after  digging  down  for  50  feet,  vou  would 
strike  rook  that  was  at  the  level  of  the  sea,  and  you  would  have  to  go 
through  that  40  feet  below  the  level  of  the  sea?  " 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  That  would  be  90  feet.  Do  you  know  of  any 
physical  or  engineering  diflficulty  that  would  be  an  obstruction — what 
we  would  call  an  obstruction — to  the  cutting  of  a  sea-level  canal  along 
the  line  I  have  mentioned  to  Gramboa  or  in  tnat  vicinitv?  Would  you 
find  any  impediment  there  that  an  engineer  would  shrink  from  and 
say  ''1  can  not  accomplish  it?" 

Colonel  Ernst.  No,  sir;  there  is  nothing  that  is  impracticable  there. 

Senator  Morgan.  Between  Gamboa  and  Obispo  is  about  3  miles,  is 
it  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  We  speak  of  the  little  village  of  Obispo 

Colonel  Ernst.  1  think  it  is  a  little  more  than  that.  I  can  tell  you 
in  a  moment.     [After  inspecting  map.]    It  is  14  miles. 

Senator  Kittredge.  You  misunderstood  the  question.  You  are 
referring  to  Bohio  there. 

Senator  Morgan.  You  are  referring  to  Bohio,  are  you  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  From  Gamboa  to  Obispo,  I  mean. 

Colonel  Ernst.  It  is  half  a  mile  there — a  very  short  distance.  I  do 
not  believe  it  is  more  than  half  a  mile. 

Senator  Morgan.  So  that  they  are  practically  one  location,  speaking' 
in  the  general  sense.  There  is  no  special  elevation  or  abrupt  elevation 
of  land  between  Gamboa  and  Obispo,  is  there? 

Colonel  Ernst.  No,  sir;  there  is  not.  The  river  comes  in  there. 
The  rivers  unite.  The  point  between  the  rivers  is  very  high  ground. 
The  Obispo  River  comes  down  and  joins  the  Chagres  Kiver  very  near 
there. 

Senator  Morgan.  Yes. 

Colonel  Ernst.  And  of  course  they  are  at  the  same  level  where  they 
join. 

Senator  Morgan.  Yes.  And  then  there  is  a  little  valley  through 
which  the  Obispo  runs  to  join  the  Chagres  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  the  canal  would  go  right  up  that  little  valley  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Is  the  ground  abrupt  and  high  on  either  side  of  it? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Particularly  so? 

Colonel  Ernst.  Yes,  sir;  there  is  where  you  approach  the  Culebra 
Cut.     That  is  the  beginning  of  it. 

Senator  Morgan.  That  is  the  first  approach  you  make  toward  the 
Culebra  Cut? 
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Colonel  Ebkst.  Yea,  sir;  that  i«  what  you  may  call  the  be^nning  of 
tbe  Calebra  Cut. 

Senator  Moboan.  You  go  up  the  Obispo  River  from  Gamboa,  and 
then  YOU  go  into  the  hill  at  the  proper  angle,  called  the  first  Empera- 
dor,  and  tnen  Culeba? 

(i)lonel  Ernst,  Yes,  sir. 

Senator  Morgan.  Then  your  work  is  through  that  ridge,  and  from 
that  oTer  to  Miraflores'il 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Have  you  ever  examined  the  plan  of  the  dam  that 
the  majority  of  the  consulting  engineers  propose  to  put  in  at  (lamboaif 

Colonel  Ernst.  They  did  not  prepare  any  plan,  Senator;  they  sub- 
mitted no  design  for  that  dam. 

Senator  Morgan.  They  submitted  no  design  ? 

Colonel  Ernst.  No  design  at  all.  They  described  it  as  an  all-masonry 
dam  or  an  earth  dam  with  a  masonry  core;  but  there  is  no  design  for  it. 

Senator  Morgan.  They  give  the  height  of  it? 

Colonel  Ernst.  Yes,  sir;  but  no  design. 

Senator  Morgan.  And  an  indefinite  leD|?th  u{)stream  ? 

Colonel  Ernst.  That  is  all  they  say.     They  give  the  height. 

Senator  Morgan.  They  do  not  ^ve  a  cross  section  of  it,  do  they? 

Colonel  Ernst.  No,  sir;  they  give  no  design  at  all. 

Senator  Morgan.  In  your  studies  of  this  country,  which  I  have  no 
doubt  have  be^n  entirely  profound  and  very  careful,  what  is  your 
view  or  your  opinion  as  to  the  practicability  of  putting  a  dam  at 
Gamboa  of  the  height  that  the  majority  of  the  committee  propose? 

Colonel  Ernst.  I  believe  it  is  practicable  to  build  it. 

Senator  Morgan.  About  how  nigh  is  that? 

Colonel  Ernst.  One  hundred  and  eighty  feet. 

Senator  Morgan.  That  would  throw  the  water  back  beyond  A!ha- 
jaela  probably? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  1  believe  they  give  measurements  for  that  as  to 
Ae  size  of  the  lake  it  would  form  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  As  to  the  cubic  contents  of  the  lake? 

Colonel  Ernst.  Yes;  they  do  give  that,  too. 

Senator  Morgan.  Would  the  water  impounded  by  such  a  dam  as  that 
be  sufficient  to  fill  the  prism  of  a  canal  l)etween,  say,  Obispo  and 
Miraflores? 

Colonel  Ernst.  I  have  not  in  mind  what  that  volume  is,  Senator,  but 
1  should  think  it  would. 

Senator  Morgan.  On  the  other  side,  if  a  sea-level  canal  is  dredged 
in  from  the  40- foot  contour,  near  these  islands,  1  suppose  that  would 
be  through  the  level  country,  the  low  country,  to  Miraflores,  and  if  that 
canal  should  be  40  feet  deep  below  the  level  of  the  sea,  and,  say,  3(K) 
feetwide,  would  a  canal  with  a  prism  of  those  dimensions  dispense  with 
the  necessity  of  putting  in  a  sea-^te? 

Colonel  Ernst.  I  do  not  think  it  would. 

Senator  Morgan.  Why? 

Colonel  Ernst.  I  think  the  volume  of  water  that  is  to  go  in  there 
has  got  to  get  through  somehow — you  mean  for  a  sea-level  canal? 

Senator  Morgan.  I  mean  a  sea-level  canal,  yes,  with  a  rise  of  water 
10  feet  or  lOi  feet  above  ordinary  sea  level  at  high  tide.         GooqIc 
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CokHiel  £rnst.  That  is  one  of  those  problems  that  is  not  capable  of 
definite  solution;  but  I  made  some  sucn  study  as  this,  if  it  intereBts 
you  at  all  [illustrating  by  pencil  sketch].  We  will  suppose  that  this 
represents  the  Panama  end  of  the  canal,  and  this  the  Colon  end.  This 
distance  is  47  miles,  that  height  is  10  feet,  and  that  height  10  feet 
[indicating].  Supposing  the  slope  to  be  uniform  all  the  way  from  I^mi- 
ama  to  Colon,  which  is  me  most  favorable  condition  that  you  can  hare 
for  velocities — that  involves  tilling  into  that  canal  a  prism  of  water 
which  is  shown  there  [indicating].  That  can  be  computed.  I  have 
computed  it. 

The  velocity  required  to  get  that  volume  of  water  in  there  is  greater 
than  you  can  possibly  get  up  on  that  slope,  which  shows  to  me  that 
that  tidal  influence  will  not  extend  clear  over  to  Colon.  It  will  onlj 
extend  a  little  less  than  halfway.  That  gives  you  a  slope  which  can 
be  computed,  and  from  that  I  get  a  velocity  of  5  or  6  feet  a  seeond 
for  an  average.  It  is  not  ^oingto  be  the  same  at  all  times.  There  can 
not  be  any  average  velocity  there.  It  will  be  much  greater  at  one 
time  than  it  will  be  at  another  time;  but  I  should  expect  a  velocity  of 
6  or  7  feet  a  second  there  at  least. 

Senator  Morgan.  At  high  tide? 

Colonel  Ernst.  Yes,  sir;  at  high  tide  and  at  low  tide.  It  woald 
flow  in  at  one  time  and  flow  out  at  the  other  time. 

Senator  Morgan.  So  that  you  think  that  that  would  not  dispense 
with  the  necessity  for  the  sea  gates,  even  if  that  canal  is  300  feet  wide? 

Colonel  Ernst.  No,  sir;  I  tmnk  we  will  have  to  have  sea  gates  there 
still. 

Senator  Morgan.  Suppose  you  make  it  400  feet  wide? 

Colonel  Ernst.  I  do  not  know  where  the  limit  will  come.  I  sup- 
pose it  would  come  in  time,  but  not  with  a  width  of  400  feet.  I  thii^ 
you  would  still  have  to  have  the  sea  gates  with  a  width  of  400  feet 

Senator  Morgan.  I  called  your  attention  to  it  because  some  of  the 
engineers  who  have  appeared  before  the  committee  have  said  that  a 
canal  with  a  prism  of  300  feet  extending  from  Miraflores  out  to  the 
sea  would  dispense  with  the  necessity  for  the  sea  gates. 

Colonel  Ernst.  That  is  a  surmise,  for  which  they  can  not  give  any 
convincing  proof. 

Senator  Morgan.  A  sea-level  canal  there  would  be  40  feet  below 
sea-level  according  to  the  project,  would  be  200  feet  wide,  I  believe 
it  is,  and  the  rock  as  developewi  by  the  borings  through  the  Culebra 
Heights  would  average,  according  to  some  estimates  tnat  have  been 
made  here,  25  feet  above  sea-level;  and  that  rock  is  all  described,  after 
you  have  reached  it  and  until  you  get  through  it,  as  a  solid  cube  of 
rock,  of  course  with  dikes  in  it  and  fissures  ancfone  thing  and  another; 
but,  practically,  in  operations  and  in  work  it  would  be  estimated  as  a 
solid  cube.  It  would  be,  then,  65  feet  in  depth,  200  feet  wide,  and 
8  miles  long.     That  would  l)e  about  the  size  of  it,  would  it  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  It  would  take  a  long  time  and  a  great  deal  of  hard 
work  to  get  that  cube  of  rock  out  of  there,  would  it  not? 

Colonel  Ernst.  Yes,  sir;  a  great  deal. 

Senator  Morgan.  Was  that  one  of  the  deterrents  against  the  con- 
struction of  the  sea- level  canal? 

Colonel  Ernst.  Yes,  sir. 
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Seaator  Moboan.  On  aocount  of  the  time  it  would  take  and  the 
money  it  woold  cost? 

Colonel  Ebnst.  Yes,  sir. 

Sttiator  lk>BfiAN.  Did  any  of  the  en^neers  suppose  it  would  be 
otherwise  impracticable  i 

Coloael  £rn8T.  No,  sir. 

Senator  Moroak.  In  an  engineeriDg  sense? 

Colonel  Ernst.  No,  sir;  none  at  all. 

Senator  Morgan.  They  thought  that  rock  could  be  taken  out  ? 

Colonel  Ernst.  Oh,  yes. 

Senator  Morgan.  The  two  plans  that  were  submitted  were  a  lock 
canal  and  a  sea-level  canal;  that  is  to  say,  a  lock  canal  over  the  whole 
width  of  the  Isthmus,  in  some  form,  and  a  sea-level  canal  through  the 
whole  width,  in  some  form,  with  practically  the  same  line,  the  same 
carfatnres,  and  all  that.  Was  any  intermediate  plan  ever  suggested 
or  acted  upon  by  the  Commission  i 

Colond  EiOiST.  You  mean  our  commission  of  1901  i 

Senator  Morgan.  I  mean  the  board  of  consulting  engineers. 

Colonel  Ernst.  They  Htudied  three  or  four  different  projects,  dif- 
ferent arrangements  of  dams. 

Senator  Mosban.  But  they  were  all  cither  lock  canals  through  and 
throi^h,  or  else  they  were  sea-level  c*anals  through  and  through  i 

Coleael  Ei^iST.  Yes,  sir. 

Seiator  Morgan.  And  an  intermediate  plan  of  a  canal  partly  sear 
It^vel  and  partly  a  lock  canal  across  the  Culebra  Heights  was  not  passed 
upon  by  them  ^ 

CokMiel  Ernst.  No,  sir;  unless  you  call  that  pail  leading  up  to 
fiatun,  between  Colon  and  Gatun,  a  sea-level  canal.  It  is  at  the  level 
of  tkesea. 

Senator  Mobgan.  Yes;  from  Gbitun  up  to  Colon,  or  out  to  sea? 

Colonel  Ernst.  Yes. 

Senator  Morgan.  Thai  would  be  a  sea-level  canal. 

Coloiiel  Ernst.  There  is  about  7  miles  of  it  there. 

Saiak>r  Morgan.  That  would  be,  necessarily,  a  sea-level  canal — that 
much  of  it? 

Colon^  Ernst.  Yes. 

Senator  Morgan.  The  two  propositions  that  were  submitted  to  the 
consaUing  board,  as  I  understana,  upon  which  they  passed,  were  the 
lock  canal,  practically  covering  the  whole  width  of  the  Isthmus,  or  a 
sea-level  canal  covering  the  mme  width. 

Colonel  Ernst.  Yes,  sir. 

Soaatar  Morgan.  But  the  question  of  the  possibility  of  an  inter- 
mediale  plan  of  which,  say,  two- thirds  would  be  sea-level  and  one- 
third  locK  canal  was  not  considered? 

Colonel  Ernst.  They  considered  a  number  of  things,  but  I  am  not 
quite  ftHidliar  with  what  they  were.  They  made  a  number  of  studies 
^des*    I  think  they  discussed  that. 

Senator  Morgan.  But  they  did  not  pass  upon  any  such  proposition 
^  I  suggest,  beewise  it  was  not  submitted  to  them  ?^ 

Colonel  Euisi.  No,  sir;  it  never  was  worked  up  in  detail. 

Senator  Morgan.  That  was  their  duty,  or  what  they  were  invited 
to  do—to  pass  upon  the  simple  question  of  a  lock  canal  over  all  or  a 
sea-level  eaMd  over  all,  across  the  Isthmus?    The  other  projects,  or 
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studies,  whatever  they  may  have  been,  were  not  passed  upon  except 
for  the  purpose  of  making  calculations  and  the  like  of  that? 

Colonel  Krnst.  Yes,  sir. 

Senator  Morgan.  Would  you  consider  that  a  canal  that  was  a  sea- 
level  canal  as  far  out  as  from  the  40- foot  contour  to  Gamboa  and  then, 
say,  a  60-foot  level,  if  you  please,  from  there  across  to  Miraflores,  and 
then  return  to  the  sea-level  structure  from  that  out  to  the  Panama 
Bay?  yajj  to  the  Isle  of  Naos,  or  wherever  it  mi^ht  reach  the  40-foot 
contour-  -would  you  consider  that  an  impracticable  scheme? 

Colonel  Ernst.  No,  sir;  1  think  that  could  be  done.  You  mean 
physically  practicable? 

Senator  Morgan.  Physically  practicable,  yes. 

Colonel  Ernst.  Yes;  I  think  so. 

Senator  Morgan.  In  that  case  you  would  get  the  water  to  fill  that 
prism  between  Gamboa  and  Miraflores  out  of  this  Uamboa  dam? 

Colonel  Ernst.  Yes. 

Senator  Morgan.  And  your  opinion  is  that  the  stream  there  would 
furnish  enough  water  to  fill  that  prism,  the  balance  of  the  proposed 
prism  being,  of  course,  filled  with  sea  water? 

Colonel  Ernst.  Yes.  sir. 

Senator  Morgan.  That  is  all  I  want  to  ask  you,  Colonel. 

Senator  Kittredge.  Do  you  regard  the  conaitions  at  Bohio  as  favor- 
able for  the  construction  of  a  dam  as  at  Gatun,  leaving  out  of  consid- 
eration the  question  of  locks  and  the  securing  of  a  greater  supply  of 
water? 

Colonel  Ernst.  Yes;  I  do.     It  would  be  a  shorter  dam. 

Senator  Kittredge.  And  you  regard  the  conditions  under  the  sur- 
face as  favorable  as  at  Gatun  ? 

Colonel  Ernst.  Well,  yes;  I  think  I  may  say  that.  They  are  cer 
tainly  conditions  that  can  be  met  without  any  difficulty  at  all.  Engi 
neenng  resources  can  close  up  that  subfoundation. 

Senator  Kittredge.  You  make  that  statement  in  the  light  of  the 
fact  that  since  you  have  testified  here  before,  under  the  direction  of 
Mr.  Wallace,  borings  have  gone  40  feet  deeper  than  they  had  at  that 
time? 

Colonel  Ernst.  Oh,  yes.  That  would  not  change  my  idea  about 
the  feasibility  of  building  that  dam  at  all. 

Senator  Ktttredge.  1  will  read  just  a  few  questions  and  answers 
from  your  testimony  given  before  the  committee  four  or  five  years 
ago,  at  the  time  Senator  Morgan  was  chairman  of  the  committee. 
(Keading:) 

"  The  Chairman.  So  that  there  are  contingencies  to  be  looked  for- 
ward to  of  serious  character,  both  in  the  temporary  dam  and  in  the 
permanent  dam? 

"  Colonel  Ernst.  I  should  think  so. 

*'The  Chairman.  Do  you  agree  with  Mr.  Morison  that  125  feet 
below  sea  level  at  Bohio  is  an  unusual  and  extraordinary  depth  in 
which  to  do  pneumatic  work? 

''Colonel  Ernst.  Well,  it  never  has  been  done  yet  to  that  depth. 

"The  Chairman.  Do  you  know  that  it  ever  has  been  attempted,  but 
failed? 

"Colonel  Ernst.  No,  sir. 

"The  Chairman.  Well,  engineers  have  not  as.  yet  been  heroic 
enough  to  undertake  it.  ^         j 
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"Colonel  Ernst.  I  do  not  know  whether  it  requires  heroisna  or  not. 
They  have  not  done  it. 

"The  Chairman.  If  you  were  at  work  for  private  owners,  who  had 
to  famish  the  money  out  of  their  own  pockets,  you  would  despair  of 
coDvincing  them  that  it  was  a  good  venture. 

"Colonel  Ernst.  It  would  depend  on  the  necessity  for  it.  Of  course 
you  take  chances  where  you  have  to  do  it,  and  you  do  not  take  them 
where  you  do  not  have  to." 

Do  you  a^ree  with  that  statement  to-day  i 

Colonel  Ernst.  Oh,  yes,  sir;  entirely.  *  May  I  read  the  paragraph 
to  which  that  examination  referred  in  the  reports 

Senator  Kittredge.  You  mean  of  the  testimony  if 

Colonel  Ernst.  Not  the  testimony,  but  the  report  of  the  Commission. 

Senator  Kittredge.  The  testimonv,  of  course,  referred  to  the  dam 
atBohio? 

Colonel  Ernst.  I  want  to  read  you  what  I  had  already  signed  con- 
oemin^  that  dam.  This  was  a  sequel.  It  covers  about  a  page.  Do 
you  object  to  that  length  of  quotation? 

Senator  Kittredge.  Refer  to  the  page  from  which  you  read. 

Senator  Morgan.  I  think  it  had  better  go  in. 

The  Chairman.  Read  it,  Colonel. 

Colonel  Ernst.  It  is  an  extract  from  the  report  of  the  Isthmian 
Canal  Commission  of  1899-1901  (reading  from  pages  94  and  95): 

^^The  Bohio  dam  is  the  most  important  structure  on  the  line,  being 
of  great  magnitude,  of  vital  necessity  to  the  scheme,  and  offering 
many  diflSculties  of  construction.  The  Conmiission  has  devoted  mucn 
time  to  the  procurement  of  full  and  reliable  infoimation  concerning 
the  foundation  upon  which  thin  dam  must  rest  and  to  a  study  of  the 
various  types  of  structures  which  might  be  adopted."  Then  it  gives 
an  account  of  the  borings  and  the  materials. 

"These  materials  are  found  in  beds  of  varying  shape  and  thickness, 
not  distributed  with  uniformity,  and  not  arranged  according  to  any 
general  law  from  which  can  be  deduced  the  character  of  the  soil  at 
points  other  than  those  actually  examined.  In  everv  section  con- 
structed from  the  borings  strata  of  greater  or  loss  dimensions  are 
found,  which  are  permeable  by  water.  How  far  these  extend  and 
whether  or  not  they  communicate  with  the  surface  of  the  ground  al)ove 
the  site  of  the  dam  are  points  about  which  information  can  not  be 
obtained  in  advance  with  certainty.  If  a  dam  be  built  with  permeable 
strata  under  it  there  will  probably  be  leakage,  but  what  the  amount 
of  this  will  be  is  a  question  about  which  there  is  room  for  much  differ- 
ence of  opinion. 

"It  would  seem  probable  to  many  that  the  leakage  will  not  be  suffi- 
dent  to  endanger  the  water  supply  and  that  an  earthen  dam  is  there- 
fore feasible,  but  it  is  evident  that  here  is  a  danger  to  be  avoided  if 
possible.  A  masonry  dam  founded  throughout  upon  the  rock  or  an 
earth  dam  with  a  masonry  core  going  down  every  wnere  to  rock  would 
dose  the  valley  completely  and  would  leave  no  question  open  as  to  its 
future  efficiency .  In  its  preliminary  report  the  Commission  based  its 
estimates  on  a  masonry  dam.  The  examinations  of  the  ground  had 
not  at  that  time  been  completed.  So  far  as  they  had  progressed  the^ 
showed  a  site  where  a  masonry  dam  seemed  the  most  suitable,  but  it 
was  subsequently  found  that  the  depth  to  rock  upon  that  site  was  at 
least  143  feet  below  sea  level  at  the  deepest  part.  .  .^^^  ^  GooqIc 
po— VOLS— 06 8  "^"^    ^  o 
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"It  was  considered  best  to  avoid,  if  possible,  so  ffreat  a  depth  of 
foundation.  A  site  was  found  a  few  hundred  feet  fartoer  downstream, 
where  the  length  of  the  dam  would  be  considerably  greater  than  at  the 
former  site,  but  the  greatest  depth  to  rock  revealed  by  the  borings 
was  only  128  feet  below  sea  level.  The  line  runs  from  a  point  near 
the  railroad  station  at  Bohio,  on  the  east  side  of  the  river,  straight 
across  to  the  rockv  hill  on  the  west  side. 

"On  the  east  side  the  rock  is  at  the  surface  practically  from  the 
water  in  the  river  to  the  end  of  the  dam.  On  the  west  side  the  bank 
above  low  water  is  composed  either  of  pure  clay  or  of  clay  mixed 
with  sand,  while  below  low  water  are  found  irregular  beds  of  sand  and 
sandy  clay.  The  physical  features  of  the  location  admit  of  the  con- 
struction of  an  earth  embankment  with  a  heavy  masonry  core  carried 
down  to  bed  rock  throughout  the  length  of  the  structure.  For  reasons 
of  economy  that  type  of  dam  is  preferable  to  one  wholly  of  masonry 
upon  the  new  site,  and  is  now  adopted." 

So  that  it  was  to  remove  all  doubt.  There  is  something  el^  here  in 
my  evidence  before  that  committee  that  I  would  like  to  find. 

Senator  Kittredge.  Right  at  that  point,  if  it  will  not  interrupt  you: 
The  dam  of  which  you  were  talking  when  you  testified  before  us  at 
the  time  1  have  mentioned,  four  or  five  years  ago,  contemplated  a 
foundation  to  bed  rock,  did  it  not,  at  Bohio? 

Colonel  Ernst.  That  was  the  scheme  on  which  the  estimate  was 
made.  It  did  not  mean,  necessarily,  that  there  was  no  other  way  to 
make  that  subf oundation  tight.  The  point  was  to  make  the  subfoun- 
dation  tight. 

Senator  Kittredge.  You  reconunended  to  us,  or  advised,  at  least, 
that  the  dam  at  Bohio  be  placed  upon  a  rock  foundation? 

Colonel  Ernst.  Yes;  the  core. 

Senator  Kittredge.  Yes;  either  on  a  foundation  of  solid  rock  or  a 
masonry  core.     That  is  right,  is  it  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Kittredge.  You  regarded  that  dam  at  Bohio  without  a 
masonry  core — putting  it  that  way — as  involving  danger  to  the  struc- 
ture and  danger  to  the  canal,  did  you  not? 

Colonel  Ernst.  No,  sir;  that  is  not  a  necessary  sequence.  Let  me 
read  you  some  more  of  this  evidence  of  which  you  have  already  quoted 
a  part  (reading): 

"Senator  Hanna.  Now,  about  the  Bohio  dam.  That  is  a  matter 
about  which  there  has  been  a  great  diversity  of  opinion  in  the  testi- 
mony given  here,  and  I  would  like  to  have  your  opinion  about  the 
construction  of  that  dam — as  to  whether  or  not  is  feasible.  The  two 
dams  have  been  discusiicd.  Mr.  Morison  gave  testimony  that,  in  his 
judgment,  he  thought  that  upon  further  examination  that  in  the  work 
of  construction  he  had  faith  to  believe  that  a  core  dam  would  not  be 
necessary. 

*' Colonel  Ernst.  That  is  the  opinion  of  man j  very  sound  engineers. 

'* The  Chairman.  Have  you  seen  Mr.  Monson's  statement  in  his 
paper  before  the  American  Society  of  Engineers? 

' '  Colonel  Ernst.  Yes ;  I  have  seen  that.  These  French  engineers  did 
not  propose  to  put  a  core  down  at  all.  They  did  not  know  how  far 
the  rock  was— they  did  not  find  it.  We  did.  They  proposed  an  earth 
dam  and  Mr.  Morison  prefers  an  earth  dam.  The  majority  of  the 
Commission  felt  that  that  left  a  danger  that  it  was  desirable  to  avoid 
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if  possible.  There  is  no  use  of  Ukine  unnecessary  risks,  and  we 
tiioSpffat  it  was  possible  to  close  that  geological  valley  absolutely,  with 
an  impervious  core,  going  down  to  bed  rock,  and  then  there  is  no 
question  but  what  there  is  under  that  dam  an  impervious  core.  That 
WBS  the  most  conservative  way,  at  lea^t  for  the  estimate,  but  at  the 
same  time  a  very  much  more  expensive  way,  and  the  Commission  felt 
tfait  it  was  desirable  to  put  in  an  estimate  for  the  most  effective  and 
the  most  expensive  dam. 

^'Senator  Hakha.  But  when  it  came  to  the  time  for  construction 
and  farther  investigation  conditions  mav  l)e  found  to  exist  that  would 
chu^  the  cminioB  in  reference  to  that  i 

"Colonel  EsNST.  That  is  possible. 

"Senator  Hanna.  And,  of  course,  there  would  l>e  further  investi- 
gations made  before  any  work  would  be  commenced  ? 

"Cotenel  Ernst.  Yes." 

Senator  Kittredge.  That  was  the  testimony  that  I  had  in  mind. 
So  that  you  regarded  that  condition  which  you  have  described  there 
as  a  danger  to  the  dam  structure  and  the  canal  itself,  did  you  not^ 

Colonel  Ernst.  We  regarded  the  leakage  under  the  dam  as  a  danger; 
jes.  We  did  not  regard  that  masonry  core  as  a  necessary  means  to 
stop  that  leakage.     There  were  other  means  to  stop  it. 

Senator  Morgan.  But  still  you  recommended  a  cut-stone  dam? 

Colonel  Ernst.  No,  sir;  an  earth  dam  with  a  masonry  core. 

Senator  Morgan.  Did  the  Commission  recommend  an  earth  dam 
with  a  masonry  core? 

Colonel  Ernst.  Yes,  sir.  What  we  were  trying  to  do  there  was  to 
give  a  thing  that  was  absolutely  safe. 

Senator  Kittredge.  That  is  the  wise  thing  to  do  always  in  a  work 
of  this  sort,  is  it  not? 

Colonel  Ernst.  Exactlv.  The  masonry  core  was  one  method.  It 
was  to  be  put  down  by  tne  pneumatic  process.  It  was  not  the  only 
method. 

Senator  Kittredge.  What  other  methods  had  you  in  mind  at  that 
time,  and  have  you  in  mind  now,  to  cut  off  that  water? 

Colonel  Ernst.  The  principal  method,  the  one  that  I  should  first 
use,  would  be  to  pump  oown  liquid  cement. 

Senator  Kittredge.  To  what  depth  can  that  \ye  done  ? 

Colonel  Ernst.  I  do  not  see  why  it  can  not  go  to  any  depth  that  you 
can  put  a  pipe  down. 

Senator  J^ttredos.  Is  there  certaintv  that  you  can  by  that  method 
effectually  close  all  places  through  which  water  percolates? 

Cokmei  Ernst.  I  think  so. 

Senator  Kittredge.  How  can  you  determine  that  fact  absolutely? 

Colonel  Ernst.  Why,  you  can  nave  test  pipes  and  see  when  the  flow 
stops.  I  think  it  is  perfectly  feasible  to  tighten  up  all  those  crevices, 
90  that  there  will  not  be  any  leakage  at  all. 

Senator  Kittredge.  Do  you  advise  that  that  method  be  pursued  in 
the  Gatun  dam  structure? 

Colonel  Ernst.  No,  sir;  I  do  not  think  it  is  necessary  there  at  all. 
It  is  one  of  the  things  that  could  be  done  if  it  were  necessar3\ 

Senator  Morgan.  That  liquid  cement  when  it  was  pressed  into  the 
interstices  of  a  material  that  it  was  to  harden  would  unite  with  such 
material  and  make  a  grouting  that  would  make  a  solid  rock  in  the 
course  of  time  ?  Digi,,ed  by  Google 
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Colonel  Ebnst.  That  is  just  what  it  would  make. 

Senator  Morgan.  If  there  was  any  wood  in  there  it  would  not  unite, 
would  it? 

Colonel  Ernst.  It  would  be  buried  in  this  artificial  rock.  It  would 
make  an  artificial  rock,  and  anything  there  would  be  buried  in  it. 

Senator  Morgan.  It  would  be  very  necessary,  would  it  not,  Colonel, 
to  have  the  material  into  which  you  make  this  injection  of  cement  of 
such  consistency  and  such  uniformity  of  structure  as  that  the  cement 
would  fill  up  all  parts  of  it  under  pressure,  so  that  when  it  hardened  it 
would  become  equivalent  to  solid  rock  there? 

Colonel  Ernst.  You  would  want  to  fill  up  all  the  interstices;  yes,  sir. 

Senator  Morgan.  You  would  do  that  by  putting  pressure  enough 
upon  your  pump  to  drive  it  down? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  I  want  to  ask  the  Colonel  some  other  questions 
on  a  diflferent  subject. 

Senator  Kittredge.  I  wish  to  ask  him  one  more  question,  if  I  may. 
Senator? 

Senator  Morgan.  Certainly. 

Senator  Kittredge.  Why  do  you  recommend  that  this  process 
which  you  have  described  be  used  at  Bohio  and  not  at  Gatun? 

Colonel  Ernst.  There  is  a  very  great  difference  in  the  material  down 
there  near  the  bottom.  At  Bohio  we  found  some  material  there  as  big 
as  a  hen's  egg.  We  did  not  find  it,  but  Mr.  Wallace's  borings  foona 
material  down  there  as  big  as  a  hen's  egg.  They  have  no  such  mate- 
rial as  that  at  Gatun.     That  is  the  reason. 

Senator  Kittredge.  In  what  respect  does  the  material  differ  taken 
from  the  borings  at  Bohio  and  at  Gatun,  at  the  depth  of  258  feet? 

Colonel  Ernst.  In  that  respect.  In  one  case  it  is  fine  and  in  the 
other  case  it  is  not.  It  is  very  much  finer  and  very  much  less  porous 
in  the  one  case  than  in  the  other. 

Senator  Kittredge.  But  at  Gatun  it  is  porous  just  the  same,  is  it 
not? 

Colonel  Ernst.  Not  the  same;  no. 

Senator  Kittredge.  But  it  is  porous? 

Colonel  Ernst.  Yes;  there  is  some  porous  material  down  at  the 
bottom. 

Senator  Kittredge.  Differing  only  in  degree? 

Colonel  Ernst.  Only  in  degree;  yes. 

Senator  Morgan.  But  the  report  of  the  minority  does  not  propose  to 
inject  cement  down  into  these  deep  gorges? 

Colonel  Ernst.  No;  I  do  not  propose  it  either.  You  do  not  under- 
stand me  to  propose  it? 

Senator  Morgan.  You  merely  reconunend  it  as  a  measure  that 

Colonel  Ernst.  That  could  be  used  at  Bohio.  We  are  talking  about 
the  Bohio  dam,  entirely. 

Senator  Morgan.  Could  you  not  make  use  of  the  same  material,  in 
the  same  way,  at  Gatun  ? 

Colonel  Ernst.  Certainly,  if  you  wanted  to ;  if  it  was  necessary. 

Senator  Morgan.  In  case  you  did  it  by  injecting^  cement,  you  would 
have  a  better  foundation,  or  a  better  stone  protection  against  percola- 
tion of  water  than  you  would  have  at  Gatun  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Because  the  material  is  finer?     r^         i 
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Colonel  Ernst.  It  would  be  better.     It  is  not  necessary. 

Senator  Morgan.  Tou  are  a  member  of  what  I  call  the  Walker 
£n>Ioration  Commission  of  1901  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  you  served  on  that  and  joined  in  the  report? 

Colonel  Ernot.  Yes,  sir. 

Senator  Morgan.  And  then  you  became  a  member  of  the  first  Walker 
Construction  Commission  ? 

Colonel  Ernst.  No,  sir;  I  was  not  a  member  of  that. 

Senator  Morgan.  Or  of  the  present  one? 

Colonel  Ernst.  I  am  on  the  present  one. 

Senator  Morgan.  You  were  not  with  the  Walker  Conmiission,  then, 
when  they  were  encountering  the  first  work  that  they  had  to  do  in 
providing  for  constructing  the  canal  down  there  ? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  But  you  knew  the  conditions  pretty  well,  did 
you  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  I  wish  you  would  describe  them.  Colonel,  if  you 
please.  I  want  to  show,  in  justice  to  that  Commission,  the  sort  of 
work  that  had  to  be  done  and  the  amount  of  it  in  the  first  opening  up 
of  their  work  on  the  canal. 

Colonel  Ernst.  The  work  had  gone  to  seed.  The  French  had  a 
force  down  there  of  600  or  700  men  taking  care  of  the  property.  There 
was  an  immense  amount  of  machinery  and  plant  of  every  description 
upon  the  site,  which  we  had  looked  over  and  pronounced  worthless; 
that  is  to  say,  it  was  so  nearly  worthless  that  we  would  not  make  any 
special  allowance  for  it.  It  is  said  to  have  cost  $30,000,000,  and  I 
think  that  is  not  impossible. 

There  were  village  after  village  of  these  laborers'  camps,  engineer- 
ing camps  along  the  Isthmus,  some  of  them  buried  in  thickets.  Some 
of  them  you  would  not  know  were  there,  and  they  were  not  discovered 
until  later.  Those  buildings  looked  a  great  deal  worse  than  they  really 
turned  out  to  be  afterwards.  The  exterior  was  t»dly  rotten,  the 
boards  were  exposed  to  the  weather,  wind,  and  rain,  and  were  ready 
to  fall  to  pieces.  You  would  take  tnose  off,  and  you  would  come  to 
good  lumoer:  so  that  there  was  a  good  deal  more  in  the  buildings  than 
we  thought  there  was. 

The  railroad  was  overworked  and  behind  the  times.  There  was  a 
man  in  charge  of  it  who  had  left  this  country  sixteen  years  before, 
who  was  a  very  good  railroad  man  in  his  day,  but  who  had  not  learned 
anything  of  the  new  methods.  The  wharves  were  not  sufficient  really 
for  the  every  day  traffic  of  that  railroad.  The  Commission  had  to 
create  everything  from  the  ground.  They  had  to  rebuild  or  build 
new  all  the  structures  required  for  a  population,  we  will  say,  of  25,000 
people;  and  by  that  I  do  not  mean  simply  boarding  houses  and  sleep- 
ing rooms,  but  they  had  to  build  jails,  and  hospitals,  and  court-houses, 
and  everything  else  that  you  require  in  a  municipality. 

They  had  to  multiply  the  wharf  room  by  eight  or  ten — I  do  not 
know  what — to  bulla  new  wharves.  They  had  to  buy  new  steamers 
to  get  things  down  there.  This  could  not  all  go  on  at  once,  because  to 
do  this  work  you  had  to  have  shelter  for  your  men,  and  they  did  not 
\me  that.  So  that  the  progress  had  to  be  gradual,  of  course,  first  get- 
ting a  little  more  force,  and  then  a  little  more  accojpuodation  to  toke 
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care  of  more  force;  so  that  it  increased  by  degrees.  It  was  utterly 
impossible  to  do  that  thing  in  a  day — absolutely  impossible.  I  think 
the  Commission  did  some  very  good  work  down  there. 

Senator  Morgan.  Then  they  had  to  organize  transportation,  I  sup- 
pose, on  the  Isthmus  ? 

Colonel  Ernst.  Yes,  sir.  They  had  to  reorganize  the  railroad,  and 
they  had  to  get  a  new  plant.  The  locomotives  were  out  of  date  and 
the  cars  were  out  of  date.  I  think  they  ordered  some  1,500  ears.  I 
have  a  memorandum  of  that  somewhere.  [Consulting  memorandum]. 
Yes;  they  ordered  24  locomotives,  500  box  cars,  6  passenger  cars, 
12  caboose  cars,  1  pile  driver  and  wrecker  for  the  railroad. 

Senator  Morgan.  This  was  all  necessary  just  for  inaugurating  the 
work? 

Colonel  Ernst.  For  inaugurating  it,  yes,  sir.  They  ordered  61 
steam  shovels,  120  locomotives,  1,300  flat  cars,  324  dump  cars,  12 
Lidgerwood  unloadei's,  and  13  spreaders.  Those  were  some  of  the 
principal  items  of  plant  that  they  had  to  get.  Concerning  that  old 
material  down  there,  as  I  say,  we  were  not  willing  to  allow  anything 
for  it.  We  were  conscious  that  there  was  some  residue  of  value  in  it; 
that  some  of  that  material  might  be  used — bar  iron,  and  things  like 
that,  surveying  instruments,  and  so  on — but  we  were  not  ready  to 

¥ay  anything  for  it  at  all,  except  in  that  general  item  of  omissions. 
*liat  is  all  they  had.  They  patched  up  a  lot  of  that  and  kept  their 
force  going  with  it. 

Senator  Morgan.  The  I'ailroad  and  connecting  steamers  that 
belonged  to  the  railroad  were  an  indispensable  arm  of  that  service? 

Colonel  Ernst.  Y'^es,  sir;  absolutely. 

Senator  Morgan.  But  for  those  they  could  not  have  made  any 
progress 'if 

Colonel  Ernst.  Practically,  no. 

Senator  Morgan.  If  they  had  depended  upon  misceUaneous  shipping 
to  get  their  material  and  people  in  there,  and  food,  and  all  that,  they 
could  have  made  practically  no  progress. 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  The  countr}-  was  barren  of  food,  practically  i 

Colonel  Ernst.  Yes,  sir;  there  was  not  enough  for  the  people  who 
lived  in  it. 

Senator  Morgan.  The  railroad  was  then,  in  fact,  and  practically 
during  the  first  year  of  the  eflfort  to  open  that  canal,  the  most  active 
and  the  most  important  factor  in  the  work? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Who  controlled  that  railroad  in  regard,  for  instance, 
to  transportation,  and  also  in  regard  to  freight  rates  across  the  Isthmus 
at  that  time  ?     Was  it  the  railroad  company  ? 

Colonel  Ernst.  The  railroad  company,  yes;  the  board  of  directors. 

Senator  Morgan.  When  you  got  there  as  a  commissioner  you  found 
that  the  railroad  and  all  of  its  work  and  all  of  its  property  and  all  of 
its  possessions  were  under  the  control  of  the  railroad  company? 

Cx)lonel  Ernst.  Yes.  sir. 

Senator  Morgan.  Through  a  board  of  directors! 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  the  United  States  had  acquired  at  the  time 
you  became  a  Commissioner  all  or  nearly  all  of  the  stock  in  the 
railroad! 
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Colonel  Ernst.  Yes,  sir. 

Senator  Mobgan.  And  soon  aeqnired  the  whole  of  it? 

Colonel  Ebnst.  Yes,  sir. 

Senator  Morgan.  And  the  United  States,  through  its  Oanal  Com- 
missioners, of^sfaaixed  a  board  of  directors  for  that  railroad  with  some 
outsiders  coming  in — stockholders? 

Colonel  Ernst.  Yes;  the  number  b  fixed  by  law — by  the  charter — 
and  the  Secretary  of  War  really  represents  the  Government.  He 
dictates  the  board  of  directors. 

Senator  Morgan.  He  dictates — or  did  then,  when  you  fii*st  came  in. 
dictate — the  majority  of  the  board  of  directors;  but  there  were  still 
persons  who  were  elected  in  some  way  by  the  stockholders  that  had 
not  as  yet  sold  their  stock? 

Colonel  Ernst.  I  do  not  underntand  it  that  way,  Senator.  The 
shares  were  so  few  and  so  Kcattered  that  they  could  not  control  a  direc- 
tor. There  w«re  only  some  1,100  shares,  and  they  were  scattered  all 
over  the  world.  The  other  nearly  69,000  were  voted  by  the  Secretary 
of  War,  and  he  dictated  the  board  of  directors;  and  be  ordered  that 
each  member  of  the  Canal  Commission  should  be  a  member  of  the 
board  of  directors. 

Senator  Morgan.  Yes;  that  is,  controlling  the  majority  of  the  Ktock  ? 

Cok>nel  Ernst.  Yes,  sir. 

Senator  Morgan.  So  that  after  the  Government  took  over  the 
property  it  first  obtained  a  board  of  directors,  and  they  were  really 
named  and  elected  by  the  stock  of  the  United  States? 

Colonel  Ernst.  Ye«,  sir. 

Senator  Morgan.  And  through  the  Secretary  of  War? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  the  Secretary  of  War  went  out  and  got  other 
persons  who  had  no  connection  with  the  construction  of  the  canal  at 
all,  and  no  interest  in  it,  to  come  in  and  constitute  membership  in  that 
board? 

Colonel  Ernst.  Yea,  sir. 

Senator  Morgan.  You  had  been  there  at  the  opening  and  before  the 
opening  of  any  work  done  by  the  United  Staten  Government,  and  you 
arrivedagain,  I  suppose,  as  a  Commissioner,  at  the  time  that  the  nrst 
Commission  was  removed. 

Colonel  EIrnst.  Yes,  sir;  soon  after  that. 

Senator  Morgan.  Do  you  know  whether  their  resignation  had  been 
required  by  the  Government? 

Colonel  Ernst.  Not  of  ray  personal  knowledge.  I  only  know  what 
I  saw  in  the  newspapers  about  it. 

Senator  Morgan.  But  they  had  all  resigned? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  a  new  Commission  was  appointed? 

Colonel  Ernst.  Yes,  sir. 

S^iator  Morgan.  And  upon  that  new  Commission  some  of  the  old 
Commissioners  were  retained.  Who  were  they?  Colonel  Hains  was 
oae  that  was  retained,  was  he  not? 

Colonel  Ernst.  No,  sir;  Colonel  Hains  was  on  the  Commission  of 
1899-1901.  He  was  not  on  the  first  construction  Commission.  There 
I  no  member  of  it  retained — yes;  Major  Harrod  was  retained. 

8eDat(»^  MraoAN.  Was  he  the  only  one? 
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Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  So  that  six  were  removed  or  resigned,  and  one 
remained  ? 

Colonel  Ernst.     Yes,  sir. 

Senator  Morgan.  And  he  formed  a  nucleus  around  which  the  new 
board  was  assembled? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.   Where  is  Major  Harrod  now? 

Colonel  Ernst.  He  is  here  in  the  room.     [Lauehter.] 

Senator  Morgan.  He  is  right  here?  1  did  not  know  the  gentleman. 
I  did  not  know  that  he  was  in  the  room. 

When  you  entered  upon  your  duties  as  a  commissioner,  you  then 
first  knew  accurately  the  amount  of  work  that  had  been  done  by  that 
first  construction  commission  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Did  you  think  that  was  a  creditable  or  a  discredit- 
able performance  on  the  part  of  that  board? 

Colonel  Ernst.*  It  certainly  was  not  a  discreditable  one. 

Senator  Morgan.  Have  you  any  knowledge  of  any  objection  that 
was  urged  by  the  President  or  by  anybody  else  to  a  member  of  that 
first  construction  commission,  called  the  Walker  commission,  on  the 
ground  of  incompetency  or  delinquency  in  the  performance  of  duty 
or  for  any  other  cause? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  There  was  nothing  assigned? 

Colonel  Ernst.  No,  sir;  I  never  heard  of  anything. 

Senator  Morgan.  They  were  merely  swept  out  and  a  new  commis- 
sion put  in.  Have  you  any  knowledge  of  the  influences  that  were 
brought  to  bear — any  of  them — to  produce  that  result? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  Were  you  surprised  at  it? 

Colonel  Ernst.  Very  much. 

Senator  Morgan.  You  were  very  much  surprised? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  You  are  still  unable  to  account  for  it? 

Colonel  Ernst.  Yes  sir;  entirely. 

Senator  Morgan.  The  country  seems  to  be  in  the  same  condition. 
When  you  entered  upon  work  there  under  the  new  Commission,  did 
the  Commission  immediately  go  down  to  the  Isthmus,  after  they  were 
appointed  and  organized? 

Colonel  Ernst.  Not  immediately.  We  were  organized  the  first  of 
April,  and  the  order  of  the  President  was  that  we  should  meet  on  the 
Isthmus  the  first  of  each  quarter;  that  is,  the  first  of  April,  the  first 
of  July,  and  so  on.  We  were  organized  too  late  to  go  at  that  time, 
so  that  we,  under  the  orders,  intended  to  go  in  June.  Mr.  Wallace's 
resignation  came  just  about  the  time  that  we  were  getting  ready  to 
o  down  there,  and  that  deferred  the  trip  for  two  or  three  weeks,  so 

at  we  did  not  actually  go  until  some  time  in  July. 

Senator  Morgan.  How  long  did  you  remain  on  the  Isthmus  after 
you  went  down  as  a  body? 

Colonel  Ernst.  I  think  we  were  there  about  two  weeks.  ^ 

Senator  Morgan.  When  you  got  there  you  found  that  the  previous 
Commission  had  organized  all  of  the  statutes  and  ordinances  that  were 
necessary  for  the  government  of  that  Zone,  or  supposed  to  be  necessary  ? 
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Colonel  £bn8T.  Yes,  sir. 

Senator  Moboan.  That  was  a  heavy  task,  was  it  not? 

Colonel  Ernst.  I  should  think  it  must  have  been  a  very  heavy  task. 

Senator  Morgan.  The  records  here  show  that  it  must  have  been  a 
heavy  task.  And  they  had  put  in  operation  the  judicial  establishment, 
organized  and  put  in  operation  the  nealth  establishment,  and  the  labor 
as  far  as  it  was  being  conducted,  and  the  commissary  establishment, 
and  whatever  was  necessary  for  the  accommodation  of  the  laborers 
who  were  there  and  those  that  were  coming  in.  I  suppose  that  is  all 
correct,  that  they  had  done  all  that? 

Colonel  Ernst.  They  had  done  it  as  far  as  they  were  able  to  do  it 
Of  course  that  work  was  not  completed. 

Senator  Morgan.  The  laborers  came  in  rapidly  after  the  new  Com- 
mission was  appointed,  did  they  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  You  made  it  a  business  to  push  labor  in  there, 
employees  of  every  kind? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  a  good  many  appointments  were  made  to 
clerical  and  other  positions  among  what  were  called  the  gold  men  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  there  were  some  thousands  added  to  the  list 
of  laborers? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  About  how  many? 

Colonel  Ernst.  I  think  that  that  force  grew  from  about  7,000  in 
iviW  to  some  17,000 — I  do  not  know.  Senator. 

Senator  Morgan.  That  was  an  addition  practically  of  10,000  laborers  ? 

Colonel  Ernst.  There  was  a  very  large  addition,  I  know  that. 

Senator  Morgan.  The  first  Commission  had  put  on,  I  suppose,  from 
your  calculations  here,  about  five  or  six  thousand  laborers  ? 

Colonel  Ernst.  Oh,  I  think  so. 

Senator  Morgan.  And  then,  when  the  new  Commission  came  in, 
there  were  10,000  more  put  on. 

Colonel  Ernst.  There  have  been  that  many  added;  yes. 

Senator  Morgan.  And  it  was  done  in  a  hurry,  was  it  not — with 
rapidity? 

Colonel  Ernst.  As  fast  as  we  could;  yes,  sir. 

Senator  Morgan.  You  made  great  efforts  to  get  labor? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  When  this  great  addition  of  10,000  laborers  came 
into  this  Isthmus,  were  sufficient  quarters  provided  for  that  great  addi- 
tion to  the  force? 

Colonel  Ernst.  There  was  always  a  tight  squeeze.  There  were 
always  more  men  than  there  were  quarters,  and  I  suppose  that  is  so 
to-day;  but  the  quarters  were  being  increased  as  fast  as  they  could, 
tod  tne  naen  were  being  increased  as  fast  as  the  quarters  could  be  pro- 
Tided,  and  the  thing  kept  along  in  that  way. 

Senator  Morgan.  And  there  were  rapid  importations  I  suppose — 
and^e  record  shows  it — of  lumber  for  builaing  material  from  the 
Pacific  coast  and  from  the  Atlantic  coast? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  of  all  other  kinds  of  material  that  were  nec- 
essary to  be  emi^oyed  in  the  rapid  progress  of  the  wgfrJklyGoogle 
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Colonel  Ernst.  Yes,  sir. 

Senator  Moboan.  And  you  had  a  great  many  nuecbiuiics  theore,  car- 
penters, and  so  on,  for  the  purpose  of  putting  up  houses  and  repairing 
houses,  etc.  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  the  work  went  on  rapidly? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  hurriedly.  You  then  added  water  to  pro- 
vide for  those  people? 

Colonel  Ernst,   x  es,  sir. 

Senator  Morgan.  And  to  provide  a  water  supply  for  Pananui? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  also  for  Colon  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Had  the  old  commission  made  progress  in  fur- 
nishing a  water  supply  for  these  places? 

Colonel  Ernst.  Oh,  yes,  sir. 

Senator  Morgan.  They  had  pretty  nearly  completed  it,  had  thev 
not? 

Colonel  Ernst.  They  had  the  water  turned  on  at  Panama,  which 
was  the  most  important  of  all  of  the  water  supplies.  They  had  brought 
their  pipes  down  from  the  reservoir  into  the  city  and  had  laid,  I  think, 
25  per  cent  of  the  pipes  in  the  city  and  had  turned  the  water  on. 
There  were  public  hydrants  and  some  of  the  houses  were  supplied. 
But  all  the  people  could  go  out  to  the  hydrants  and  get  water  at  the 
time  we  went  there. 

Senator  Morgan.  That  water  supply  came  from  a  distance  of  6  or  7 
miles? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Out  of  the  reservoir  that  the  old  Commission  had 
constructed  there  in  the  hills  ? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  they  got  the  water  chiefly,  I  suppose,  out  of 
the  Rio  Grande  or  its  affluents? 

Colonel  Ernst.  At  the  headwaters  of  the  Rio  Grande  they  formed 
the  reservoir. 

Senator  Morgan.  Was  the  water  usable  and  good? 

Colonel  Ernst.  It  seemed  to  be  ver^  good,  indeed. 

Senator  Morgan.  Well,  then,  this  hrst  Commission  had  also  pat  in 
additional  wharfage? 

Colonel  Ernst.  Yes;  but  1  do  not  think  any  of  it  was  finisbed. 
They  had  begun  it. 

Senator  Morgan.  Had  they  made  improvements  upon  the  railroad  i 

Colonel  Ernst.  Yes;  they  had  made  some  improvements. 

Senator  Morgan.  Had  they  extended  any  spur  tracks  into  the  dig-- 
gi^s? 

Colonel  Ernst.  I  can  not  be  sure  about  that.  Have  you  our  aiiAual 
report  here? 

oenator  Morgan.  1  would  not  detain  you  to  go  over  that,  because  it 
is,  perhaps,  not  a  very  important  item. 

Colonel  Ernst.  They  had  made  some  improvements  in  the  railroad. 
They  will  be  found  enumerated  in  our  annual  report. 

Senator  Morgan.  Down  in  the  Bay  of  Panama,  did  they  make  any 
necessary  improvements  in  order  to  lacilitate  conamerce  in  oonnectioVi 
with  ships?  ^^    -^ ^_™.,..««n 
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Colonel  Ernst.  Well,  they  had  a  dredge  at  work  there. 

Senator  Morgan.  They  had  a  dredge  at  work  ? 

ColoDel  Ernst.  Yes,  sir;  they  had  a  dredge  at  work,  and  they  had 
overhauled  the  repair  shop  there  for  making  marine  repairs. 

Senator  Morqan.  That  was  down  at  La  Boca,  at  the  mouth  of  the 
Bio  Grande  ? 

Cokmel  Ernst.  Yes,  sir. 

Senator  Morgan.  And  they  had  overhauled  and  repaired  other 
machine  shops  along  on  the  line  of  the  railroad  and  the  canal,  down 
clear  to  Colon? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Had  they  made  repairs  in  Colon,  and  made  any 
effort  to  clean  up  that  place? 

Colonel  Ernst.  Well,  they  had  not  done  any  engineering.  They 
had  begun  on  their  water  supply.  Yes;  they  had  cleaned  all  the  Amer- 
icaa  part 

Senator  Morgan.  As  to  the  condition  of  the  engineering  when  you 
took  over  these  French  maps,  was  it  at  all  satisfactory,  in  regard  to 
projected  work  that  the  Commissioners  had  in  view^  Were  those 
mans  satisfactory  ?   Were  they  either  reliable  or  sufficiently  developed  i 

Colonel  Ernst.  They  were  very  reliable  where  the  French  had  actu- 
ally done  work.  The  French  are  excellent  engineers,  and  wherever 
these  maps  were  the  result  of  actual  observation  they  were  very  reli- 
able; but  there  was  more  or  less  sketching  in  some  parts  of  those 


enator  Morgan.  Take  the  maps  topographically,  reaching  out  into 
the  headwaters  of  the  Chagres  and  the  other  rivers,  were  those  mapH 
reliable? 

Colonel  Ernst.  In  many  places  they  were  not,  because,  as  I  say, 
they  were  not  the  result  of  actual  observation,  they  were  sketches. 

Senator  Morgan.  Was  it  not  necessary  to  predicate  your  work  in 
the  canal  upon  a  resurvey  of  the  whole  system  from  end  to  end? 

Colonel  Ernst.  No.  sir;  I  could  not  say  that,  Senator.  The  line  of 
the  canal  was  very  thoroughly  surveyea,  and  anything  within  easy 
reach  of  the  canal,  anything  that  would  come  anywhere  near  the  canal 
prism  itself.  When  we  would  come  to  overflowing  large  tracts  of 
country  by  dams  such  as  the  Gamboa  dam  or  any  other  dam,  there  you 
would  get  back  into  country  that  was  not  very  well  known,  and  there 
was  where  the  trouble  came  in. 

Senator  Morgan.  As  to  the  line  of  the  canal:  Take  its  axis  through 
and  through;  had  the  French  conducted  borings  along  the  entire  line 
of  that  canal  from  Colon  out  to  the  Bay  of  Panama  i 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  So  as  to  get  down  to  the  actual  condition  of  the 
sabstratunrv,  as  deep  as  sea  level? 

Colonel  Ernst.  Yes,  sir;  they  had. 

Senator  Morgan.  Were  those  borings  reliable? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Were  they  close  enough  together  to  give  suflScient 
accuracy  to  the  data  ? 

Colonel  Ernst.  They  were  reasonably  so.  Of  course,  we  have 
nwde  a  great  many  since;  and  the  more  borings  you  have  the  better. 
It  is  impossible  to  make  enough  borings  to  give  anything  more  than 


digitized  by 


Google 


2070  INVESTIGATION   OP   PANAMA   CANAL   MATTERS. 

a  general  idea,  anyway.     Yes,  I  think  you  may  say  they  were  reason- 
ably close  together. 

Senator  Mokgan.  Do  you  know  whether  the  Joint  CommissioD 
relied  upon  the  French  borings  at  all,  or  whether  they  took  the  Amer- 
ican borings  as  furnishing  the  proper  data  for  determining  what  was 
below  the  surface? 

Colonel  Ernst.  I  do  not  know  about  that;  but  I  presume  they  took 
the  latest;  I  do  not  know  how  much  attention  they  gave  to  that  French 
profile. 

Senator  Morgan.  As  a  practical  business  matter,  with  your  present 
knowledge  of  what  those  engineering  reports  and  maps  and  contribu- 
tions to  literature,  and  so  forth,  were,  would  you  give  $2,000,000  for 
them? 

Colonel  Ernst.  Yes,  sir. 

Senator  JloRGAN.   xou  would? 

Colonel  Ernst.  I  would. 

Senator  Morgan.  And  yet  would  not  rely  upon  them  after  you  got 
them? 

Colonel  Ernst.  1  would  try  to  make  some  fair  compensation  for 
what  they  cost. 

Senator  Morgan.  I  am  not  talking  about  that,  but  just  as  if  you  had 
no  idea  of  compensation  about  it  and  were  getting  them  at  a  fair  price 
for  what  they  were  worth  to  the  incoming  Engineering  Corps  oi  the 
United  States. 

Colonel  Ernst.  I  do  not  believe  you  could  have  gotten  that  infor- 
mation for  $2,000,000,  Senator. 

Senator  Morgan.  You  do  not  think  you  could  have  gotten  the 
information  that  the  French  had  there  for  $2,000,000? 

Colonel  Ernst.  No,  sir;  I  do  not  believe  you  could  have  made  all 
those  surveys  and  constructed  all  those  maps  for  $2,000,000,  and  of 
course  you  could  not  have  gotten  the  history.  The  records  would  go 
back  for  twenty  or  thirty  years.  You  coula  not  get  that  at  all  at  any 
price. 

Senator  Morgan.  Is  there  much  use  for  that  history  ? 

Colonel  Ernst.  Yes,  sir;  that  is  what  we  rely  on  to  determine  what 
the  action  of  the  Chagres  River  will  be  in  the  future. 

Senator  Morgan.  That  includes  the  measurements  of  the  flow  of 
water  in  the  river? 

Colonel  Ernst.  Yes;  the  flow  of  the  water  in  the  river  is  changing 
all  the  time,  and  is  different  in  different  years,  and  we  have  a  fairly 
decent  record  of  it  now  for  about  fifty  years;  only  fair,  thoug-h.  If 
we  had  it  a  hundred  years  back  we  would  be  a  good  deal  more  sure 
of  it. 

Senator  Morgan.  In  that  respect  I  suppose  what  the  French  wrote 
was  a  mere  account  of  the  operation  of  the  water  gauges  that  they  put 
in  the  Chagres  River  and  watched?    That  is  all? 

Colonel  Ernst.  Their  original  observations,  yes;  and  they  collected 
all  the  information  that  they  could  collect,  also. 

Senator  Morgan.  That  was  not  any  intricate  engineering  project  or 
process? 

Colonel  Ernst.  That  is  not  costly  except  in  the  matter  of  time.  It 
does  not  cost  much  to  make  those  observations. 

Senjttor  Morgan.  Is  there  any  point,  or  was  there  any  point  when 
you  went  to  survey  that  Isthmus  as  a  Conunissioner  and  looked  over 
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what  had  been  done  or  remained  to  be  done,  in  which  you  found  that 

\h&  former  Commission  had  been  deficient  in  industry,  perseverance, 

knowledge,  or  fidelity  ? 
Colonel  Ernst.  No,  sir;  none  at  all. 

Senator  Morgan.  None  at  all? 

Colonel  Ernst.  No,  sir. 

Senator  Morgan.  And  you  still  do  not  know  the  reason  why  they 
were  removed  ? 

Colonel  Ernst.  No;  I  do  not  know  of  my  own  personal  knowledge. 
I  have  seen  everything  that  has  been  published  in  the  newspapers. 

Senator  Morgan.  Tne  newspapers  are  not  always  reliable  upon  such 
subjects,  are  they  I 

dolonel  Ernst.  No;  I  may  say  that  I  do  not  know. 

Senator  Morgan.  You  may  have  formed  some  opinionH,  but  you  got 
them  from  newspaper  accounts  if 

Colonel  Ernst.  Exactly. 

Senator  Morgan.  Practically — looking  over  the  ground  and  survey- 
ing it  with  a  view  to  continuing  that  work  that  ha!a  been  commenced 
there— jou  found  no  deficiencies  and  no  mistakes  ? 

Colonel  Ernst.  Oh,  I  do  not  mean  to  say  that  I  saw  no  mistakes, 
but  no  more  than  any  man  is  liable  to  make.  Any  man  is  liable  to 
make  mistakes.  I  do  not  think  there  were  any  very  grave  mistakes 
except,  possibly,  one.  No;  I  do  not  think  that  there  were  any  grave 
mistakes. 

Senator  Morgan.  Have  you  in  mind  any  mistake  that  you  would 
call  such  without  attributing  to  it  any  great  gravity  or  weights 

Colonel  Ernct.  I  have  in  mind  a  mistake  which  has  had  serious 
results,  but  I  do  not  know  but  that  it  is  a  mistake  that  any  man  might 
ha?e  fallen  into. 

Senator  Morgan.  I  would  like  you  to  mention  it 

Colonel  Ernst.  I  think  the  conclusions  drawn  from  the  experimen- 
tal work  done  in  Culebra  was  a  mistake  that  had  l>ad  resultn. 

Senator  Morgan.  What  was  that? 

Colonel  Ernst.  That  you  could  take  that  material  out  for  50  cents  a 
jard. 

Senator  Morgan.  That  was  too  cheap? 

Colonel  Ernst.  Yes;  I  think  so,  decidedly. 

Senator  Moroan.  It  was  too  cheap  by  a  dollar,  was  it  not  ? 

Colonel  Ernst.  No,  sir;  by  30  cents,  at  least. 

Senator  Morgan.  The  first  commission  estimated  that  you  could 
take  out  that  material  through  Culebra  cut  at  30  cents? 

Colonel  Ernst.  No,  sir;  they  estimated  that  you  could  take  it  out  at 
^  cents.  You  asked  me  what  mistakes  I  noticed.  The  new  Commis- 
sion, or  at  least  the  engineering  committee  of  the  new  Commission, 
thought  they  could  take  it  out  for  50  cents. 

Senator  Morgan.  That  the  others  had  priced  it  too  high  i 

Colonel  Ernst.  Yes;  they  thought  so. 

Senator  Morgan.  Mr.  Wallace,  who  conducted  that  work,  found 
^  he  sometimes  had  to  pay  $1.75  per  cubic  yard  for  it. 

Colonel  Ernst.  Well,  that  developed  afterwards.  Mr.  Wallace 
thought  he  could  take  it  out  for  50  cents.  I  think  he  testified  that 
before  this  committee  at  the  hearing.     I  think  he  is  mistaken. 

Senator  Morgan.  What  is  the  unit  of  jprice  that  you  would  put  upon 
the  dry  work  to  be  done  through  from  G^mboa  to  Mij^ftpresl^OOQle 


2072  INVBBTICbkTION   OF   PANAMA  OAKAL   MATTEB6*. 

Colonel  Ernst.  Well,  for  that  material  in  there  it  is  about  80  oetrts. 
Our  estimates  are  80  cents  for  soft  rock  in  the  dry,  $1.15  for  hard 
rock  in  the  dry,  and  then  we  had  another  estimate  of  $4.75  for  rock 
under  water.     I  think  they  were  not  far  out  of  the  way. 

Senator  Morgan.  Are  you  prepared  now  to  recommend  those  esti- 
mates as  being  such  as  the  Government  can  act  upon  ? 

Colonel  Ernst.  I  think  jou  might  reduce  the  rock-under-water 
estimate  somewhat.  That  is  the  most  uncei*tain  item  in  the  whole 
matter.  I  think  those  other  figures  are  about  right.  They  are  easen- 
tially  what  have  been  adopted  by  this  Consulting  Board. 

Senator  Morgan.  Was  any  of  the  spoil  that  was  hauled  out  by  the 
work  done  by  the  first  Commission  left  where  it  has  to  be  worked  over 
a  second  time? 

Colonel  Ernst.  I  do  not  know  of  any  such  case  at  all. 

Senator  Morgan.  Do  you  think  any  mistake  was  made  in  selecting 
the  dumps  for  the  spoil  ? 

Colonel  Ernst.  No,  sir;  I  do  not  think  so. 

Senator  Morgan.  So  that  the  work  done  by  them  would  bear  sci- 
entific tests? 

Colonel  Ernst.  1  think  so. 

Senator  Morgan.  I  do  not  know  that  I  have  any  further  questions 
to  ask. 

Senator  Ankeny.  Colonel,  have  you  any  idea  what  area  of  land  that 
dam  in  the  lock  system  would  overflow;  that  is,  how  much  land  it 
would  destroy  ?  In  other  words,  how  much  damage  this  Government 
would  be  liable  for  in  the  event  that  lock  system  was  completed? 

Colonel  Ernst.  Yes;  I  have  some  idea.  I  think  it  is  105  square 
miles  that  that  large  lake  overflows  and  some  8  square  miles  for  that 
one.  This  is  the  principal  one  up  here  [indicating  on  the  map].  1 
think  68  square  miles  of  that  is  now  owned  by  the  railroad  or  the 
canal,  and  the  remainder  is  either  private  property  or  owned  by  the 
Panama  Government.  A  great  deal  of  it  is  marsh.  The  marshes  are 
shown  on  this  other  map  perhaps  better  than  they  are  on  this  one. 
There  is  a  good  deal  of  marsh  down  here  [indicating].  You  have  had 
some  extraordinary  evidence  given  before  the  committee  about  the 
value  of  this  land. 

Here  is  all  this  marsh  that  is  overflowed  now  [ indicating >on  map]. 
So  is  this.  This  is  half  overflowed  [indicating].  But  of  course  there 
will  be  a  good  deal  of  land  flowed.  It  is  almost  uninhabited,  except 
right  along  the  line  of  the  railroad.  There  are  a  number  of  little 
villages  on  the  line  of  the  railroad,  but  1  think  nearly  all  of  that 
property  belongs  to  the  railroad.  The  estimates  that  have  been  given 
you  of  $18,000,000— and  one  man  said,  I  think,  $25,000,000— seem  to 
be  preposterous. 

Senator  Ankeny.  What  would  be  your  idea?  You  are  familiar 
with  the  whole  subject. 

Colonel  Ernst.  1  do  not  see  why  that  estimate  of  the  minority  is 
not  about  right  They  say  $300,000.  The  Chief  Engineer,  Mr.  Ste- 
vens, lookedinto  that  question,  and  independently  reached  that  same 
figure  without  knowing  at  all  how  the  other  partv  reached  it 

Senator  Ankent.  How  do  you  know  what  belongs  to  the  railroad 
and  what  belongs  to  the  citizens  there? 

Colonel  Ernst.  Well,  we  have  a  land  map. 

Senator  Ankeny.  Certainly;  but  what  titlefjI^g^byGoOQle 
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Coltmel  Ernst.  The  titles  are  somewhat  mixed,  I  believte. 

Senator  Ankent.  You  do  not  know  i 

Cofonel  Ernst.  No;  1  do  not  know. 

Senator  Taliaferro.  Colonel,  do  you  know  of  any  person  in  this 
countrr  who  was  a  stockholder  or  a  bondholder  in  the  first  Panama 
Ouud  Company — the  French  company  ? 

Colonel  Ernst.  No;  I  do  not. 

Senator  Taliaferro.  There  were  American  stockholders,  were 
there  not? 

Colonel  Ernst.  I  suppose  so.     1  do  not  know. 

Senator  Dryden.  Have  you  an  opinion,  Colonel,  as  to  whether  this 
work  should  be  constructed  as  it  has  been  by  day  work  or  by  contracts 

Colonel  Ernst.  Oh,  I  think  clearly  that  we  ou^ht  to  let  out  con- 
tracts.    I  do  not  think  there  is  any  difference  of  opinion  about  that. 

Senator  I>ryden.  Is  it  your  view  that  it  should  be  let  in  separate 
contracts  or  in  one  entire  contract? 

Colonel  Ernst.  1  should  not  undertake  to  give  it  in  one  entire  con- 
tract. I  would  divide  it  up  into  a  number  of  larf^e  contracts.  1  would 
not  have  a  very  great  numoer  of  small  contracts.  I  would  have  a  lot 
of  krge  contracts. 

Senator  Dryden.  Do  you  think  that  we  have  to-day  sufficient  infor- 
mation for  the  bases  of  specifications  for  contracting  this  work? 

Colonel  Ernst.  I  think  so,  yes;  for  most  of  it.  There  is  some 
further  infornnation  that  would  be  desired  alwut  some  features  of  it. 

Senator  Dryden.  What  information,  if  any,  is  lacking  for  the  bases 
of  such  specifications? 

Colonel  Ernst.  Well,  I  should  want  some  farther  examinations 
made— and  they  are  being  made,  too—about  this  overflow  of  that  spill- 
way [indicating  on  map].  This  plan  provides  for  a  spillway  through 
the  dam,  and  up  here  [indicating  on  map]  there  is  an  opportunity,  per- 
haps, for  another  spillway  entirely  detached  from  that.  There  is  some 
low  ground  in  there  [indicating  on  map.]  That  river  runs  up  here, 
and  this  runs  up  here  [indicating],  and  Mr.  Stevens  is  now  engaged  on 
that.  He  is  boring  in  there  and  examining  in  there  to  see  whetner  we 
can  not  make  a  little  improvement  on  that.  So  that  we  should  want 
tojpo  into  detail  a  little  more  than  we  have. 

Senator  Drti>en.  If  I  am  not  mistaken,  some  of  the  engineers  who 
have  testified  here  have  said  in  eflfect  that  in  constructing  this  canal 
there  ought  to  be  leeway  allowed  for  additional  light  or  new  discov- 
eries that  might  be  made  from  time  to  time  as  to  what  should  be  done. 
Do  you  concur  in  that  opinion? 

Colonel  Ernst.  I  do;  yes,  sir. 

Senator  Dryden.  Then,  would  it  not  result  if  that  is  so  in  rendering 
it  necessary  to  make  new  arrangements  to  some  extent  with  the  con- 
tractors after  the  work  had  been  undertaken  'i 

Colonel  Ernst.  If  you  let  out  one  contract  for  the  whole  job  it 
would;  yes.  I  would  not  do  it  that  way.  I  would  let  out  a  contract 
for,  we  will  say,  one  set  of  these  locks,  and  another  contract  for 
Mother  set  of  locks,  and  1  would  let  out  a  contract  for  dredging  the 
<«wtal  plane  from  Limon  Bay  up  to  Gatun.  That  is  one  class  of  work 
separate  entirely  from  lock  construction.  I  would  let  out  another 
contract  over  at  the  other  end  if  we  should  put  that  lock  at  Miraflores 
as  the  Secretary  of  War  recommended,  and  so  on.     You  could  divide 
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that  work  up  into — oh,  I  do  not  know  how  many,  but  I  suppose  a 
dozen  large  contracts.     Each  in  itself  would  be  a  very  large  contract. 

Senator  Dryden.  If  you  did  that,  how  would  you  prot^t  the  Grov- 
ernment  against  the  delays,  the  expense,  and  other  disadvantages  that 
might  arise  from  the  clash  of  the  contractors. 

Colonel  Ernst.  1  do  not  know 

Senator  Dryden  (continuing).  As  to  where  the  authority  and  rights 
of  one  began  and  the  other  ended? 

Colonel  Ernst.  That  would  have  to  be  definitely  known,  of  course. 

Senator  Dryden.  You  can  see  that  difficulty  can  you  not? 

Colonel  Ernst.  Yes;  it  is  a  thing  that  has  to  be  guarded  against,  of 
course. 

Senator  Dryden.  Do  you  think  that  you  could  prepare  sp>ecifica- 
tions  of  such  a  general  character  that  they  would  sufficiently  guard 
the  interests  of  the  Government  and  yet  when  they  came  to  be  applied 
in  details  would  be  sufficient  to  hold  the  contractor? 

Colonel  Ernst.  Well,  I  should  hope  so.  1  think  it  would  be  possi- 
ble; yes,  sir. 

Senator  Morgan.  If  he  had  a  pretty  large  deposit  or  bond  put  up 
as  a  guarantee  for  good  behavior — you  would  have  that  much,  would 
you  not  ? 

(Jolonel  Ernst.  Yes,  sir.  Of  course  there  is  going  to  be  ^reat  di£B- 
culty  in  dividing  up  the  facilities  that  we  have  there — the  railroad  and 
the  wharves  and  all  that  sort  of  thing;  but  1  think  it  could  be  handled. 

Senator  Dryden.  In  an  ordinary  commercial  enterprise,  where  the 
work  is  done  by  contract,  you  are  quite  aware,  no  doubt,  that  almost 
invariably  there  are  alterations  as  the  work  progresses? 

Colonel  Ernst.  Oh,  ves. 

Senator  Dryden.  Changes  in  the  plans,  and  consequently  in  the 
specifications,  which  involve  new  arrangements,  rearmngements  with 
the  contractor? 

Colonel  Ernst.  Certainly. 

Senator  Dryden.  And  the  contractor  generally  has  the  owner  at  a 
disadvantage  in  those  matters.  Now,  m  a  big  work  of  this  kind^ 
could  the  Government  be  aujply  and  sufficiently  protected  against  any 
imposition  on  the  part  of  the  contractors? 

(x)lonel  Ernst.  1  should  think  so.     It  seems  to  me  it  is  possible. 

Senator  Dryden.  Of  course  you  recognize  that  that  would  be  a 
very  important  matter? 

Colonel  Ernst.  A  very  important  matter. 

Senator  Dryden.  It  might  make  a  difference  of  many  millions  of 
dollars  in  the  course  of  building  the  canal  as  to  whether  the  specifica- 
tions protected  the  Government  or  not? 

Colonel  Ernst.  Oh,  yes,  sir;  the  payments  would  probably  be  so 
much  a  cubic  yard  or  so  much  a  unit  of  volume,  whatever  it  may  be, 
concrete  or  whatever  it  is,  and  the  contractor  would  be  paid  for  what 
he  actually  did.  It  would  hardly  be  necessary,  I  should  think,  to  make 
any  such  radical  changes  as  would  change 

Senator  Morgan.  The  unit  of  value  would  account  for  all  additions 
to  the  work  that  might  be  omitted  from  the  specifications  ? 

(yolonel  Ernst.  You  would  provide  for  that. 

Senator  Morgan.  I  say,  the  unit  of  value  would  pix>vide  for  all 
additions  that  might  be  made  to  the  specifications? 

Colonel  Ernst.  Certainly.  .,,..ed  .y  Googk 
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Senator  Morgan.  And  where  changes  were  made  that  same  unit  of 
value  would  be  a  fair  test  of  th^  added  cost  or  the  reduced  costl 

Colonel  Ernst.  I  can  hardly  conceive  of  letting;  the  contract  before 
Toa  have  made  up  your  mind  about  such  general  features  as  that  that 
1  have  just  referred  to,  that  new  location  for  a  spillway.  That,  of 
it)unse,  would  involve  a  great  deal  of  change  in  the  unit  price.  If 
you  get  your  material  out  at  that  place,  it  might  cost  very  cufferently 
from  what  it  would  at  Gatun.  I  would  not  let  any  contract  until  I 
had  made  up  my  mind  about  such  geneial  features  as  that,  as  to 
whether  to  move  it  over  there  or  not.  I  do  not  see  why,  having  the 
general  outline  fixed  with  a  reasonable  degree  of  closeness 

Senator  Morgan.  1  will  ask  you  the  question  whether,  in  your 
opinion,  work  to  be  done  by  the  Qovemment  in  building  this  great 
structure  would  not,  as  a  rule,  be  more  expensive  and  more  wasteful 
and  harder  to  direct  than  if  it  was  done  by  contract? 

Colonel  Ernst.  Oh,  1  think  that  there  are  very  great  advantages  in 
doing  it  by  contract.  You  not  only  have  a  very  close  fifirure^  but  you 
have  the  a(ivantage  of  bringing  in  the  contractor's  clientele,  his  crowd, 
his  people.  The  Goverment  never  could  get  them  in  any  other  way 
at  all.  Nearly  all  of  these  contractors  have  a  set  of  men  that  they 
know,  and  who  know  them,  and  who  have  been  working  for  them  ail 
their  lives.  They  would  bring  them  right  into  the  Government  serv- 
ice, and  the  Government  can  not  get  them  in  any  other  way.  I  think 
there  are  great  advantages  in  letting  out  contracts.  1  do  not  see  any 
reason  why  a  Government  officer  in  a  work  on  a  moderate  scale  would 
not  do  it  as  well  as  anybody  else,  but  he  has  not  got  the  people  to 
carry  on  a  work  of  this  magnitude. 

Senator  Morgan.  The  work  done  up  to  date  by  the  Government 
has  been  pretty  expensive? 

Colonel  Ernst.  Some  of  it  has  been;  and  some  of  it  has  been  very 
economicaL 

Senator  Dryden.  In  a  contract,  of  course  you  could  bind  the  con- 
tractor as  to  the  quality  of  work,  as  to  the  cost  of  the  work,  founded 
upon  some  unit  price,  and  also  as  to  the  time  of  completion? 

Colonel  Ernst.  Yes,  sir. 

Senator  Dryden.  That,  of  course,  would  be  a  great  advantage. 

Senator  Morgan.  You  can  control  the  time  by  contract. 

Senator  Kittredge.  Why  do  yon  regard  it  as  advisable  to  seek 
another  location  for  a  spillway? 

Colonel  Ernst.  I  am  not  sure  that  it  is  advisable  to  do  it,  but  we 
want  to  look  into  that. 

Senator  Kittredge.  Where  is  the  spillway  located  under  the  pres- 
ent plan  ? 

Colonel  Ernst.  In  that  hill  between  the  two  branches  of  the  dam. 
The  dam  crosses  two  gulches,  you  know. 

Senator  Khtredge.  Is  it  in  the  hill? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  It  is  cut  right  through  the  hill. 

Senator  EliTTRBDGE.  In  what  way  is  it  connected  with  the  Gatun 
dam? 

Colonel  Ernst.  Well,  the  Gatun  dam  consists  of  two  parts,  you  mav 
say,  one  on  each  side  of  this  hill,  and  this  spillway  is  cut  right  througn 
the  natural  ground  of  the  hill. 

Senator  IGttredge.  And  what  is  the  size  of  the  hill  downstream! 
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'Colonel  Ernst.  1  do  not  think  I  quite  understand  the  question. 

Senator  Kittredge.  What  is  the  width  of  the  hill  downstream '{ 

Colonel  Ernst.  It  depends  entirely  on  where  you  take  it 

Senator  Kjlttredge.  Where  the  spillway  is. 

Colonel  Ernst.  Well,  the  width  of  the  hill  would  depend  on  where 
you  take  it.     At  the  crest  it  is  nothing. 

Senator  Kittredge.  How  did  you  take  it  when  you  located  the 
spillway  ? 

Colonel  Ernst.  I  did  not  locate  it.  I  can  not  answer  that  question, 
Senator. 

Senator  Kittredge.  Do  vou  not  know  where,  with  reference  to  the 
hill,  the  spillway  is  located? 

Colonel  Ernst.  Right  in  the  middle  of  the  hill.  Right  through  the 
hill. 

Senator  Kittredge.  What  is  the  length  through  the  hill,  down- 
stream? 

Colonel  Ernst.  Measured  on  the  spillway? 

Senator  Kittredge.  Yes. 

Colonel  Ernst.  I  do  not  know.  1  shall  have  to  refer  to  drawings 
for  that. 

Senator  Kittredge.  Can  you  ascertain  it  handily  ? 

Colonel  Ernst.  1  do  not  know  whether  it  is  shown  in  the^e  maps  or 
not.  Of  course  the  thickness  of  the  liill  depends  upon  what  level  you 
take  it  at.     The  hill  is  a  cone,  changing  its  dimensions  at  every  height. 

Senator  Kittredge.  The  spillway  is  ne^r  the  top  of  the  water  level- 
Senator  Morgan.  That  would  be  about  80  feet,  then? 

Senator  Kittredge.  About.  As  I  recollect,  that  is  the  height  of 
it.  I  want  to  know  what  distance  you  travel  before  you  run  out  of 
the  hill? 

Colonel  Ernst.  The  bottom  of  that  spillway  is  at  an  elevation  of  70 
feet.  The  thickness  of  the  hill  at  elevation  70  would  be  an  answer  to 
your  question,  would  it? 

Senator  Kittredge.  Is  that  the  height  of  the  spillway? 

Colonel  Ernst.  Yes;  the  bottom  of  it.  The  spillway  has  a  lip  over 
which  the  water  flows,  and  there  are  gates  sliding  up  and  down  above 
it 

Senator  Kittredge.  I  understand  what  a  spillway  is. 

Colonel  Ernst.  The  height  of  this  lip  is  70  feet. 

Senator  Morgan.  That  would  make  the  water  15  feet  deep  on  the 
spillway. 

Colonel  Ernst.  It  is  closed  bv  gates  which  slide  up  and  down  and 
enlarge  or  diminish  the  size  of  the  opening.  The  bottom  of  that  is  at 
an  elevation  of  70  feet.  The  thickness  of  the  hill  at  70  feet  is,  as  nearly 
as  1  can  make  it  out,  here  on  this  map,  100  feet. 

Senator  Kittredge.  One  hundred  feet  through  the  hill? 

Colonel  Ernst.  Yes;  at  that  level. 

Senator  Kittredge.  Then  how  is  the  spillway  constructed  after  you 
leave  the  hill? 

Colonel  Ernst.  Oh,  it  is  sunk  clear  down  into  the  hill.  I  thoug^ht 
you  asked  me  the  thickness  of  the  hill  at  the  crest  of  the  spillwai^. 
rerhaps  I  can  show  you  better  on  this  section.  That  is  the  form  of  it 
[indicating  on  section].  This  is  earth;  this  is  concrete.  There  is  the 
crest  of  the  spillway,  right  there  [indicating],  and  above  it  are  thc^se 
sliding  gates;  and  the  thickness  of  the  hill  at  i^ifttul^^JOPfLfeet. 
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Senator  Kittredge.  How  do  you  control  the  water  in  the  spillway 
after  it  passes  the  hill? 
Colonel  Ebnst.  It  flows  down  over  here  [indicating  on  section]. 
Senator  Etitredge.  In  what  sort  of  a  structure? 
Colonel  Eenct.  This  is  concrete — all  masonry.     It  spills  over  into 
a  triangular-shaped  basin,  like  that,  and  slides  down  and  is  collected 
and  carried  off  through  a  channel  into  the  Chagre>4  Kiver. 

Senator  Kittredge.  What  sort  of  a  basin  do  you  have  there? 

Colonel  Ernst.  Concrete;  artiticial  stone. 

Senator  KrrrREDOE.  How  far  is  that  basin  within  the  limits  of  the 
dam  up  and  down  stream  ? 

Colonel  Ernst.  It  does  not  come  in  the  dam  at  all.  Senator;  it  is  in 
this  hilL     There  is  the  outline  of  it,  there  [indicating  on  map]. 

Senator  Kittredge.  Back  of  the  hill,  then? 

Colonel  Ernst.  It  is  right  through  the  hill. 

Senator  Kittreiwe.  Downstream  from  the  hill  the  two  wings  of 
the  dam  do  not  touch;  is  that  it? 

Colonel  Ernst.  That  is  it. 

Senator  KrrrRED<JE.  How  for  apart  are  they  i 

Colonel  Ernst.  They  are  represented  riffht  here  [indicating  on 
niap].  There  is  the  hill;  here  is  the  dam,  and  on  this  side  that  slopes 
down  here  and  slopes  that  way  and  this  way  | indicating  on  mapj. 

Senator  Kittred<je.  In  what  manner  is  the  water  kept  from  the 
sides  of  the  dam  after  leaving  the  hill  structure? 

Colonel  Ernst.  It  is  carried  off  in  a  masonry  conduit. 

Senator  Kittredge.  To  what  distance  is  it  construct<*d  of  maKonrv? 

Colonel  Ernst.  That  would  depend  on  the  site.  That  is  shown  here. 
I  should  say  several  thousand  feet  It  is  not  defined.  That  will 
d^nd  entirely  on  the  necessities  of  the  case  at  the  time  of  construction. 

Senator  Kittredge.  Have  not  plans  been  worked  out  for  that? 

Colonel  Ernst.  Not  in  any  more  detail  than  this.  This  is  all  that  I 
have,  what  was  furnished  by  the  consulting  l)oard. 

Senator  Morgan.  One  question  about  that  hill.  That  is  a  sort  of 
sogar-Ioaf  elevation,  is  it  not? 

Colonel  Ernst.  Yes,  sir. 

Senator  Morgan.  Do  those  things  occur  frecjuently  in  the  coastal 
plane  of  Panama  down  there,  those  uplifts,  or  sugar-loaf  hills  ^ 

Colonel  Ernst.  Yes,  sir;  there  are  a  good  many  of  them  aroiuid 
there. 

Senator  Morgan.  They  are  isolated — not  ex)nnecte(l  together  by 
ridffes? 

Colonel  Ernst.  Not  necessarily;  no. 

Senator  Mobgan.  Are  they  of  volcanic  origin  i 

Colonel  Ernst.  I  presume  so,  originally. 

Senator  Morgan.  They  were  thrown  up  at  different  places  along  on 
that  a)astal  plane  bv  volcanic  action  ? 

Colonel  Ernst.  That  I  do  not  know,  Senator,  whether  they  were  or 
not. 

Senator  Morgan.  Have  you  ever  dug  into  one  of  them  or  had  them 
examined  to  see  what  their  structure  was — whether  it  was  rock? 

Colonel  Ernst.  Only  these  borings.  They  have  gone  into  a  great 
paoy  of  them  and  they  find  them  to  be  what  they  have  nicknamed 
indurated  clay,  which  does  not  seem  to  be  a  very  good  name.  j 
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Senator  Morgan.  That  means  volcanic  a^h  lifted  up  and  com- 
pressed afterwards  until  it  was  united  into  hard  material? 

Colonel  Ernst*  1  really  do  not  know. 

Senator  Ankeny.  You  said  that  you  preferred  the  small  contracts; 
that  you  thought  they  were  preferable.  What  is  your  objection  to 
letting  it  in  one  contract,  if  you  could  find  a  person  who  would  take  itil 

Colonel  Ernst.  I  can  not  see  any  way  that  you  can  get  any  compe- 
tition in  letting  such  a  contract  as  that. 

Senator  Ankeny.  If  that  were  possible  and  such  a  contract  could  be 
made,  one  contract  for  the  greater  portion  of  the  work,  say  east  or 
west  of  that  big  cut,  what  is  your  objection  to  letting  it  in  one  big  con- 
tract? You  say  that  there  would  be  confusion  and  embarrassment 
with  small  contmctors;  might  not  that  be  obviated  by  letting  the  work 
to  a  greater  contractor?  You  have  given  your  objections  without 
telling  us  the  remedy. 

Colonel  Ernst.  I  do  not  think  I  gave  that  as  an  objection,  Senator. 
I  simply  said  it  was  one  of  the  difficulties.  I  think  1  said  distinctly 
that  that  is  what  1  would  do. 

Senator  Ankeny.  Let  it  in  small  contracts  i 

Colonel  Ernst.  Yes,  sir;  not  in  small  contracts,  but  a  number  of 
contracts. 

Senator  Ankeny.  Twelve  or  more,  you  saidf 

Colonel  Ernst.  Something  like  that. 

Senator  Ankeny.  Why  do  you  object  to  a  large  one? 

Colonel  Ernst.  I  should  anticipate  very  great  difficulty  in  letting 
any  such  contract  as  that.  I  do  not  see  exactly  where  you  would  get 
any  competition.  1  do  not  see  but  what  you  would  have  to  bind  your- 
selves completely  in  advance  as  to  every  detail. 

Senator  Ankeny.  There  is  the  same  objection  to  a  small  contract, 
is  there  not? 

Colonel  Ernst.  Not  to  so  great  an  extent.  Those  are  my  principal 
objections.  1  should  think  a  contract  like  that,  left  to  any  syndicate, 
would  be  putting  immense  power  into  the  hands  of  somebod^^  that  was 
not  in  the  interest  of  the  United  States. 

Senator  Ankeny.  That  is  your  objection  to  letting  it  in  large  con- 
tracts? 

Colonel  Ernst.  In  one  single  contract,  yes. 

The  Chairman.  I  believe  tnat  is  all.  Colonel  Ernst,  and  we  are  very 
much  obliged  to  you,  sir. 

(The  committee  thereupon  adjourned  until  to-morrow,  Tuesday, 
March  27,  1906,  at  10.30  o^clock  a.  m.) 
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Committer  on  Interooeanic  Canals. 

United  Staies  Senate, 
WashingUm^  I).  61,  Tuesday ^  March  x^,  1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Kittredj^e,  Dryden,  Hopkins, 
Ankeny,  Morgan,  Taliaferro,  and  Simmons. 

STATEKEFT  OF  BEIO.  OEV.  PETEB  C.  HAIH8,  U.  8.  ABMY  (ESTIEBB). 

The  Chairman.  Please  ^ive  your  full  name  and  residence,  (jeneral. 

General  Hains.  Pet(*r  C.  Ilains;  Washington,  I).  C. 

The  Chairman.  And  your  military  position,  and  your  present  duties? 

General  Hains.  At  the  present  time  I  am  a  brigadier-general  of  the 
United  States  Army,  on  the  retired  list,  and  a  meml)er  of  the  Isthmian 
Canal  Commission. 

The  Chairman.  You  are  an  army  engineer^ 

General  Hains.  I  have  been  an  army  engineer  foi  alK>ut  forty -two 
years.     I  am  not  an  army  engineer  now. 

The  Chairman.  You  ought  to  be  an  army  engineer  by  this  time — a 
retired  one. 

General  Hains.  No,  sir;  I  was  promoted  to  l)e  a  brigadier-general 
in  the  line. 

The  Chairman.  Yes? 

General  Hains.  I  was  transferred  from  the  engineers  in  April, 
1903,  to  be  a  brigadier-general  in  the  line. 

The  Chairman.  Were  yoii  a  member  of  the  Walker  Commission, 
the  first  Commission  i 

General  Hains.  The  Commission  of  18*J9-19i)l;  yes,  sir. 

Senator  Morgan.  You  are  still  on  the  at^tive  list,  1  l>elieve? 

General  Hains.  No,  sir;  I  have  been  retired. 

The  Chairman.  You  were  a  member  of  the  committee  that  was  sent 
down  to  the  Isthmus  in  the  fall,  were  you  not;  and  you  signed  the 
minority  report? 

General  Hains.  You  mean  in  1901  ? 

The  Chairman.  No;  at  this  time;  this  report. 

General  Hains.  This  last  report? 

The  Chairman.  Yes. 

General  Hains.  Yes,  sir. 

The  Chairman.  General,  we  would  like  to  have  your  judgment  in 
f^rd  to  these  two  types  of  canal,  if  you  will  be  kind  enough  to  give 
it  to  the  committee;  your  opinion  in  regard  to  the  different  types  and 
^by  you  prefer  one  over  the  other. 
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General  Hains.  I  have  a  memorandum  here,  Senator,  of  some  rea- 
sons why  I  prefer  the  lock  canal  to  the  sea-level  canal,  and  I  will  state 
them  briefly  and  endeavor  to  elucidate  some  of  the  points  that  were 
treated  only  in  a  brief  manner  in  our  report.  I  think  our  report  cov- 
ers nearly  everything  that  has  an}^  influence  with  me,  but  there  are 
details  about  that — that  is,  there  are  matters  in  connection  with  some 
of  the  points  that  are  not  referred  to  in  detail. 

Senator  Morgan.  What  report  do  you  refer  to,  General? 

General  Hains.  I  mean  this  last  report,  submitting  the  two  reports 
of  the  Consulting  Board. 

Senator  Morgan.  Of  the  Consulting  Board  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  You  were  with  the  minority  on  that  report? 

General  Hains.  Yes,  sir.  Before  doing  that  I  would  like  to  make 
one  statement  in  regard  to  Professor  Burr's  testimony.  General 
Ernst  referred  to  it  yesterday.  Professor  Burr  states  that  the  recom- 
mendation made  by  the  Isthmian  Canal  Commission  of  1901  was 
largely  for  the  tentative  purpose  of  making  a  comparison  between  the 
Nicaragua  and  the  Panama  routes.  Of  course  1  do  not  know  anything 
about  what  controlled  Professor  Burr,  whether  he  regarded  our  project 
as  tentative  or  not,  but  I  did  not  regard  it  as  tentative. 

Senator  Morgan.  You  speak  now  of  the  project  for  a  dam  at  Bohio^ 

General  Hains.  Yes,  sir;  the  project  that  was  submitted  b^'  the 
Commission  of  1901. 

Senator  Morgan.  Yes;  that  is  the  Commission  of  exploration  and 
examination  ? 

General  Hains.  Yes,  sir;  what  you  call  the  Commission  of  explora- 
tion; and  we  state  in  our  report  tne  reason  why  we  rejected  the  sea- 
level  canal,  and  we  state  it  in  this  way,  on  page  88  of  that  report: 
''That  this  Commission  concurs  with  the  various  French  commissions 
which  have  preceded  it  since  the  failure  of  the  old  company  in  reject- 
ing the  sea-level  plan,  and  while  such  a  plan  would  be  pnysically  prac- 
ticable, and  might  be  adopted  if  no  other  solution  were  available,  the 
difliculties  of  all  kinds,  and  especially  those  of  time  and  cost,  would  be 
so  great  that  a  canal  with  a  summit  level  reached  by  locks  is  to  l>e 
preferred." 

That  was  my  opinion  at  that  time,  and  1  supposed  that  that  was 
practically  the  opinion  of  all  the  others,  because  we  all  signed  it. 

Senator  Morgan.  That  is  your  opinion  yet? 

General  Hains.  That  is  my  opinion  still. 

Senator  Kittredge.  Right  at  that  point.  General:  The  plans  of 
the  old  French  conipany  were  for  a  sea-level  canal'^ 

General  Hains.   xes,  sir.     You  mean  the  first  company  ? 

Senator  Kittredge.  I  mean  the  old  De  Lesseps  company. 

Genei-al  Hains.  Yes,  sir. 

Senator  Kittredge.  And  when  was  the  change  made? 

General  Hains.  The  change  was  made  after  the  failure  of  the 
De  Lesseps  company  to  complete  that  canal. 

Senator  Kittredge.  And  the  organization  of  what  is  known  as  the 
New  Panama  Canal  Company? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  No;  I  beg  to  call  attention  to  the  fact  that  the 
change  was  made  while  the  receiver  of  the  old  company  had  charge  of 
it  and  before  the  new  company  was  oi-ganizedy  ---y  ^^^^^^ 
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Greoerai  Hains.  Yes;  the  first  commission  or  board  was  what  was 
called  the  Comit^  d'Etudes. 
Sepator  Morgan.  That  was  organized  by  the  receiver  < 
General  Hains.  By  the  receiver. 
Senator  Morgan.  And  they  recommended  the  change  ? 
General  Hains.  They  recommended  a  lock  canal. 
Senator  Kittredge.  Why  did  they  do  that,  General  i 
General  Hains.  I  think  it  is  pretty  hard  to  say  what  all  of  them 
may  have  had  in  their  minds,  ana  I  do  not  know  that  I  can  answer  for 
any  of  them. 

Senator  Kiitredoe.  Was  not  the  reason  the  fact  that  they  became 
short  of  money  i 
General  Hains.  I  think,  perhaps,  that  was  one  reason. 
Senator  Kittredge.  Was  not  that  the  reason,  and  does  it  not  so 
appear  of  record! 
General  HAiNa  No,  sir;  not  according  to  my  understanding. 
Senator  Kittredge.  What  is  your  understanding  of  the  situation? 
General  HAiNa  My  understanding  was  that  they  found  that  they 
had  a  more  difficult  problem  before  them,  and  they  learned  more 
about  it,  and  it  was  advisable  not  to  try  to  carry  it  oii  I)ecau8e  it  was 
going  to  cost  too  much  for  any  private  corporation  to  complete. 
Senator  Kittredge.  Then,  it  was  a  question  of  cost  ? 
General  Hains.  Partially. 
Senator  Kittredge.  Rather  than  of  feasibility? 
General  Hains.  Well,  no;  I  can  not  say  that.     I  do  not  know  what 
they  had  in  their  minds,  but  Uie  question  of  cx)st  doubtless  was  one  of 
the  reasons. 
Senator  Kittredge.  Was  it  not  the  reason  ? 
Creneral  Hains.  I  do  not  understand  that  it  was  the  only  reason. 
Senator  Taliaferro.  Were  not  the  aue>tions  of  cost  and  of  time  the 
reasons  that  influenced  you  to  prefer  the  high-level  canal? 
General  Hains.  Not  entirely.    Those  are  two  principal  reasons. 
Senator  Kittredge.  The  controlling  reasons? 
General  Hain^  They  are  the  strongest  reasons. 
Senator  Kittredge.  Are  they  controlling? 

General  Hains.  No,  sir;  they  are  not  controlling;  that  is,  they  do 
not  control  it  alone.     There  are  other  strong  reasons. 

Senator  Morgan.  General,  you  have  examined  these  maps  that  we 
took  over  from  the  French  Qtnal  Company  ? 
General  Hain^  Yes,  sir. 

Senator  Morgan.  Have  you  found  among  those,  from  the  beginning 
of  the  first  operations  upon  the  canal,  any  actual  survey  accompanied 
with  borings  that  would  take  the  work  down  to  a  sea-level  canal? 
General  Hains.  Among  those! 
Senator  Morgan.  Yes;  actual  surveys  with  borings? 
General  HAiNa  They  had  a  number  of  borings,  Senator,  that  went 
down  as  deep  as  would  be  necessary  for  a  sea-level  canal,  but  not  many. 
Senator  Morgan.  As  deep  as  would  be  necessary  for  a  sea-level 
canal  down  to  the  bottom  of  the  canal  prism? 
General  Hains.  I  do  not  think  they  had  enough  to  base  a  project  on. 
Senator  Morgan.  Did  De  Lesseps  while  he  was  in  charge  of  that 
work  ever  have  a  complete  or  sufficient  instrumental  survev  with  bor- 
ings for  the  purpose  of  determining  the  practicability  or  the  cost  of  a 
sea-level  canalt  ,y,u..uuy  ^.^^^.^ 
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General  Hains.   When  they  started  on  the  work  there  they  did  not 

Senator  Morgan.  Very  good.  When  was  the  first  approximation 
to  such  a  thing  as  that  attempted  by  the  French  engineers? 

General  Hains.  During  the  time  the  French  were  at  work  they 
began  surveys. 

Senator  Morgan.  Yes. 

General  Hains.  And  they  continued  them  clear  up  to  the  time  of 
the  report,  or  somewhat  near  the  time  of  the  report  of  the  technical 
conmiittee  in  1898. 

Senator  Morgan.  They  began  the  survey  and  the  work  at  the  same 
time? 

General  Hains.  Yes,  sir;  I  think  so. 

Senator  Morgan.  The  survey  did  not  precede  the  works? 

General  Hains.  Well,  they  made  examinations. 

Senator  Morgan.  1  know,  they  made  examinations,  but  I  am  talk- 
ing about  a  thorough  survey  of  location,  cost,  dimensions,  and  all  that. 

General  Hains.  A  thorough  survey  was  not  made  until  afterwrrds. 

Senator  Morgan.  Was  a  thorough  survey  made  while  the  receiver 
had  the  property  in  charge,  and  before  the  organization  of  the  New 
Panama  Canal  Oonipany  ? 

General  Hains.  1  can  not  answer  that  question  positively,  from  my 
own  knowledge,  but  I  do  not  think  the}^  ever  had  sufficient  surveys 
then. 

Senator  Morgan.  It  was  upon  what  was  known  by  the  engineers 
and  reported  by  the  engineers  that  the  Comity  d'Etudes  predicated 
their  aecision  under  the  auspices  or  authority  of  the  receiver.  The 
Comity  d'Etudes  did  not  make  any  surveys  themselves? 

General  Hains.  I  am  not  sure  whether  they  made  any  surveys  or 
not. 

Senator  Morgan.  I  think  I  can  assure  you  that  there  is  no  evidence 
that  they  ever  did. 

General  Hains.  Yes. 

Senator  Morgan.  If  that  is  so,  then  up  to  the  time  that  this  Comit^ 
d'Etudes  made  their  recommendation  in  favor  of  a  lock  canal  the  sea- 
level  plan  had  never  been  worked  out  or  projected  as  an  engineering 
scheme  upon  a  working  scale? 

General  Hains.  Well,  I  can  not  say  that  exactly.  Senator.  That 
may  be  so. 

Senator  Morgan.  When  the  New  Panama  Canal  Company  came  in 
did  they  attempt  even  to  make  a  sun  ey  for  a  sea-level  canaf  ^ 

General  Hains.  I  do  not  think  they  did.  They  decided  to  build  a 
canal  with  locks. 

Senator  Morgan.  They  adopted  the  recommendation  of  the  Comite 
d'Etudes,  and  went  on  to  work  it  out? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  the  Comite  d'Etudes  had  projected  a  lock- 
level  canal — a  level  at  what  height  above  the  level  or  the  sea? 

General  Hains.  They  considered  several  levels.  I  do  not  remem- 
ber now. 

Senator  Morgan.  It  was  90  feet  or  95  feet,  or  something  like  tJkat? 

General  Hains.  I  do  not  remember. 

Senator  Morgan.  It  was  a  high  level  ? 

General  Hains.  They  considered  various  levels. 
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Senator  Morgan.  It  was  a  hififh  level,  one  of  the  highcHt  proponed 
by  anybody  except  Bunau-Varilla. 

Id  regard  to  surveying  there  and  examining  this  matter  under  the 
exploration  commission,  flien,  you  took,  necessarily,  the  French  surveys 
as  the  basis  of  3'our  calculations.  You  did  not  have  time  to  make  any 
extended  surveys* 

General  Hains.  You  say  the  first  surveys.  We  took  all  the  surveys 
that  the  French  had  made. 

Senator  Morgan.  I  say  you  took  all  that  they  had  made. 

General  Hains.  Yes,  sir. 

Senator  Morgan.  But  you  predicated  your  conclusions  very  largely 
and  almost  entirely  upon  French  surveys,  first  and  last  i 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Then  you  added  to  that  some  borings  at  Bohio 
and  some  at  Gatun  'i 

General  Hains.  Yes,  sir. 

Senator  Morgan.  But  you  did  not  undertake  to  bore  out  the  axis 
of  the  canal  across  to  Panama? 

General  Hains.  No.  sir. 

Senator  Morcsan.  That  was  the  situation  in  which  the  engineering 
stood  at  the  time  the  committee  of  exploration  under  Walker  examinod 
iind  made  their  report  to  the  President. 

I  merely  wanted  to  bring  those  facts  out,  ho  that  we  cx>uld  get  the 
bi»tori<ml  connection  between  the  surveys. 

Senator  Drtden.  Is  that  all  that  you  wish  to  ask,  Senator  f 

Senator  Morgan.  That  is  all  that  I  wanted  tolask  the  General  now. 

Senator  Dryden.  I  wanted  to  ask  you  a  question.  Referring  Imck 
to  ^our  testimony  of  a  few  moments  a^go,  you  stated  in  effect  that 
while  you  deemed  the  items  of  cost  and  time  which  would  be  involved 
in  the  construction  of  a  sea-level  canal  as  of  importance,  yet  they  were 
not  controlling  in  your  mind  in  leading  you  to  the  selection  of  tHe  lock 
canal.  Will  you  state  what  other  reasons  there  were  I)e8ides  those  of 
length  of  time  and  cost  which  led  you  to  recommend  a  lock  canal  i 

General  Hains.  The  engineering  difficulties,  partly;  and  the  fa<*t 
that  I  do  not  think  the  sea-level  canal  recommenced  by  the  conHulting 
board  is  as  good  a  canal  as  the  other  one. 

Senator  Dryden.  Do  you  mean  by  that  to  state  that  if  the  two  types 
of  canal  cost  the  same  amount  of  money  and  would  consume  the  same 
amount  of  time  in  construction  you  would  still  prefer  the  lock  canal  i 

General  Hains.  Well,  I  think  I  would  still  prefer  the  lock  canal, 
even  though  the  cost  was  about  the  same. 

Senator  Dryden.  What  other  element  or  what  other  features 
would  be  involved,  in  vour  mind,  in  favor  of  the  lock  canal? 

General  Hains.  Weil,  Senator,  there  are  various  things,  and  I  think 
if  you  will  allow  me  to  state  them  in  the  sequence  in  which  I  have 
them  here  perhaps  I  shall  bring  them  out  clearly  to  you. 

Senator  Dryden.  In  your  own  way,  certainly. 

Senator  Morgan.  That  question  now  brings  out  all  the  statements 
that  he  wishes  to  make. 
The  Chairman.  You  have  a  statement  prepared,  have  you,  General  ? 

General  Hains.  No,  sir;  I  havenot  a  statement.     I  have  merely  some 
notes  here. 
The  Chairman.  I  think  it  would  be  well  under  the  circumstances, 
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to  let  the  General  go  ahead  with  his  statement,  and  when  be  jj^ts 
through  we  can  question  him. 

Senator  Dryden.  Certainly. 

General  Hains.  I  have  made  some  notes  here  of  points  that  I  wish 
to  bring  to  the  attention  of  the  comniittee. 

The  Chairman.  Yes.  Proceed  and  make  your  statementas  you  have 
it  in  your  mind,  and  the  members  of  the  committee  will  then  ask  you 
a  few  questions  later  on. 

General  Hains.  In  respect  to  the  time:  The  part  of  the  work  that 
determines  the  time  needed  to  construct  the  Panama  Canal  is  the  Cule- 
bra  cut.  This  cut  has  a  length  of  13  kilometers  (eoual  to  about 
8  miles),  and  the  amount  of  material  to  be  excavated  from  it  for 
the  sea-level  plan  is,  according  to  the  estimates  based  on  the  plans  and 
sections  of  the  advisory  board,  about  110,000,000  cubic  yards. 

Senator  Morgan.  Let  me  ask  you,  right  there:  Between  what  points 
do  you  locate  what  you  call  the  Culebra  cut? 

General  Hains.  It  is  near  Obispo;  just  above  Obisjjo.  It  is  along 
about  here  [indicatingon  map],  right  ne^r  Obispo.     It  is  about  8  miles. 

Senator  Morgan.  To  Miraflores? 

General  Hains.  Not  as  far  as  Miraflores,  but  about  to  Pedro  Miguel. 
There  is  8  miles  [indicating  on  map],  and  it  is  just  about  that  distance. 
I  could  show  you  better  from  the  profile. 

Senator  Morgan.  I  do  not  care  for  the  exact  figures,  but  speaking 
generally  it  is  between  Obispo  and  Pedro  Miguel  if 

General  Hains.  Yes,  sir.  Of  this  amount  of  110,000,000  cubic 
yards,  77,000,000  cubic  yards  is  classed  as  rock,  and  of  this  rock  more 
than  15,000,000  cubic  vards  is  below  the  level  of  high  tide  in  the  Pacific 
Ocean.  The  depth  of  the  cut  from  the  natural  surface  on  the  axis  of 
the  canal  is  about  374  feet  and  the  line  of  intersection  of  the  slope  of 
the  cut  with  the  slope  of  the  ground  at  the  highest  point  is  over  600 
feet.  That  would  be  about  in  nere  [indicating  on  map].  The  old  land 
came  about  like  that  [indicating]. 

Senator  Morgan.  Do  you  mean  as  it  is  now,  or  as  it  will  be? 

General  Hains.  No,  sir;  I  mean  originally. 

Senator  Morgan.  You  mean,  down  to  the  bottom  of  the  canal  ? 

General  Hains.  I  mean  the  aepth  down  to  the  level  of  the  water 
would  have  been  370  feet. 

Senator  Morgan.  The  ocean  level? 

General  Hains.  Yes.  sir. 

Senator  Morgan.  Tnen  the  canal  would  be  40  feet  deeper  than  that, 
if  it  was  constructed  on  the  plan? 

General  Hains.  Yes,  sir.  And  the  line  of  intersection  of  the  slope 
of  the  cut  with  the  slope  of  the  ground  at  the  highest  point  is  over 
600  feet.  A  cut  of  this  magnitude  is  without  precedent.  Nothing 
like  it  has  ever  been  done,  and  that  is  another  reason  that  led  me  to 
favor  the  lock  canal. 

Senator  Morgan.  Do  you  mean  the  slope  would  be  over  600  feet 
long? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  Is  that  the  engineering  difficulty  that  you  men> 
tioned? 

General  Hains.  That  is  one.  If  the  material  were  equally  distrib- 
uted along  the  entire  length  of  the  cut  the  task  of  removing  it,  within 
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such  limits  of  time  and  co8t  an  will  meet  the  reasonable  expectations 
of  the  eountr3%  would  be  formidable. 

Senator  Mor(;an.  Kight  there  let  me  ask  you:  You  measure  that 
slope  at  6(X)  feet;  do  you  mean  that  takes  it  down  to  sea  level,  or  below 
»ea  level  i 

General  Haiks.  That  takes  it  down  to  sea  level. 

Senator  Morgan.  It  woukl  be  640  feet,  then,  to  the  bottom  of  the 
canal,  if  the  canal  was  40  feet  deep? 

General  Hains.  Yes,  sir;  it  is  about  that.  It  is  not  exactly  that. 
You  can  not  tell  iust  exactly  where  that  land  comes  in.  It  is,  you 
might  say,  somewhere  about  600  feet. 

Senator  Mor6\n%  That  is  an  estimate  ¥ 

General  Hains.  Yes,  sir. 

Nearh'  one-third  of  the  entire  amount,  viz.,  about  82,000,000  cubic 
yards,  is  concentrated  within  the  length  of  2  kilometers,  about  H 
miles.  The  concentration  of  so  much  excavation  within  this  limited 
space  renders  it  impracticable  to  attack  it  simultaneously  from  many 

Erintfl.     As  a  consequence,  the  time  needed  to  complete  this  particu 
r  portion  determines  the  time  for  completing  the  whole. 

It  is  generally  conceded  that  the  surest  and  oest  method  of  excavat- 
ing the  Culebra  Cut  is  bv  means  of  steam  shovels  or  excavators,  work- 
ing, whenever  practicable,  in  the  dry  and  loading  the  spoils  into  cars, 
by  which  it  is  transported  to  suitable  dumping  grounds,  but  the  diffi- 
culties of  determining  the  best  arrangement  of  excavators  and  car 
tracks  for  excavating  this  part  of  the  cut,  the  uncertainty  that  any 
definite  plan  can  be  advantageously  carried  through  without  change, 
and  the  mtricate  nature  of  tne  problem  itself,  have  failed  to  be  con- 
vincing when  critically  studied.  These  estimates  of  time  have  often 
been  little  better  than  the  oflThand  opinions  of  experts  who  are  familiar 
with  that  class  of  work,  but  who  have  not  formulated  a  definite  project 
for  its  accomplishment.  It  is  an  intricate  problem  at  best,  not  solved 
by  multiplying  the  capacity  of  one  excavator  on  similar  work  by  the 
number  of  excavators  that  it  may  be  assumed  can  \ye  advantageously 
employed. 

1  he  number  of  steam  shovels  that  can  be  protitablv  worked  simul- 
taneously on  this  se<;tion  Is  limited,  the  difficultien  of  laying  trac*ks  so 
that  the  excavators  may  work  continuously  are  great,  the  necessity  of 
rtteep  grades  or  long  approaches  to  reach  the  various  elevations  com- 
plicates the  problem  ot  transportation,  the  material  in  the  higher  parts 
of  the  cut  is  such  that  it  can  not  be  excavated  in  the  wet  season  to 
advantage,  the  lack  of  dumping  grounds  in  the  vicinitv,  and  the  fre- 
quent stoppage  of  work  due  to  torrential  mins  all  tend  to  render  cal- 
culations as  to  dailv  or  vearly  output  uncertain.  To  some  extent  this 
is  true  of  a  cut  of  less  depth  than  that  necessary  for  a  sea-level  canal, 
but  in  a  far  less  degree. 

The  problem  of  excavating  50,000,(KX)  cubic  yards  of  material,  all 
above  water,  is  far  less  difficult  to  solve  than  is  the  problem  of  exca- 
vating 110,000,000  cubic  yards,  much  of  it  below  water.  Whatever 
lessens  the  magnitude  of  the  work  reduces  to  a  greater  or  less  extent 
the  uncertainties  of  its  accomplishment  within  a  specified  time.  All 
the  high-level  projects  have  been  designed  with  a  special  view  to  reduc- 
ing the  magnitude  of  this  cut.  If  it  can  be  lessened  50  per  cent,  the 
task  is  not  only  rendered  less  difficult,  but  the  time  and  uncertainty  of 

its  accomplishment  are  proportionately  reduced.        ,y,u...u  uy  ^.^^^.^ 
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The  excavation  of  the  15,(X)0,000  cubic  vards  below  water  will 
require  different  treatment  from  that  above  tnat  level,  but  how  it  ctm 
best  be  done  has  never  been  definitely  determined. 

The  chief  engineer  of  the  Nouvelle  Panama  Canal  Company  formu- 
lated a  well-defined  plan  for  excavating  this  cut  for  a  canal  112  feet 
wide  on  the  bottom  and  with  a  summit  level  of  about  97  feet.  The 
amount  of  material  to  be  removed,  however,  from  the  deep  part  of 
the  cut  was  only  about  13,500,00o  cubic  yards  as  compared  with 
32,000,0(X)  cubic  yards  in  the  sea-level  project. 

The  estimated  time  for  making  it  of  these  reduced  dimensions  was 
nine  years.  ^  ^  * 

No  one  will  question  the  engineering  ability  of  Mr.  Louis  Choron, 
the  chief  engineer  of  the  Nouvelle  Panama  Canal  Company,  who  made 
this  estimate  of  time,  nor  will  any  reasonable  person  question  the  fact 
that  there  were  many  reasons  why  the  Nouvelle  Panama  Canal  Com- 
pany should  desire  to  make  this  estimate  as  small  as  possible  and  none 
for  making  it  large.  Mr.  Choron's  assumed  avenge  output  per  steam 
excavator  per  day  of  ten  hours  for  each  working  oav  of  the  year  was 
444  cubic  yards — only  a  few  cubic  yards  less  than  the  average  on  the 
Chicago  Drainage  Canal. 

On  the  Isthmus,  the  work  being  done  most  of  the  time  under  Chief 
Engineer  Wallace,  with  nine  modern  American  steam  shovels,  the 
total  output  for  the  nine  shovels  between  February  1, 1905,  and  July  1, 
1905,  was  386,185  cubic  yards.  The  number  of  excavator  days  made 
during  this  time  was  714,  and  the  daily  average  yardage  was  541  cubic 
yards. 

On  the  Chicago  Drainage  Canal,  the  largest  work  of  its  kind  ever 
undertaken  in  this  country,  a  work  which  all  will  admit  was  done  rap- 
idly, economically,  and  judiciously,  located  in  a  favorable  climate,  wi&i 
ideal  material  to  be  excavated,  abundant  labor  of  all  kinds  available, 
located  at  the  very  threshold  of  a  base  of  operation,  its  dumping 
grounds  alongside  within  a  very  few  feet,  so  that  the  problem  of 
tmnsportation  was  the  simplest  and  every  other  condition  favorable, 
yet  the  average  output  per  steam  shovel  on  that  work  was  575  cubic 
yards  per  shovel  per  day  of  ten  hours.  On  the  Isthmus  the  conditions 
are  reversed.  Under  the  circumstances  is  it  safe  to  assume  that  the 
output  per  shovel  on  the  Isthmus  can  be  reckoned  at  nearly  double 
what  was  accomplished  on  the  Chicago  Drainage  Canal? 

I  think  the  time  that  has  been  estimated  for  the  excavation  of  the 
sea-level  canal  is  very  much  underestimated. 

Senator  Morgan.  Before  you  reach  another  proposition,  I  want  to 
ask  you  one  question  that  strikes  my  mind:  I  suppose  from  the  map 
that  is  spread  out  before  us,  the  bottom  parallelogram  there  represents 
the  prism  of  the  canal? 

General  Hains.  The  blue  one  is  the  prism  accepted  for  making  the 
estimate  for  the  sea-level  project. 

Senator  Morgan.  Yes. 

General  Hains.  The  red  one  is  the  cross-section  taken  for  estimating 
the  lock-canal  project. 

Senator  Morgan.  Yes;  the  bottom  one  represents  the  sea-level  and 
the  one  above  it  represents  the  lock  canal  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  I  notice  that  there  is  quite  a  difference  in  what  I 
will  call  the  steepness  of  the  cuts  between  the  two. 
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General  Hains.  Yes^  Senator;  I  will  refer  to  that  matter. 

Senator  Morgan.  You  will  refer  to  that! 

General  Hains.  Yes,  sir. 

Senator  Moboan.  Very  good.  I  will  not  ask  you  any  question 
about  it,  then. 

General  Hains.  The  cost  of  maintaining  that  canal,  it  seems  to  me, 
ciuionly  be  properly  estimated  by  considering  the  interest  on  the  extra 
amount  of  money  invested  in  the  work;  and  if  this  I)g  considered,  it  is 
readily  seen  that  the  cost  of  maintenance  will  be  far  less  for  the  loc*k 
canal  than  for  the  sea-level  canal.  That  is  another  reason  why  I  pre- 
fer the  lock  ccnal. 

There  are  to-day,  according  to  the  report  of  the  majority,  822  ships 
having  a  beam  of  from  65  to  85  feet. 

Senator  Moboan.  In  the  world? 

General  Hains.  Yes,  sir.  There  are  183  having  a  beam  of  over  70 
feet,  and  there  are  82  that  have  a  beam  of  over  75  feet  There  are  82 
ships  afloat  now  that  have  a  beam  of  75  feet  or  upward. 

Senator  Dsitden.  Those  are  ships  throughout  the  whole  world ) 

General  Hains.  Yes,  sir;  throughout  the  whole  world. 

Senator  Taliaferro.  Did  you  get  the  draft  of  those  ships  that  you 
are  speaking  of  at  the  same  time? 

General  Hainb.  Not  all  of  them;  no,  sir.  We  have  got  the  draft 
of  the  largest  ships.  I  can  give  you  the  draft  of  about  ten  of  the 
largest  ships  in  the  world,  presently,  if  you  would  like  to  have  it. 

benator  Taliaferro.  1  suppose  that  your  purpose  therein  giving 
the  sizes  of  the  beams  of  those  ships  that  you  have  just  spoken  of  is 
to  show  the  difficulty  that  they  would  have  in  passing  each  other  in 
the  narrow  channel  of  the  sea-level  canal  ? 

General  Hains.  What  I  want  to  show  is  that  the  canal  is  too  narrow; 
that  the  sea-level  canal  as  proposed  by  the  majorit^y  of  the  Consulting 
Board  is  a  canal  that  is  too  narrow,  and  therefore  it  is  not  the  kind  of 
a  canal  that  they  seem  to  refer  to  as  being  what  was  required  by 
Congress. 

Senator  Simmons.  The  draft  is  sufficient.  General,  and  that  is  the 
reason  you  have  not  taken  into  calculation  the  draft  of  these  vessels, 
is  it  not} 

General  Haihs.  Well,  I  have  made  a  little  sketch 

Senator  SiMMONa  I  mean  the  depth  of  the  sea-level  canal  is  suffi- 
cient, and  therefore  you  have  not  taken  into  this  calculation  the  draft 
of  the  ships? 

Senator  Taliaferro.  But,  Senator,  the  width  of  the  canal  is  very 
different  on  the  top  from  what  it  is  on  the  bottom,  and  it  only  requires 
the  deepest  draft  vessels  to  observe  the  bottom  lines  of  the  canal  in' 
navigating  the  canal.  For  instance,  a  vessel  drawing  25  feet  of  water 
woabl  go  veiT  much  nearer  the  shore  of  the  canal  than  a  vessel  draw- 
ing 30  feet  of  water. 

General  Hains.  Oh,  yes. 

Senator  Taliaferro.  And  it  is  for  that  reason  that  I  think  the  draft 
should  go  with  the  beams  of  those  ships  in  order  to  make  your  illus- 
tration perfect 

General  Hain&  I  will  come  to  that  presently,  in  referring  to  the 
depth  of  the  canal.  The  depth  of  the  lock  canal  is  5  feet  greater  than 
that  of  the  sea  level. 

Senator  Kittrbdge.  Where ?  og^i.^d by Google 


2088  INVESTIGATION   OF   PANAMA   CANAL   MATTERS. 

Genei'al  Hains.  Throughout  its  whole  length. 

Senator  Kittbedge.  Is  it  5  feet  deeper  through  the  Culebra  cut? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Do  you  mean  as  a  matter  of  measurement? 

General  Hains.  I  mean  the  canal  is  dug  5  feet  deeper.  The  sea- 
level  canal  is  40  feet  deep.  The  lock  canal  is  no  where  less  than  45 
feet  deep. 

Senator  Taliaferro.  Including  the  locks? 

General  Hains.  No,  sir;  between  the  locks  on  one  side  and  the  locks 
on  the  other.    The  entrances  in  both  cases  are  the  same  depths. 

Senator  Taliaferro.  What  is  the  width  of  the  sea-level  canal  on 
the  top? 

General  Hains.  At  what  point?     It  all  depends  on  the  [dace. 

Senator  Taliaferro.  At  that  part  of  the  canal  where  it  is  160  feet 
at  the  bottom? 

General  Hains.  The  width  at  the  top  there  would  be — it  would  add 
over  200  feet.  It  depends  on  the  slopes.  They  have  made  the  slopes 
one  on  two  in  some  cases,  and  one  on  three,  I  believe,  in  others.  If 
the  slopes  are  one  on  two — is  that  what  it  is.  Major? 

Major  Harrod.  One  on  two,  except  through  the  harboi-s,  where  it 
is  one  on  three. 

Genei-al  Hains.  Yes;  one  on  two.  That  adds  four  times  forty,  which 
is  160  feet,  and  that  would  make  the  canal  310  feet  wide  on  the  surface. 

Senator  Morgan.  We  have  a  map  of  it  there,  and  can  get  the 
measurements  exactly  from  that? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Tne  measurements  of  both  the  sea-level  canal  and 
the  lock  canal  are  shown  upon  that  diagram,  I  suppose? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  So  that  we  can  get  it  exactly  from  that? 

General  Hains.  You  can  not  get  the  width  on  the  surface  from 
that,  Senator,  and  that  is  what  the  question  was.  Those  are  the  bot- 
tom widths  shown  on  that  map. 

Senator  Morgan.  Oh  I 

General  Hains.  The  widths  on  the  surface  would  be  considerably 
greater  where  there  is  a  slope. 

Senator  Taliaferro.  Taking  the  average  vessels  that  you  think 
would  pass  through  either  of  these  canals,  if  constructed,  would  there 
be  any  difficulty  in  vessels  of  average  size  passing  each  other  in  the 
sea-level  canal? 

General  Hains.  No,  sir;  not  of  the  average  size;  but  the  law  under 
which  this  canal  is  to  be  built  does  not  call  for  the  average  vessel. 

Senator  Taliaferro.  No;  but  I  merely  asked  for  your  view  as  to 
the  practical  operation  of  the  canal. 

General  Hains.  Oh,  yes,  sir;  that  is  correct.  It  will  thus  be  seen 
that  it  is  impossible  for  eighty-two  ships  of  the  world  to  pass  each 
other  safely  in  the  narrow  part  of  the  canal;  that  is,  in  the  150-foot 
part 

Senator  Morgan.  Of  the  sea-level  canal? 

General  Hains.  Yes,  sir;  of  the  sea-level  canal.  If  two  large  ships 
were  coming  in  opposite  directions  one  would  have  to  wait  at  some 
place  near  the  ena  of  the  canal  until  the  other  passed.  Would  a  canal 
subject  to  such  restrictions  fairl}'^  meet  the  views  of  the  board  as 
expressed  in  the  following  paragraph:  GooqIc 
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"The  vastness  of  the  interests  to  be  served  by  the  canal,  many  of 
which  interests  now  wait  for  their  development  on  the  construction  of 
the  waterway,  demands  that  the  canal  shall,  when  opened  for  traffic, 
be  of  the  type  which  will  most  perfectly  fulnll  the  purposes  which  the 
waterway  is  intended  to  accomplish.'^ 

Senator  Drtden.  As  you  go  along,  Greneral,  1  want  to  understand 
voa,  and  I  think  I  misunderstood  you  a  moment  ago.  You  made  a 
statement  to  this  effect:  That  if  two  large  vessels  liad  to  pass  each 
other  one  of  them  would  have  to  wait  at  the  entrance  of  the  canal 
before  the  other  could  pass,  as  I  understood  you  If 

General  HAiNa  It  would  have  to  wait  at  some  other  place — at  a  wide 
pitce. 

Senator  Dktden.  You  did  not  mean  that  it  would  have  to  wait  out- 
side, in  the  bay? 

General  HAiNa  Oh,  no,  sir.  I  did  not  mean  out  there.  There  are 
places  at  each  end  of  the  canal  where  they  could  wait,  or  they  might 
wait  in  the  Culebra  cut. 

Senator  Drtden.  That  is  all  that  I  wanted  to  ask. 

General  Hains.  It  is  to  be  noted  that  the  narrow  part  of  the  canal — 
that  is,  of  the  sea-level  canal — is  the  part  where  the  current  will  be  the 
swiftest     That  is  this  part  right  down  here  [indicating  on  map]. 

Senator  Taliaferro.  Is  that  on  the  Pacific  side? 

General  Hains.  No,  sir;  that  is  on  the  Atlantic  side. 

Senator  Tauaferro.  Have  vou  not  more  current  to  deal  with  on  the 
Pacific  side  than  you  have  on  tne  Atlantic  side? 

General  Hains.  In  the  sea-level  canal? 

Senator  Tauaferro.  Yes. 

General  Hains.  No,  sir. 

Senator  Tauaferro.  Is  there  not  a  rise  of  tide  of  8  or  10  feet  more 
on  the  Pacific  side  than  on  the  Atlantic  side? 

(xeneral  Hain^  Yes,  sir. 

Senator  Tauaferro.  Is  not  that  what  makes  your  currents? 

General  HAiNa  No,  sir. 

Senator  Taliaferro.  What  makes  the  currents? 

Greneral  Hains.  The  discharge  of  the  Chagres  River  into  the  canal. 

Senator  Tauaferro.  I  did  not  understand  that  the  Chagres  River 
was  discharged  into  the  canal. 

General  Hains.  Under  the  sea-level  project? 

Senator  Taliaferro.  Yes. 

General  Hains.  Yes,  sir;  it  is  discharged  into  the  sea-level  canal. 
There  is  a  dam  to  be  built  at  Gamboa  to  regulate  that  discharge;  but 
that  water  has  got  to  be  discharged,  and  under  the  plans  of  Sie  sea- 
level  canal  it  has  got  to  be  discharged  into  the  canal. 

Senator  Tauaferro.  It  flows  in  very  gently  from  this  dam.  It  does 
not  go  in  with  a  rush — ^I  mean,  under  that  plan? 

General  Hains.  Not  so  very  gentW,  Senator.  It  has  got  to  come 
down  within  a  short  distance  here;  /rom  there  [indicating  on  map]  it 
oomee  down  into  the  canal,  and  the  fall 

Senator  Simmons.  What  is  the  descent  in  that  distance? 

General  Hains.  When  the  lake  is  at  its  maximum  it  will  be  about 
170  feet 

Senator  Simmons.  What  is  the  distance  down  ( 

General  Hains.  As  I  remember  it,  I  think  it  will  be  something  less 
than  a  mile,  or  about  a  mile.  One  hundred  and  seventjJee^faU  m  ,a 
mile  is  a  pretty  good  fall.  ^     • 
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Senator  Taliaferro.  Does  not  the  recommendation  of  the  Board 
of  Consulting  Engineei*s  pi'ovide  that  that  Chagres  water  shall  be 
divided,  and  shall  empty  into  the  canal  in  each  direction? 

General  Hains.  I  do  not  understand  that  any  arrangements  are 
made  to  make  it  flow  in  each  direction;  but  I  do  suppose  tnat  perhaps 
a  part  of  it  will  go  toward  the  Pacific. 

Senator  Morgan.  That  depends  on  the  slope  of  the  bottom? 

General  Hains.  No,  sir;  it  will  depend  on  the  slope  of  the  surface. 

Senator  Morgan.  Of  the  surface  of  the  canal? 

General  Hains.  Yes,  sir;  of  the  surface  of  the  water  at  the  time. 

Senator  Morgan.  At  the  time? 

General  Hains.  Yes,  sir.  There  is  no  exit  for  any  large  amount  of 
water  on  the  Pacific  side  provided.  There  is  a  spillway  there,  but  it 
is  not  contemplated  to  discharge  very  much  water  in  that  direction. 

Senator  Kittrkdge.  Do  you  understand.  General,  that  nothing  is 
done  to  break  the  fall  of  the  water  from  the  Gam  boa  dam  into  the  canal? 

(ieneral  Hains.  No,  sir;  I  do  not  understand  that. 

Senator  Kittredge.  What  is  your  understanding  about  it? 

General  Hains.  1  understand  that  they  are  to  put  a  sort  of  an 
arrangement  of  steps  to  break  the  velocity. 

Senator  Kittredge.  Would  that  have  that  effect? 

General  Hains.  It  will  to  some  extent;  yes,  sir. 

Senator  Kittredge.  Do  you  understand  that  the  water  coming 
from  the  Gamboa  dam  is  to  be  introduced  directly  into  the  prism 
of  the  canal? 

General  Hains.  I  do  not  understand  what  you  mean  by  "  directly." 
If  you  mean  that  it  is  to  be  just  tumbled  into  the  canal,  without  any 
means  for  correcting  the  velocity  of  the  flow,  it  would  destroy  the 
canal,  and  of  course  that  is  not  intended. 

Senator  Kittredge.  What  is  planned,  as  you  understand  it? 

General  Hains.  It  is  intended  to  have  some  arrangement  for  reduc- 
ing the  velocity. 

Senator  Morgan.  Successive  terraces  of  stone? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  In  steps  leading  from  the  dam  down  into  the 
canal? 

General  Hains.  And  finally  a  weir  for  it  to  paj3S  over. 

Senator  Kittredge.  Is  it  not  first  discharged  into  a  basin,  and  then 
pavssed  out  over  a  weir  into  the  canal? 

General  Hains.  That  has  never  been  worked  out,  sir,  that  I  know  of. 

Senator  Kittredge.  Is  not  that  the  plan  contemplated  by  the 
majority  ? 

General  Hains.     I  do  not  know  that  it  is. 

Senator  ICittredge.  Is  not  that  a  feasible  proposition  from  an 
engineering  standpoint? 

General  Hains.  It  is  a  thing  that  perhaps  will  want  to  be  done — 
something  of  that  kind. 

Senator  Kittredge.  It  is  entirely  feasible,  is  it  not? 

General  Hains.  Oh,  yes,  sir. 

Senator  Morgan.  You  could  not  put  your  weir  nearer  to  Gramboa 
than  about  Gigante,  could  you? 

General  Hains.  The  water  from  the  lake  will  come  down  in  a  trench, 
you  may  say,  that  is  to  be  excavated,  and  there  are  to  be  terraces 
arranged  to  break  its  force,  ^^,,,,  ,^  Google 


IKYESTIQATION   OF  PANAMA  CANAL  KATTEB8,  2091 

Senator  Mobgan.  Yes. 

Genera]  Hatns.  That  is  what  I  understand  the  advisory  board  to 
intend;  and  then  there  will  be  a  weir  along  down  close  to  the  line  of 
the  canal,  over  which  it  will  pour  in  a  comparatively  thin  sheet 

Senator  Kjttredoe.  Creating  what  strength  of  current! 

General  Hains.  Nobody  knows. 

Senator  Kittredoe.  How  swift  a  current  is  proper  to  be  introduced 
into  the  prinm  of  the  canal  and  not  interfere  with  shipping! 

General  Hains.  That  is  a  matter  of  opinion.  In  the  Suez  Oanal  they 
have  nearly  2  miles  per  hour,  I  believe,  at  times. 

Senator  KrrTBEDOE.  Does  that  interfere  with  shipping  t 

General  Hains.  Not  there,  to  any  great  extent. 

Senator  Kittredoe.  Would  it  in  this  canal  1 

General  Hains.  In  that  particular  part  I  do  not  think  it  would;  but 
down  in  the  narrow  part  I  think  it  would. 

Senator  Kittredoe.  Why  do  you  say  that  water  introduced  into 
the  prism  of  the  canal  in  the  manner  jou  now  suggest  would  flow 
toward  the  Atlantic  raUier  than  the  Pacific? 

General  HAiNa  You  have  a  lock  over  on  the  Pacific  side,  and  you 
have  to  use  that  lock. 

Senator  Kittredoe.  How  much  of  the  timet 

General  Hains.  Practically  all  of  the  time.  I  am  coming  to  that 
after  a  while,  to  show  that  I  do  not  believe  that  that  lock  can  be  kept 
open  half  the  time,  as  is  claimed.  It  is  claimed  that  it  can  be  kept 
open  half  the  time,  and  I  do  not  think  it  can  be  done. 

Senator  Morgan.  You  mean  the  sea-gate  ? 

Greneral  Hains.  Yes.  sir;  I  mean  on  the  Panama  end. 

Senator  Morgan.  Tne  sea-level  canal  at  all  times  must  be  prepared 
to  receive  the  normal  flow  of  the  Chagres  River  and  to  take  care  of 
the  flood  flow,  whatever  that  may  be,  when  it  may  occur,  if  I  under- 
stand the  situation.  The  Chagres  River  at  its  normal  flow  will  be  at 
all  times  entering  into  the  sea-level  canal! 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  at  flood  tide  it  will  be  taken  care  of  by  regu- 
lating works! 

General  Hains.  Yes,  sir. 

Senator  Morgan.  That  is  what  I  wanted  to  know. 

General  Hains.  Yes,  sir;  that  is  right. 

Senator  Kittredoe.  Before  leaving  the  question  of  width  of  tlio 
canal,  bow  does  the  width  of  the  Panama  Canal  as  proposed  by  the 
majority  of  the  board  of  consulting  engineers  compare  with  the  width 
of  the  Suez  Canal! 

General  Hains.  Oh,  it  is  wider.  The  Suez  Canal  is  a  little  over  100 
feet  wide;  I  think  it  is  112  feet  wide  now. 

Senator  Kittredgb.  At  the  surface! 

General  Hains.  I  do  not  think  that  is  so  much  of  a  point,  Senator. 
It  is  the  width  of  the  bottom  that  controls. 

Senator  Kittredoe.  It  does  for  ships  of  deepest  draft. 

General  Hains.  I  am  speaking  of  this  canal  for  ships  of  the  deepest 
draft  That  is  the  object  of  making  this  canal  so  deep.  If  you  are 
only  going  to  accommodate  ships  of  the  ordinary  draft,  there  is  no 
ne(M?»«ity  for  spending  so  many  millions  of  dollars  down  there  at  all. 
We  can  save  a  great  many  milUons  in  that  event.  ^  j 
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Senator  Kittreixje.  Do  you  remember  the  depth  of  the  canal  at 
Suez  ? 

General  Hains.  Yes,  sir. 

Senator  BaTTREDGE.  What  is  it? 

General  IIains.  About  29^  feet;  and  they  are  deepening  it  now  to 
about  32. 

Senator  Kittredge.  Are  they  having  serious  trouble  with  ti*affic  in 
the  meeting  of  boats  ^ 

General  Hains.  The  largest  vessels  do  not  go  through  there. 

Senator  Kittredge.  How  many  do  not  go  through? 

General  Hains.  I  can  not  tell  you  how  many,  but  there  are  quite  a 
number  of  vessels  that  can  not  go  through  there  on  account  of  their 
draft.  I  do  not  know  whether  vessels  of  deeper  draft  go  through 
there  now,  but  until  quite  recently  no  vessel  drawing  more  than  27 
feet  was  allowed  to  go  through  that  canal. 

Senator  Morgan.  And  no  sailing  ship  ever  goes  through  it? 

General  Hains.  That  I  do  not  know;  but  27  feet  was  the  maximum 
draft  of  any  vessel  they  allowed  to  go  through  there  at  all.  Now,  we 
are  going  to  have  vessels  drawing  38  feet. 

Senator  Kittredge.  What  ship  do  you  refer  to  i 

General  Hains.  I  refer  to  two  ships — the  Mauritania  and  the 
LuUitania, 

Senator  Kittredge.  What  is  the  length  of  those  ships  if 

General  Hains.  Eight  hundred  feet,  I  think  it  is — yes,  sir;  800  feet 

Senator  Ankeny.  Are  those  the  new  Cunarders,  General  ? 

General  Hains.  Yes,  sir.     I  have  this  sketch  that  I  would  like  to 
show  you,  showing  how  easily  they  can  pass  each  other  [exhibiting 
picture].     There  is  a  sketch  showing  how  they  pass  each  other. 
•   Senator  Kittredge.  The  statement  was  made  here  the  other  day,  in 
connection  with  the  draft  of  those  ships,  that  they  were  to  draw  36  feet 

General  Hains.  Thirty-six  feet  draft?  1  have  a  letter  here  from 
the  agent 

The  Chairman.  General,  right  there,  what  is  the  width  of  this  canal 
that  you  show  here  with  these  two  ships  in  it;  is  it  the  sea-level  canal 
or  the  lock  canal  that  you  have  the  ships  in  now  ? 

General  Hains.  That  drawing  shows  them  passing  each  other  in  the 
sea-level  canal. 

The  Chairman.  It  shows  them  in  the  sea-level  canal? 

General  Hains.  Yes,  sir. 

Senator  Dryden.  And  are  they  passing  as  far  apart  from  each  other 
as  it  is  possible  for  them  to  do  in  tne  sea-level  canal? 

General  Hains.  That  is  drawn  so  that  they  are  as  close  together  as 
6  feet.  You  can  lump  from  one  to  the  other;  and  I  do  not  believe  that 
two  big  ships  of  tnat  kind  can  move  at  all  within  5  feet  of  each  other 
safely. 

Senator  Dryden.  That  was  not  quite  mv  question.  General.  I 
think  you  did  not  quite  understand  it.  1  askea  you  if  they  were  drawn 
so  as  to  pass  as  far  apart  from  each  other  as  possible. 

General  Hains.  Yes,  sir;  thev  touch  the  ground  on  each  side. 

Senator  Simmons.  General,  1  notice  that  on  the  line  here  at  the 
bottom  you  have  them  a  little  up  the  slant. 

General  Hains.  Yes,  sir.  The  canal  at  the  bottom  is  only  150  feet 
wide.  These  vessels  are  88  feet  wide  each,  so  that  if  you  doubled  that, 
if  they  drew  the  full  length  of  the  canal,  they  Qgtj4dj)Qt4)ass  at  all. 
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Senator  Simmons.  That  would  bring  them  both  within  those  two 
black  lines? 

General  Hains.  Yes,  sir. 

Senator  Simmons.  There  would  not  be  room  for  them  to  pass  at  all? 

General  Hains.  This  being  the  slope  on  which  the  canal  is  built  they 
would  just  about  touch  the  ground  there  when  thev  are  5  feet  apart. 

Senator  Simmons.  This  would  be  about  38  feet  at  that  point 
[Indicating]? 

General  Hains.  No;  that  would  be  about  37  feet.  This  would  be 
38  down  here. 

I  want  to  say  one  thing  more  about  this.  Thirty-eight  feet  is  the 
draft  that  has  been  given  by  the  agent  of  the  company  in  a  letter. 
Thirty-eight  feet  in  salt  water  means  over  39  feet  in  fresh  water,  and 
the  sea-level  canal  is  going  to  have  fresh  water  in  it,  even  in  that  part 
of  iU  a  good  deal  of  the  time,  so  that  38  feet  does  not  tell  the  wnole 
story. 

Senator  Drtden.  Would  so  small  a  margin  as  practically  1  foot 
in  the  depth  be  safe  for  a  big  vessel  i 

General  Hains.  I  should  say  it  was  very  unsafe. 

Senator  KnTRE DOE.  General,  do  you  remember  whether  the  report 
of  the  majority  of  the  Board  of  Consulting  Engineers  contemplates 
the  construction  of  passing  places? 

General  Hains.  Iremember  that  the  Consulting  Board  makes  no 
provision  whatever  for  passing  places. 

Senator  KnTREixiE.  Is  that  a  difficult  proposition  from  an  engineer- 
ing standpoint? 

General  Hains.  Is  it  a  difficult  one^ 

Senator  KiTTREixiE.  Yes. 

General  Hains.  No,  sir;  not  at  all  difficult. 

Senator  Kittreixje.  Does  it  involve  much  extra  expense  to  construct 
passing  places? 

General  Hains.  Yes,  sir;  it  involves  considerable  expense.  I  think 
I  have  something  covering  that  right  here  in  these  notes. 

Senator  Morgan.  Suppose  we  let  the  General  go  on  and  make  his 
statement  right  through. 

The  Chairman.  I  think  that  would  be  much  l)etter,  and  we  would 
get  along  faster. 

Senator  Morgan.  We  are  breaking  in  on  it  and  getting  it  confused 

The  Chairman.  General,  if  3'ou  wul  go  right  along  from  where  you 
left  off,  and  finish  your  statement,  we  will  be  glad  to  hear  you. 

General  Hains.  les,  sir;  I  think  that  would  be  the  better  way,  and 
then  you  can  come  back. 

It  IS  to  be  noted  that  the  narrow  part  of  the  canal  referred  to  is  the 

Ert  where  the  current  will  be  the  swiftest,  lender  the  plans  of  the 
ard,  the  waters  of  the  Chagres  River,  as  well  as  its  tributaries,  are 
taken  into  the  canal,  and  may  often  produce  a  velocity  of  nearly  4 
feet  a  second.  Moreover,  the  part  of  tne  canal  where  this  takes  place 
ij^  the  part  that  has  the  jgreatest  amount  of  curvature.  That  is  that 
part  down  there  findicatmg].  This,  together  with  the  swift  current, 
will  render  it  sufficiently  difficult  for  a  single  one  of  these  largo  ships 
t^>  l>e  nafely  managed,  even  though  she  have  the  entire  canal  to  nerseff. 
The  canal,  if  sul)joct  to  such  restrictions,  would  inevital)ly  be  deemed 
inade((uate,  and  its  widening  demanded.  ^  , 
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It  is  further  to  be  noted  that  this  narrow  part  of  the  canal  is  in  cut- 
ting, which  consists  largely  of  material  easily  abraded  by  the  current, 
the  result  of  which  womd  cause  a  flattening  of  the  slopes  and  shoaling 
on  the  bottom. 

In  the  Suez  Canal  there  are  numerous  passing  places  between  Port 
Said  and  Ismailia,  a  distance  of  47  miles,  which  is  just  about  the  length 
of  this  canal.     There  are  14  parsing  places  in  that  distance. 

The  tendency  of  any  stream  to  establish  a  tortuous  cx)urse  as  a  part 
of  its  regimen  is  a  well-established  hydraulic  proposition.  This  ten- 
dency is  much  increased  if  it  flows  between  banks  of  erosive  materials, 
and  if  it  receives  sediment-bearing  tributaries.  It  is  submitted  that 
this  part  of  the  canal  must,  therefoi^,  be  considered  as  partaking  of 
the  cnaracteristics  of  a  sedimentary  river,  under  which  it  will  establish, 
in  time,  its  own  regimen.  It  is  not  predicted  that  it  will  form  the 
lar^e  sinuosities  of  a  sedimentaiT  river  flowing  through  an  alluvial 
plam,  but  that  it  will  establish  suificient  indirections  of  course  and  cur- 
rents to  render  it  unnavigable,  as  a  canal  150  feet  wide,  for  ships  of 
the  dimensions  for  which  the  law  directs  that  provision  shall  be  nmde. 

A  tributary  discharging  a  few  thousand  second-feet  in  flood  into  a 
channel  of  about  8,000  square  feet  cross  section  will  present  an  obsta- 
cle which  ships  can  not  pass  without  being  deflected  from  their  courses 
and  thrust  against  the  opposite  bank.  This  is  an  immediate  difficulty, 
but  in  time  this  influent  tributary,  working  during  low  stages  and  in 
floods,  will  deposit  a  cone  of  sediment  at  its  mouth  and  will  erode  the 
opposite  bank.  This  erosion  of  one  bank  will  be  followed  by  an  ero- 
sion of  the  other  bank  at  a  point  lower  down  and  the  deposition  of 
the  eroded  material  in  the  bed  of  the  canal.  This  is  the  law  of  flow- 
ing water  carrying  sedimentary  material;  and  in  this  way  the  align- 
ment of  the  canal  will  be  impared  and  indirection  of  course  and  of 
currents  established  which  will  ultimately  prove  obstructive  to  navi- 
gation. 

Senator  KiTTRBDGE.  May  I  interrupt  you  right  there?  What  is  the 
character  of  the  material  right  opposite  the  Gamboa  dam  'i 

General  Hains.  Oh,  it  is  liard  material  up  there.  I  am  not  speak- 
ing about  that  part  of  the  canal,  Senator.  I  am  speaking  of  the 
lower  part  of  the  canal,  down  between  the  Mindi  River  and  &>hio,  or 
even  up  farther  than  that. 

Senator  Morgan.  Ten  or  12  miles? 

General  Hains.  Yes,  sir — oh,  yes,  sir;  there  is  more  than  that.  It 
is  this  part  along  here  I  am  speaking  of  [indicating].  There  is  about 
20  miles  of  it  which  is  only  150  feet  wide — 19i  miles,  to  be  accurate. 
I  believe  that  is  what  it  is. 

Senator  Kittredob.  How  much  current  will  there  be  in  the  «ea- 
level  canal  from  Gamboa  to  the  Atlantic  Ocean  ? 

General  Hains.  The  current  down  in  the  lower  part  is  supposed  to 
reach  2.6  miles  per  hour,  or  about  4  feet  per  second. 

Senator  Kittredge.  Why  do  you  say     supposed?" 

General  Hains.  It  is  calculated  to  do  it. 

Senator  Kittredge.   Where  is  that  calculation  made? 

General  Hains.  In  the  oflice  of  the  Commission.  It  was  made  by 
the  Advisory  Board  itself. 

Senator  ICittredge.  Is  that  a  suflicient  current  to  accomplish  tht? 
result  you  indicated 

General  Hains.  Yes,  sir;  I  think  so.  Digitized  by  C^OOglc 
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Senator  Morgan.  Such  (-alculations  are  entirely  reliable  in  en^- 
neering? 

General  Mains.  There  is  only  one  question  about  it,  Senator,  in  my 
Dund;  1  do  not  know  but  what  thone  currents  may  be  a  little  swifter. 
Tbe  Consulting  Board  admit  that  there  may  be  a  velocity  of  about  2.6 
feet  per  necond,  but  I  am  not  sure  but  what  there  will  l)e  more. 

Senator  Morgan.  You  have  formula?  by  which  you  make  the  com- 
putations that  are  uniformly  used  everywhere  i 

General  Mains.  Oh,  yes,  sir;  yes,  sir. 

Another  reason  why  1  do  not  like  the  sea-level  canal  in  because  it 
requires  many  more  dams,  and  one  dam  which  is  much  lar^el*  than 
any  required  by  the  other  plan.  I  do  not  mean  to  say  that  any  of 
these  dams  are  going  to  be  difficult  engineering  problemn;  but  they 
are  there. 

Senator  Moboan.  Are  these  dams  that  you  H[)eak  of  for  the  purpose 
of  producing  divergence  of  water  to  keep  it  from  flowing  into  the 
canall 

General  Mains.  Yes,  sir;  there  are  about  thirtv  of  them.  There 
are  a1x>ut  thirty  dams  between  here  [indicating]  and  (lamlMm  that  have 
to  be  built  before  you  can  build  your  sea-Ievel  canal. 

Senator  Dbyden.  Do  you  say  that  there  is  one  dam  larger  than  the 
proposed  dam  at  (iratun  ? 

General  Mains.  Yes,  sir;  the  Gamboa  dam  is  larger.  That  holds  a 
head  of  170  feet,  while  this  one  down  here  only  holds  a  hcnul  of  H5 
feet;  but  there  are  over  30  dams  to  1x5  built  along  that  route. 

Senator  Dryden.  What  is  the  length  of  that  large  dam  there  for  the 
sea-level  canal  ? 

General  Mains.  This  one  [indicating]^ 

Senator  Drtden.  Yes. 

General  Mains.  The  dam  is  in  three  pieces.  The  big  section  is 
something  like  2,000  feet,  as  1  rememl)er. 

Senator  Drtden.  Three  thousand  or  2,000^ 

General  Mains.  Two  thousand.  I  think  it  is  alK>ut  that.  It  is  on 
the  drawings.     I  do  not  remember  those  tigures. 

Senatot  Morgan.  General  (if  the  committee  will  excuse  me  for 
asking  a  question  that  is  momentarily  applicable  and  very  im{x>rtant, 
I  believe),  taking  into  coasideration  the  cost  of  the  thirty  dams  you 
speak  of  as  regulating  the  flow  of  the  atfluents  of  the  Chagres  River 
into  the  canal,  is  it  not  probable  that  the  <rost  of  a  sea-level  canal 
between  Gamboa  and,  we  will  say,  Mindi  or  Gatun  would  }»e  less  if  it 
were  dug  right  down  through  the  marginal  peaks  of  the  C'hagres  River 
on  the  right  bank,  and  the  dump  thrown  into  the  river} 

General  Mains.  I  have  never  investigated  that  question,  Senator; 
I  could  not  say. 

Senator  Morgan.  You  would  certainly  get  rid  of  a  great  many  of 
the  affluents  by  such  a  course,  by  digging  your  canal  so  as  to  hug  the 
mountain  here  right  along  down  and  throwmg  the  dump  into  the  valley 
of  the  river.  I  do  not  mean  the  river  bed,  but  I  mean  the  lowlands. 
General  Mains.  I  can  not  answer  your  question,  Senator.  I  have 
•ever  given  sufficient  study  to  that  particular  project.  What  I  wanted 
to  state  now  was  one  of  the  reasons  why  I  do  not  favor  a  sea-level 
project.  As  I  stated,  there  are  about  80  dams  along  the  line  of  that 
emnal  that  are  to  be  built. 
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Senator  Morgan.  Between  Gamboa  and  the  bay  'i 

General  Hains.  Between  Mindi,  say,  down  near  the  en(i,  and  Gram- 
boa.  The  Chajf  res  River  sometimes  discharges  in  the  neighborhood 
of  100,000  cubic  feet  a  second  at  Gamboa. 

Senator  Morgan.  What  rise  would  that  be  above  the  ordinar}^ 
surface? 

General  Hains.  About  40  feet.  Before  vou  can  build  your  canal 
you  will  have  to  divert  the  waters  of  the  Chagres.  Now,  if  you  do 
not  have  any  of  those  big  freshets  while  you  are  building  this  diver- 
sion, you  will  have  no  trouble.  But  this  diversion  channel  is  not  con- 
templated, or  has  not  been  contemplated  by  anybody  that  I  know  of, 
to  be  anything  like  as  big  as  the  Chagres  River  itself.     The  couse- 

auence  is,  if  you  take  the  discharge  of  the  Chagres  River  into  this 
iversion  channel,  you  are  going  to  have  a  great,  big  river  going  down 
to  the  sea  alongside  of  your  canal  while  your  canal  is  being  built;  and 
if  it  breaks  in  on  you,  my  opinion  is  that  the  damage  will  be  immense. 
Just  exactly  what  it  will  be  1  do  not  know;  no  one  can  predict  what  it 
will  be.     It  will  depend  on  how  big  a  freshet  it  is. 

After  the  canal  is  finished  these  diversions  are  to  be  dispensed  with, 
and  all  these  streams,  both  the  Chagres  and  the  other  tributary  streams 
along  there,  are  to  be  taken  into  the  canal — that  is,  most  of  them. 
There  are  four  or  five  down  at  the  lower  end  that  are  permanently 
diverted. 

Senator  Morgan.  Along  with  that  flood  of  40  feet  at  Gramboa  in  the 
Chagres? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  They  are  all  to  be  taken  into  the  channel  of  the 
canal? 

General  Hains.  The  river  now  is  known  to  rise  at  Gamboa  about  40 
feet. 

Senator  Morgan.  Yes. 

General  Hains.  And  if  you  get  a  rise  of  anything  like  40  feet  in 
your  diversion  channel,  you  can  easily  see  that  when  you  cross  the 
river  you  will  have  to  have  a  tolerably  good-sized  dam  to  keep  the 
water  out. 

Senator  Morgan.  Let  me  ask  you  if  it  is  a  fact  now  that  a  rise  of 
46  feet  is  recorded  at  Bohio? 

General  Hains.  Forty -six  feet? 

Senator  Morgan.  Yes. 

General  Hains.  No,  sir;  I  think  about  39  is  about  the  highest  that 
they  ever  had  any  record  of.  Senator,  at  Bohio. 

Senator  Dryden.  Then  this  danger  that  you  speak  of,  of  the  water 
of  the  Chagres  breaking  out  of  this  conduit  proposed  to  be  constructed, 
would  be  present  during  the  whole  time  of  the  construction  of  the 
canal — somewhere  from  twelve  to  twenty  years? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Just  there  there  is  a  point  of  interest  in  my  mind 
which  I  would  like  to  have  solved.  The  conduit  3^011  speak  of  means 
a  channel  running  up  toward  the  sea  through  the  coastal  plain  ? 

General  Hains.  No,  sir;  not  through  the  coastal  plain.  I  will  explain 
it  here  from  this  map,  Senator.  This  is  a  large  map  [producing  new 
map].  Here  is  the  Chagres  River.  Here  is  a  part  of  the  old  French 
diversion.  There  it  goes,  along  there,  until  it  runs  into  the  river. 
Every  little  while  they  make  use  of  the  river  for  the  purpose  of 
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reducing  the  cost  of  this  divei'sion  clianDel  -  so  they  use  that,  and  that 
is  the  plao  in  the  Consulting  Board's  proiei*t. 

Senator  Mobgan.  Generd,  where  is  (Taniboa  on  that  plan,  pleased 

General  Hains.  It  is  up  here.  It  is  not  on  this  map.  Senator;  it  in 
up  here  farther. 

What  I  wanted  to  show  you  by  this  is  about  these  dams.  Here  is  a 
diversion  channel,  you  see,  coming  along  here,  and  here  is  the  canal 
[indicating].  This  canal  crosses  the  river  there  [indicating].  You 
will  have  to  have  a  dam  on  this  side  to  keep  this  diversion  channel 
from  dischar^ng  into  the  canal  while  vou  are  constructing  it.  You 
will  have  to  liave  another  dam  here,  because  this  is  the  diversion 
channel  that  is  part  of  the  old  river  used  for  diversion,  and  you 
will  have  to  have  another  dam  here  to  keep  that  water  from  going 
into  the  canal,  or  into  the  partially  constructed  canal;  and  the  same 
way  here  ana  here  and  here  [indicating].  Here  is  this  diversion 
channel,  passing  along  from  the  old  bed  of  the  river,  going  up  this 
way,  into  the  Frijoles.  Then  it  goes  down  the  Frijoles  into  there 
[indicating].  But  you  must  put  a  dam  down  here,  and  you  must  put 
a  dam  there  [indicating]  to  keep  that  water  from  going  down  into  your 
cuial. 

The  Consulting  Board  estimated  three  and  a  half  millions  of  dollars 
for  these  diversion  channels,  for  the  dams,  and  all  the  necessary  adjuncts 
of  taking  these  waters  afterwards  into  the  canal  itself.  Our  C^)mnus- 
sion  went  over  those  estimates  and  came  to  the  conclusion  that  the  e^sti- 
mate  was  about  six  and  a  half  millions  too  little. 

Senator  Morgan.  They  estimated  it  at  three  millions^ 

Greneral  Haims.  Three  and  a  half,  and  I  think  we  made  it  alxiut  t(»n — 
somewhere  along  there.  I  do  not  rememl)er  the  exact  figure,  but  it  is 
about  ten  millions. 

Senator  Kittredge.  Before  you  start  in  on  that  subject  I  would 
like  to  ask  you  one  or  two  questions  on  the  subject  of  the  water  supply. 
What  is  the  variation  in  height  of  the  water  at  the  ( jatun  dam  at  high 
water  and  at  low  water? 

General  Hains.  I  think  they  count  on  about  3  feet  variation. 

Senator  Eitteedge.  Is  it  not  about  5  feet? 

General  Hains.  No,  sir;  I  do  not  think  there  will  be  as  much  as  5; 
and  it  is  not  necessary,  really,  to  have  any  material  fluctuation  in  that 
level.  If  vou  build  a  dam  at  Gamboa  or  Alhajuela  so  as  to  control  the 
water  up  there,  control  the  flow  into  that  big  lake,  I  do  not  think  there 
will  be  as  much  as  3  feet. 

Senator  Kittredge.  A  dam  at  Gamboa  or  Alhajuela  is  not  contem- 
plated under  the  minority  or  lock  plan,  is  it? 

General  Hains.  It  is  not  contemplated;  no. 

Senator  Kittredge.  Then  why  do  you  speak  of  that  feature? 

General  Hains.  A  dam  there,  at  one  of  those  places,  is  provisionally 
contemplated  if  ever  the  traffic  through  the  canal  should  become  verv 
great 

Senator  Kittredge.  So  that  the  supply  of  the  water  should  be  dimin- 
ished to  such  an  extent  that  it  should  CNBcome  necessary  to  use  the  addi- 
tional water;  is  that  it? 

General  Hains.  No;  it  is  so  as  to  hold  back  a  sufficient  amount  of 
^ater  to  supply  the  needs  of  the  dry  season. 

Senator  Kittredge.  According  to  your  statement,  then,  there  is  a 
variation  of  8  feet?  . gitized  by Google 


2098  INVESTIGATION   OF  PANAMA   CANAL  MATTEBS. 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  So  that  at  some  times  of  the  year — in  the  dry 
season,  I  suppose — the  height  of  the  water  at  the  Gratun  dam  will  be 
82  feet? 

General  Hains.  Yes,  sir;  1  suppose  it  would  get  down  to  82  feet 
sometimes.  It  might;  I  do  not  know.  I  have  not  worked  that  out, 
but  I  think  they  contemplate  a  variation  of  about  3  feet. 

Senator  Kittredge.  And  if  the  engineers  have  testified  that  it  was 
a  vwiation  of  5  feet,  would  you  be  surprised? 

General  Hains.  Yes,  sir;  I  think  I  would. 

Senator  Kittredge.  Now,  assume  that  it  is  3  feet  in  the  dry  season, 
that  would  reduce  the  depth  of  your  water  through  the  entire  distance 
between  the  locks,  would  it? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  So  that  at  some  seasons  of  the  year,  then,  the 
maximum  depth  of  water  in  the  canal  proposed  by  the  minority  would 
not  exceed  42  feet,  would  it?  ^- 

General  Hains.  It  might  not  exceed  42  feet  for  a  very  short  time, 
Senator;  there  are  but  three  months  of  the  dry  season,  and  if  there  is 
a  falling  of  the  lake  and  it  only  falls  3  feet,  tfie  3  feet  is  only  reached 
toward  the  last  part  of  the  dry  season. 

Senator  Kittredge.  But  it  would  be  reached  at  some  time  during 
the  year? 

General  Hains.  Oh,  it  might  be  reached;  yes. 

Senator  Kittredge.  And  when  that  condition  was  reached  it  would 
reduce  the  depth  of  your  water  to  42  feet,  would  it  not? 

General  Hains.  To  42  feet;  yes,  sir. 

Senator  Kittredge.  And  the  capacity  of  the  canal  is  limited  by  the 
minimum  depth? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  Then,  instead  of  45  feet  of  water  it  would  be 
42,  would  it  not? 

General  Hains.  The  way  I  should  put  that  would  be  that  you  mi^ht 
have  42  feet  for  a  fewdavs;  you  would  only  have  less  than  43  feet  for 
about  a  month  and  a  half;  and  you  would  only  have  less  than  44  feet 
for  about,  say,  two  months  and  a  half;  and  for  all  the  year  except 
about  three  months  you  would  have  45  feet. 

Senator  Kittredge.  Your  statement  a  few  moments  ago  to  us  that 
the  lock  plan  which  vou  favored  would  permit  a  draft  of  water  of  45 
feet  was  subject  to  the  exceptions  you  now  state? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  That  is  what  1  had  in  mind. 

Senator  Morgan.  Just  one  more  question  before  you  proceed;  it 
will  only  take  a  moment  to  answer  it.  In  the  construction  of  a  sea- 
level  canal,  commencing  at  the  Bay  of  Limon  and  running  up,  say,  as 
far  as  Obispo  or  Gramboa,  would  it  be  necessary  to  divert  the  chaiinel 
of  the  Chagres  so  as  to  enable  the  dredges  to  operate  that  would  come 
in  from  the  sea? 

(General  Hains.  Yes,  sir. 

Senator  Morgan.  It  would  be  necessary  to  divert  the  channel  o%the 
river? 

General  Hains.  Yes,  sir;  all  the  way. 

Senator  Morgan.  And  you  think  mat  the  dredging  could  not  be 
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done  from  the  Bay  of  Limon,  up  to,  say,  Gamboa  or  Obispo,  without 
that  diversion  ? 

General  Hains.  No,  sir;  1  do  not  think  it  could  be  done.  I  think 
it  would  be  unsafe  to  try  it. 

Senator  Moboan.  Unsafe? 

General  Hadts.  Yes,  sir. 

Senator  Morgan.  You  mean  by  that,  I  suppose,  that  in  the  flood 
wvters  all  of  the  work  would  be  swept  out  by  the  flood  unless  you 
took  care  of  it  by  diverting  it? 

General  Hains.  Yes,  sir. 

Another  reason  why  I  prefer  the  lock  canal  is  on  account  of  the  less 
depth  of  cut  in  the  Culebra,  and  because  the  deeper  the  cut  the  jrreater 
is  the  liability  to  injury  to  the  slopes.  Landslides  (I  do  not  mean 
large  landslides)  have  been  frequent  there.  Small  slides  have  oiTurred 
along  the  portion  where  the  cut  has  already  been  made;  and  you  will 
find  some  of  these  referred  to  in  Colonel  Black^s  rejKjrts.  I  have  seen 
a  good  sized  spring  coming  right  out  of  the  side  of  that  cut. 

I  do  not  wisn  to  be  underst^^d  as  saying  that  that  bec^omes  a  matter 
of  serious  danger;  but  these  landslides,  or  these  slides  of  these  pieces, 
which  may  occur  and  are  apt  to  occur,  will  cause  constant  expense  for 
reconstructing  them  in  some  way  or  other.  The  way  the  Frenchmen 
did,  when  they  had  slides  in  those  places,  was  more  like  that  [indi- 
cating]; they  would  build  those  up  again;  and  you  will  find  in  Colonel 
Black's  reports  that  there  were  numerous  cases  where  those  slips  (I 
call  them  slides,  you  might  call  them  slips)  would  have  to  l>e  rebuilt, 
one  or  two  at  a  time,  i  ou  have  to  put  it  back;  you  have  to  build  up 
a  dry  stone  wall  of  masonry;  and  it  has  been  done,  and  it  is  there  now. 

Senator  Ktitredge.  Have  the  small  lines  passing  through  the  blue 
and  the  red  or  pink  on  that  map  any  significance? 

General  Hains.  Merely  to  indicate  the  general  slope.  That  line 
is  drawn  so  as  to  show  that  this  is  a  general  slope  of  1  on  1,  1  base  to 
1  vertical;  and  this  is  put  in  to  illustrate  the  manner  in  which  this 
slope  is  cut.  It  is  not  cut  as  a  straight  line,  right  down  that  way, 
bat  with  these  steps  in  it. 

Senator  Morgan.  Those  benches  are  about  35  feet  on  the  front? 

General  Hains.  Different  engineers  have  different  ideas  about  it 
On  the  sections  adopted  by  the  Consulting  Board  they  are  about  12i 
feet  wide. 

Senator  Morgan.  On  the  flat,  on  top? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  What  is  the  f routine? 

General  Hains.  And  30  feet  high.  This  is  about  30  feet  high,  and 
that  is  about  12i  feet  across  thereTindicating]. 

Senator  Morgan.  Is  12 J^  feet  width  enough  to  carrv  a  railroad  track  ? 

General  Hains.  I  do  not  think  it  would  be  advisable  to  put  railroad 
tmcka  along  there,  on  all  of  those  places,  or,  in  fact,  on  many  of  them. 

1  do  not  suppose.  Senator,  that  it  is  necessary  for  me  to  refer  to 
Ck)lonel  Black^s  reports.  I  have  his  repoiie  here,  but  if  you  do  not 
eare  to  hear  about  them  I  will  pass  that  matter  over. 

Sinator  Morgan.  I  think  we  had  better  get  all  the  information  we 
ean  while  we  are  at  it. 

Senator  Kittredgb.  State  the  substance  of  them,  at  least 

General  Hains.  I  can  hardly  state  the  substance,  Senator.  I  will 
JQsttake  two  brief  paragraphs  from  his  reports.    Hej^gj  1^%^  i:ep9rt  tfet 
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he  made  -  a  general  report  by  Major  Black.  I  will  just  look  at  the 
date  of  it. 

Senator  Kittredge.  Is  that  made  to  us,  Generals 

Genei-al  Hains.  No;  it  is  made  to  the  Isthmian  Canal  Commission. 
It  was  about  the  time  that  the  canal  was  taken  over  b}'  the  United 
States.  He  had  been  down  there  a  3^ ear  keeping  account  of  the  work 
that  was  l>eing  done  by  the  French  company. 

Senator  Morgan.  He  was  ''guardian  ad  hock;"  he  was  guardian 
over  the  estal^lishment  until  we  took  it  over? 

General  Hains.  Here  is  what  he  says  about  slips  in  the  cut: 

*'Tho  adopted  project  calls  for  terraced  side  slopes  above  the  water 
level,  with  levels  5  meters  wide,  spaced  vertically  10  meters  apart, 
and  slopes  l)etween  these  levels  with  an  inclination  of  5  vertical  to 
2  horizontal,  excepting  in  clay  at  the  top,  where  the  inclination  is  2 
vertical  to  3  horizontal.  These  slopes  have  proved  too  steep  in  many 
instances,  and  falls  of  rock  and  clay  have  been  frequent.  W  hen  these 
falls  took  place  from  the  slopes  of  finished  sections  efforts  were  made 
to  rebuild  the  slopes  and  restore  the  broken  levels  with  dry  rubble 
masonry  or  with  riprap.  It  is  rare  where  this  work  has  remained  in 
place.  The  force  in  my  charge  was  too  small  to  keep  an  accurate 
account  of  all  of  this  lund  of  work  done,  which  must  be  classed  as 
useless.  For  two  points,  however,  it  is  possible  to  give  a  fairly  accu- 
rate estimate. 

"  In  May  a  slide  took  place  on  the  east  side  of  the  cut,  at  kilometer 
54+976" 

That  is  a  position  that  the  map  can  show,  as  to  where  it  was.  [Read- 
ing:] 

**  Carrying  away  parts  of  levels  67  and  75.  Work  was  begun  at 
once  to  restore  these  slopes  and  levels  by  building  a  dry  rubble  wall. 
The  wall  fell  once  shortlv  after  it  was  started,  and  in  part  once  after 
completion.  It  was  finally  repaired  in  July,  and  stood  fairly  well 
until  November,  when  it  was  again  carried  away  and  has  not  yet  been 
restored. 

^^  Another  fall  took  place  in  May  on  the  east  side,  at  kilometer 
55+110,  carrying  away  portions  of  levels  67  and  75.  An  effort  was 
also  made  here  to  restore  level  75.  This  work  was  also  carried  away 
in  October. 

''  During  the  months  of  May,  June,  July,  and  August  a  force  was 
employed  on  this  work  at  a  cost  of  $822.70  Colombian  silver.  Other 
work  of  the  same  kind  was  done,  but  it  has  been  impossible  to  obtain 
data  on  which  to  base  an  estimate  of  its  cost." 

In  another  part  of  that  same  report  he  says: 

"  None  of  the  black  rock  of  the  heart  of  the  Culebra  Hill  has  been 
found  at  a  depth  below  +45  on  the  east  side  of  the  cut,  or  below  +50 
on  the  west  side.  Blue  clay  underlies  it.  This  fact  should  be  con- 
sidered carefully  in  making  projects  for  the  slopes  of  the  finished 
work.  The  effect  of  the  lack  of  homogeneity  in  the  material  forming 
the  slopes  is  to  make  it  impracticable  to  hold  a  continuous  steep  slope. 

''Slips  occur  where  the  different  formations  abut,  and  also  where  a 
previous  layer  is  found  beneath  the  surface  to  which  water  can  find  its 
way.  When  the  final  project  is  made  the  question  of  slope  of  the 
bank  must  be  left  for  local  determination.  Each  section  should  have  a 
treatment  best  suited  to  the  material  of  which  it  is  composed.  No 
money  should  be  expended  in  attempting  to  obtain  regularity  of  slopes. 
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When  a  stable  slope  is  obtained  in  a  finished  section  it  should  be 
planted  with  vegetation.  The  upper  surface  of  all  level(s)  for  a  dis- 
tance of  at  least  2iK)  meters  from  the  superior  crest  should  Iw  kept 
ctrefully  drained.  During  operations  working  levels,  when  needed, 
should  lie  kept  at  least  10  meters  wide." 

I  only  quote  this  to  show  that  it  is  a  mistake  to  suppose  that  there 
are  no  sli|>s. 

The  Chairman.  General,  is  that  an  official  documents 

General  Hains.  Yes,  sir. 

(General  Hains  was  requested  bv  the  committee  to  obtain  a  dozen 
copies  of  the  report  for  tne  use  of  the  committee,  and  stated  that  he 
would  do  so.) 

The  Chairman.  Now,  General,  kindly  proceed  with  your  statement. 

General  Hains.  Another  reason  for  preferring  the  lock  canal  is  that 
it  affords  a  better  regulation  of  the  Cha^res  during  freshets.  The 
regulation  of  the  ChaS^res  River  during  freshets  is  a  very  impoitant 
Question.  The  lack  of  preparation  on  the  part  of  the  French  in  the 
first  case — that  is,  under  the  De  Lesseps  Company — was,  I  think, 
largely  due  to  the  fact  that  they  did  not  provide  for  a  good  regulation 
of  the  freshets.  This  large  lake,  which  is  over  103  or  104  miles,  1 
think,  in  area,  is  so  large  that  all  these  freshets  that  come  in  from  the 
little  streams  or  from  the  Chagres  River  itself  come  in  there  and  cause 
DO  trouble  at  all,  because  these  freshet  waters  are  dumped  right  into 
still  water,  and  there  is  no  trouble  about  it,  except  that  it  rises  a  little. 
But  it  takes  a  great  deal  of  water,  you  know,  to  make  a  foot  of  rise 
on  a  lake  that  is  104  miles  in  area;  and  then  they  have  the  spillway  to 
regulate  the  flow,  anyway. 

7  have  alr^uly  spoken  of  the  currents  in  the  sea-level  canal;  and 
that  Is  another  reason  whv  I  prefer  the  other,  the  lock  canal.  There 
are  no  currents  in  theilocK  canal.  The  lock  canal  is  the  kind  of  canal 
tiiat  18  ordinarilv  understood  when  we  use  the  word  '^  canal."  A  canal 
does  not  generally  have  a  swift  current  in  it,  and  there  is  no  current 
in  that  canal;  so  that  that  is  another  reason. 

Senator  Kittredge.  Do  you  call  a  current  moving  at  the  rate  of 
2i  miles  an  hour  a  swift  current? 

General  Hains.  Yes,  sir;  I  do.     For  a  big  ship,  I  do. 

Senator  Ankent.  Do  we  understand,  General,  that  this  drift  of  the 
Chagres  waters  will  make  what  we  call  at  sea  a  2i-mile  drift?  You 
had  some  computation  of  your  own  about  the  Chagres  waters  that  I 
do  not  understand;  but  is  it  what  a  seaman  woiud  call  a  2i-mile 
current? 

General  Hains.  A  2i-mile  current;  yes,  sir. 

Senator  Ankent.  You  have  to  meet  that  to  stand  where  you  are  ? 

General  Hains.  That  is  what  you  have  to  do.  If  you  are  sailing 
with  the  current  you  have  to  keep  steerageway  in  that  current,  and 
that  necessitates  your  going — well,  if  you  wanted  to  make  4  miles  an 
•lour  against  that  current  you  would  be  making  only,  really,  1^. 

Senator  Ankent.  In  other  words,  you  have  to  meet  the  2i-mile 
drift? 

General  Hains.  That  is  what  you  have  to  do. 

Senator  Ankent.  Yes;  thank  you. 

General  Hains.  There  is  another  reason  which,  perhaps,  many  per- 
sons will  regard  as  not  a  very  strong  one,  but  I  think  it  is  a  reason  of 
wme  account-— that  a  sea-level  canaiafter  it  is  finished  is  no^finishgd. 
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That  is,  I  uiean  that  that  8ea-level  caua)  (referring  to  majority  plan)  is 
not  finished,  and  it  never  will  be  finished;  and  tnere  is  going  to  be  a 
constant  denjand  for  widening  and  deepening  or  something  or  other^ 
and  I  think  it  is  going  to  be  a  drain  on  the  Treasury  which,  I  think,  is 
unnecessary. 

Another  reason  is  that  a  lock  canal  is  a  fresh-water  lake.  It  has  a 
large  fresh- water  lake  in  it;  and  while  this  may  not  be  of  great  value, 
still  it  is  a  good  thing  to  have  this  large  area  in  here  in  which  vessels 
can  anchor  and  clean  their  bottoms.  If  the  amount  of  commerce  that 
is  being  provided  for  ever  goes  through  that  canal  those  lakes  will  be 
very  useful  for  a  vessel  to  stop  and  clean  in. 

Senator  Axkeny.  Do  you  not  think,  General,  that  there  is  a  good 
deal  of  nonsense  about  fresh  water  relieving  a  ship  of  her  barnacles? 

CTenei*al  Hains.  Fresh  water  does  not  relieve  a  ship  of  barnacle.s 
Senator. 

Senator  Ankeny.  Can  you  not  clean  vour  ship  in  any  other  place 
just  as  well,  then? 

(ieneral  Hains.  You  could,  in  fresh  water.  What  I  am  referring 
to  in  speaking  of  cleaning  is  the  destruction  of  the  marine  growth,  like 
gmss,  that  forms  on  the  bottom  of  a  ship. 

Senator  Ankeny.  You  did  not  have  the  barnacle  altogether  in  mind, 
then  i 

Geneml  Hains.  No,  sir;  I  did  not  have  the  barniujle  in  mind. 

Senator  Ankeny.  But  you  are  familiar  with  what  is  so  often  said 
about  that? 

General  Hains.  Yes.  I  do  not  think  you  will  clean  off  the  barnacles 
down  there.  I  think  there  is  only  one  safe  way,  one  proper  way,  to 
clean  off  barnacles,  and  that  is  to  dock  your  ship. 

Senator  Ankeny.  Yes;  that  is  right. 

General  Hains.  But  the  grass  and  that  stuff  that  grows  on  a  vessel 
whenever  it  is  in  the  tropics  for  any  length  of  time  would  drop  off 
itself  in  fresh  water. 

Another  reason  is  that  the  lock  canal  can  be  deepened  more  readily 
and  widened  at  less  cost  than  the  sea-level  canal.  It  would  be  a  very 
slight  expense  to  raise  the  canal  walls  and  the  height  of  the  lock  gates 
and  the  spillway  in  order  to  get,  say,  1  or  2  or  3  feet  additional, 
whereas  to  get  additional  depth  in  the  sea-level  canal  would  be  a  very 
expensive  operation. 

1  think  there  is  considerable  uncertainty  in  the  estimates,  from  this 
cause:  The  uncertain  elements  are  much  greater  in  the  case  of  a  sea- 
level  canal.  There  is  an  uncertainty  about  those  slopes  in  the  Culebra 
cut,  and  there  is  considerable  uncertainty  as  to  the  damage  you  will 
get  in  constructing  that  sea-level  canal.  Those  uncertainties  do  not 
appply  to  the  other  canal. 

The  sea-level  canal  also  has  a  large  amount  of  rock  exaivatiou  below 
tide  level  in  it. 

There  is  another  point,  and  that  is  in  regard  to  the  claim  that  kas 
been  made  that  the  lock  gates  in  the  sea-level  canal  can  be  kept  open 
half  the  time.  I  think  that  is  decidedly  an  error.  1  think  we  will 
find  in  the  Panama  Canal  just  the  same  thing  that  occurred  in  the  Kiel 
Canal  They  thought  they  were  going  to  Keep  the  gates  open  there 
most  of  the  time,  and  they  find  that  they  cslu  not  do  it.  They  find  that 
they  have  to  keep  those  gates  closed.  I  have  not  a  drawmg  of  the 
gates,  but  I  suppose  you  understand  very  well  that  you  will  have  two 
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sets  of  gatej;^^  one  working  in  one  direction  and  the  otber  workin^i;  in 
the  opposite  direction. 

You  have  a  rise  and  fall  of  the  tide  on  the  Pacific  end,  and  a  con- 
stant level  in  your  canal,  or  very  nearly  constant,  and  this  rine  of  the 
tide  at  times  ranges  from  al>out  5  or  6  feet  above  mean  sea  level  to 
about  10  or  11  feet,  and  it  falls  from  about  5  to  6  feet  below  that 
plane,  making  a  total  oscillation  of  something  like  —I  think  the  mini- 
mum there  is  about  9  or  10,  and  the  maximum  alK>ut  21. 

The^<e  tides  occur  twice  a  day.  You  will  have  two  low  tides  and  two 
hi^  tides.  The  coaseouence  is  that  as  soon  as  the  tide  begins  to  rise, 
say,  vour  gates  would  be  open,  your  canal  is  at  mean  sea  level,  ana 
vou  liavc  your  gates  open,  and  that  is  the  level  on  the  PaciHc  side. 
Vou  have  your  gates  all  opened.  Now,  as  soon  as  the  tide  begins  to 
rise  you  must  close  them.  You  must  close  the  upper  ones  in  order  to 
lock  down.  There  will  be  great  difficulty  in  closing  those  gates  as 
soon  as  the  current  begins  to  run  through  there.  That  current  has 
been  found  at  the  end  of  the  Kiel  Canal  to  be  verv  troublesome,  so 
thatnow  they  keep  those  gates  closed  all  the  time,  ^he  conditions  are 
not  very  much  diflerent  there,  either,  because  thev  do  not  have  as  much 
rise  and  fall  of  the  tides  as  we  have  at  Panama;  but  they  do  have 
strong  tides  that  cause  considerable  rises. 

Senator  Kittkedge.  Accompanied  by  wind^ 

Ueoeml  Hains.  Yes,  sir. 

1  think  the  picture  of  a  vessel  damaging  the  canal  by  going  through 
the  locks^  plunging  down  through  a  gate,  and  all  that  sort  of  thing,  is 
very  much  overdrawn.  There  is  no  difficulty,  to  my  mind,  in  provid- 
ing a  tempomry  structure  that  could  be  sunk  down  in  the  foundation 
just  aheaa  of  the  upper  lock-gates,  so  that  in  case  anything  happened 
below  you  could  raise  it  just  like  you  raise  one  of  the  Stoney  gates. 
The  Stoney  gates  are  built  certainly  over  30  feet  wide,  I  know,  and  I 
do  not  know  how  much  wider;  but  a  caisson  could  be  sunk  into  the 
foundation  there  which  could  be  raised  without  any  great  trouble. 
That  would  cut  off  that  water  before  it  had  created  any  great  damage. 
I  do  not  mean  to  say  that  it  would  not  damage  anything  at  all,  but  it 
would  not  be  nearly  so  great  as  one  might  suppose. 

As  to  the  difference  of  danger  in  time  of  war,  I  do  not  think  there 
is  much  difference.  I  think  a  neutral  canal  would  l>e  the  )>est  protec- 
tion that  you  could  give  it.  There  is  no  canal  down  there  that  is 
Oto  }ye  of  any  use  to  the  United  States  unless  we  command  the 
bean  Sea;  and  you  may  fortify  it  all  you  please  and  it  will  not 
do  any  good.  You  will  merely  create  a  military  outpost  down  there 
whicli  is  hard  to  reach,  but  which  it  will  be  necessary  to  reach  and 
keep  up  communication  witii,  and  it  would  hamper  the  Nayy  to  such 
an  extent  that  I  think  the  efficiency  of  the  Navy  would  \ye  very  much 
reduced. 

Senator  Kittredgr.  May  I  interrupt  you  right  there?  Do  I  under- 
stand you,  General,  to  say  that  you  think  that  in  the  event  of  war 
this  Government  would  be  better  off  without  the  canal  than  with  it? 

General  Hains.  No,  sir;  I  did  not  say  that. 

Senator  Kittrjeixjk.  Just  what  did  you  mean  by  your  last  statement? 

General  Hains.  I  spoke  of  a  neutral  canal.  I  say  that  I  do  not  think 
there  isany  great  difference  as  to  the  danger  of  the  canal  being  destroyed, 
we  will  say,  temporarily  or  permanently,  during  war,  but  that  1  would 
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rather  depend  on  the  neutrality  of  the  canal  than  on  anything  else  to 
defend  it. 

Senator  Morgan.  But,  General,  you  do  not  think  a  neutral  canal 
there  is  possible  when  we  are  engaged  in  belligerency  with  a  great 
power?  We,  as  a  neutral,  can  no'i  pennit  the  vessels  of  any  great 
power  to  pass  through  there  when  we  are  at  war  with  it,  if  they  are 

foing  out  west  to  attack  our  Pacific  coast,  or  coming  in  to  attack  the 
Ltlantic  coast  with  a  great  fleet,  can  we?     We  could  not  endure  that 
kind  of  neutrality. 

General  Hains.  Well,  Senator,  there  is  this  about  it:  Any  navy  that 
can  force  its  way  to  the  canal  is  going  to  render  the  canal  absolutely 
useless  to  us. 

Senator  Morgan.  Why,  of  course;  that  is  unque^^tionable.  We 
would  have  no  commerce. 

General  Hains.  If  you  will  allow  me,  I  would  rather  pass  that 
matter  over  just  now. 

Senator  Morgan.  Yes. 

General  Hains.  Now,  I  want  to  speak  with  reference  to  the  slopes 
in  the  Culebra  cut. 

The  slopes  in  the  Culebra  cut  of  the  sea-level  project  above  the 
50-foot  berm — that  is  this  [indicating] — are  taken  as  8  vertical  to  2  base 
in  what  is  classed  as  rock,  and  1  vertical  to  2  base  in  earth  or  clay. 
Those  for  the  lock  project  are  the  same,  but  in  the  lock  project 
provision  is  made  for  an  extra  berm  for  every  150  feet  rise.  That 
IS,  they  have  an  extra  berm  here  for  every  rise  of  150  feet.  There  is 
not  much  of  a  distance  where  you  have  over  150  feet,  but  you  can  see 
that  this  wide  berm  ^ives  a  good  chance  for  any  slips  that  may  occur. 

The  Chairman.  W  hat  is  tne  width  there.  General,  at  the  top? 

General  Hains.  Fifty  feet.  The  slopes,  therefore,  in  the  lock  plan 
are  flatter  and  safer  and  approach  more  nearly  those  heretofore  used 
for  estimating  purposes.  The  technical  committee  of  the  French 
company  adopted  slopes  of  about  1  on  1.  The  Isthmian  Canal  Com- 
mission of  1899  adopted  slopes  of  1  on  1.  Mr.  Wallace,  former  chief 
engineer  of  the  Panama  Canal,  in  his  estimates  adopted  slopes  above 
the  berm  of  1  on  1.  In  Mr.  Wallace's  report  of  February  1,  1905, 
made  to  the  Isthmian  Canal  Commission  (I  think  you  have  it  here;  I 
saw  somebody  have  it  yesterday),  he  gives  an  estimate  of  the  cost  of 
making  the  excavation  from  Bonio  to  Miraflores  for  a  sea-level  canal 
150  feet  wide  and  35  feet  deep,  with  berms  50  feet  wide,  and  with 
slopes  of  1  on  1  above  the  berm  and  1  on  2  below  it.  You  understand 
what  it  is — that  is,  1  on  2  in  that  lower  end  [indicating  on  map]. 

Senator  Ankeny.  What  degree  is  that? 

General  Hains.  One  on  2  would  be  about  30  degrees  to  the  hori- 
zontal, I  think  it  is.     This  is  1  on  2  [indicating]. 

Senator  Ankeny.  Forty-five  degrees? 

General  Hains.  No,  sir;  that  is  not  45.  This  other  is  45.  One  on 
1  is  45.     That  is  flatter. 

The  Quantity  of  excavation  between  Bohio  and  Miraflores  estimated 
byMr.  Wallace  for  a  sea-level  canal  is  given  as  250,000,000  cubic 
yards.  The  amount  of  excavation  is  for  a  canal  35  feet  deep  and  150 
feet  wide  at  the  bottom. 

The  estimate  of  the  Consulting  Board  for  this  portion  of  the  sea- 
level  canal  is  176,005,291  cubic  yards,  but  the  canal  is  40  feet  deep 
throughout  the  entire  distance  between  Bohio  and  Miraflores,  and 
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more  than  one-half  of  it  is  200  feet  wide.  In  other  wordn,  the 
estimated  excavation  for  this  part  alone  of  the  larger  canal  is  about 
74,000,000  cubic  yards  less  than  the  smaller  one.  Now,  had  the  esti- 
mate of  the  Consulting  Board  been  based  on  the  same  slopes  that  were 
used  by  Mr.  Wallace  m  his  estimates  for  this  poition  of  the  canal,  the 
total  quantity  of  excavation  would  not  have  been  leas  than  alx)ut 
285,000,000  cubic  yards. 

I  do  not  claiu)  that  Mr.  Wallace^s  estimates  are  more  nearly  corre<;t 
than  those  of  the  majority  of  the  Consulting  Board,  but  they  are  cer- 
tainly safer  estimates.  The  errors,  if  any,  are  more  likely  to  be  on 
the  safe  side,  and  the  liability  to  errors  is  great. 

The  engineering  committee  of  the  Isthmian  Canal  Commission,  in 
its  report  of  February  14,  1906,  adopted  Mr.  Wallace's  estimates  for 
that  portion  of  the  canal,  as  will  b^  seen  by  the  resolution  unani- 
mously adopted  by  that  committee  and  referred  to  on  page  14  of  their 
report. 

Has  any  new  data  been  brought  to  light  that  justifies  the  use  of 
these  steeper  slopes  in  estimating  the  quantities  of  excavation  {  I  cer- 
tainly know  of  none,  and  I  am  ouite  sure  that  the  character  of  the 
material  has  not  changed  within  tne  past  year. 

1  speak  of  this  for  the  purpose  of  showing  that  the  sea-level  advo- 
cates have  adopted  much  steeper  slopes  than  nave  ever  been  used  here- 
tofore for  estimating  purposes. 

Now,  these  slopes  mav  stand.  I  do  not  say  that  they  will  not;  but 
1  think  it  is  very  unsafe  to  adopt  such  Steep  slopes  when  there  is  a 
good,  strong  possibility  that  they  will  not  stand. 

Senator  Kfttredge.  In  other  words,  you  would  eliminate  all  possi- 
ble danger  ? 

General  Hains.  Well,  I  do  not  think  I  would  eliminate  it  altogether 
by  taking  slopes  of  1  on  1;  but  I  think  I  would  come  nearer  to  elimi- 
nating it  than  by  taking  anything  steeper. 

Senator  Kittredge.  In  other  words,  you  would  advise  us  to  take 
the  absolutely  sure  course? 

General  Hains.  Well,  I  do  not  know  that  1  on  1  is  absolutely  sure, 
but  it  is  certainly  safer  than  any  steeper  slope,  and  1  on  1  is  the  slope 
that  has  been  adopted  heretofore  in  all  the  jestimates — about  1  on  1. 
The  French  had  very  nearly  the  same  thing;  we  had  the  same  thing — 
that  is,  the  Isthmian  Canal  Commission  had  the  same  slopes,  and  Mr. 
Wallace  used  the  same  slopes,  but  the  Consulting  Boara,  after  their 
examination,  came  to  the  conclusion  that  you  could  put  in  a  great  deul 
steeper  slopes. 

Senator  Kittbedoe.  You  advise  taking  the  safe  course? 

General  Haiks.  I  advise  taking^  the  safer  course. 

Senator  Kjttkedge.  And  that  is  true  of  every  matter,  I  suppose, 
connected  with  the  canal  proposition  ? 

General  Hains.  Well.  I  do  not  know  that  that  would  be  true.  There 
might  be  some  things  where  the  total  advantages  on  one  side  would 
oa^eigh  a  course  uiat  would  be  perfectly  safe,  and  you  might  be  will- 
ing to  take  some  risks  on  something;  and  possibly  you  would  take 
risks  on  this.  I  would  prefer  not  to,  in  the  estimates.  I  am  onlv 
speaking  of  the  estimates.  The  tendency  of  this  is  to  reduce  the  esti- 
mate of  the  sea-level  project  to  a  greater  extent,  proportionately,  than 
the  estimates  for  the  lock-canal  project. 
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Senator  KiTTREDGE.  In  other  words,  ''in  case  of  doubt  take  the 
safe  course."    Is  that  it? 

General  Hains.  No;  I  do  not  say  that  exacttly,  either.  In  respect  of 
the  expenditure  of  so  much  money,  I  think  the  estimates  for  the  sea- 
level  project  will  certainly  be  something  like  $150,000,000 — from 
$125,000,000  to  $150,000,000,  say— more  than  for  the  other  canal. 
That  is  my  opinion;  and  I  do  not  see  that  there  is  suflScient  reason  for 
spending  that  additional  money,  even  though  the  sea-level  canal  had 
some  advantages. 

As  another  reason,  I  think  that  the  lock  canal  is  really  a  shorter 
canal  than  a  sea-level  canal.  By  cutting  off  through  here  [indicating] 
you  can  reduce  the  length  of  that  canal  1  mile.  That  does  not  amount 
to  much,  but  still  it  is  something. 

I  think  there  is  another  objection.  I  think  that  in  a  great  project 
like  this,  involving  a  large  expenditure  of  money,  extended  over  a 
prolonged  period,  the  people  may  become  tired  of  appropriating 
money  and  refuse  to  complete  it.  I  do  not  think  that  is  an  iomginary 
proposition. 

Senator  Morgan.  That  is  where  the  whole  work  is  going  to  break 
down  unless  we  succeed  in  getting  something  that  they  can  under- 
stand, and  that  they  feel  that  they  can  face.  It  will  all  "go  to  pot" 
unless  we  do  it. 

General  Hains.  I  have  a  note  here  on  the  subject  of  the  opinions 
of  diflferent  engineers  on  this  subject. 

The  first  canal  that  was  attempted  to  be  built  on  the  Isthmus  was  a 
sea-level  canal,  substantially  the  same  sea-level  canal  that  is  now  pro- 
posed by  the  majority  of  the  Board  of  Consulting  Engineers.  It  occu- 
faes  the  same  location  in  the  territory.  It  provides  for  a  high  dam  at 
jamboa  and  the  holding  back  of  the  waters  of  the  Chagres  River  above 
that  dam,  and  differs  from  that  of  the  Consulting  Board  only  in  some 
of  its  details.  The  plan  of  the  Consulting  Board,  of  course,  enlarges 
that  of  the  first  French  company,  and  extensive  changes  are  made  at 
the  two  harbors;  but  essentially  it  is  the  old,  discredited  De  Lesseps 
project  of  the  sea-level  canal  revived,  with  enlargements  and 
modifications. 

After  the  failure  of  the  first  company  a  body  of  engineers  known 
as  the  Commission  d'Etudes,  composed  of  eleven  engineers  eminent  in 
their  profession  in  Europe,  was  organized  by  the  Liquidator  in  1889. 
After  a  careful  study  of  the  technical  questions  involved  in  the  prob- 
lem of  the  canal,  it  rendered  its  report  in  1889.  This  commission 
reported  in  favor  of  the  abandonment  of  the  sea-level  canal  and  the 
adoption  of  a  project  for  the  completion  of  a  canal  with  locks^  Sub- 
sequently another  commission,  known  as  the  Comite  Technique,  was 
organized,  composed  of  fourteen  engineers,  manv  of  them  engineers 
of  the  highest  standing  in  the  civilized  world.  They  made  a  report  in 
1898,  recommending  a  lock  canal. 

Another  commission,  known  as  the  Comite  Statutaire,  composed  of 
five  meml)ers,  and  all  except  one  of  them  being  new  men,  reported  in 
favor  of  a  lock  canal.  Later  the  Isthmian  Canal  Commission  rejected 
the  sea-lovel  plan  and  adopted  the  lock  plan.  There  were  six  engineers 
ill  that  Commission,  so  that  there  were  no  less  than  thirtj^-four  engineers 
opi)osed  to  the  soa-le vol  plan.  It  is  believed  that  the  weight  of  evidence 
against  the  sea- level  project  and  in  favor  of  the  lock  project  can  not  be 
ignored  in  making  a  decision.  o,..e,.,GoOgh 
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Here  follow  the  names  of  the  engineers  referred  to.  I  will  not  read 
them,  because,  in  fact,  I  do  not  l^lieve  I  could  pronounce  them  all 
correctly,  any  way. 

Senator  Morgan.  They  will  go  into  the  record,  though. 

General  Hains.  But  there  they  are. 

Senator  Morgan.  Lamberton  was  one  of  them,  was  he  not? 

General  Haens.  No,  sir. 

(By  direction  of  the  committee,  the  following  names,  referred  to 
above  by  General  Ilains,  are  printed  as  a  part  of  the  record): 

M.  Guillemain,  inspector-general  and  director  of  the  National  School 
of  Bridges  and  Koutes  of  Communication. 

M.  Chaper,  engineer  in  the  corps  of  mining  engineers. 

M.  Cousin,  engineer  in  the  corps  of  bridges  and  routes,  of  Belgium, 
and  professor  in  the  University  at  Ix>uvain. 

M.  V.  Daymard,  formerly  naval  engineer,  chief  engineer  of  the 
Trans- Atlantic  Steamship  Company. 

M.  Descubes  Du  Chatenet,  engineer  in  the  corps  of  mining  engi- 
neers. 

M.  Germain,  hvdro^raphic  engineer  of  the  navy. 

M.  Holtz,  chief  engineer,  and  professor  in  the  National  School  of 
Bridges  and  Koutes  of  Communication. 

M.  Lagout,  engineer  in  the  corps  of  bridges  and  routes  of  com- 
munication. 

M.  Nivoit,  chief  engineer  in  the  corps  of  mining  engineers,  and 
professor  in  the  National  School  of  Bridges  and  Routes  of  Communi- 
cation. 

M.  Renoust  Des  Orreries,  inspector-general  in  the  corps  of  bridg<»s 
and  routes  of  communication,  retired. 

M.  Van  Zuylen,  colonel  of  engineers,  and  formerly  chief  engine(»r 
of  the  army  of  Holland  in  the  East  Indies. 

M.  Robaj^lia,  inspector-general  of  the  corps  of  bridges  and  routes 
of  communic-ation,  retired. 

M.  Bouvier,  inspector-geneml  of  the  corps  of  }>ridges  and  routes  of 
communication,  retired. 

Gen.  H.  L.  Abbot,  colonel  of  the  Cori)s  of  United  States  Engineers, 
retired. 

M.  Caste],  inspector-general  of  the  corps  of  mines,  retired. 

M.  Fargue,  inspector-general  of  the  corps  of  bridges  and  routes  of 
communication,  retired. 

M.  Ftely,  chief  engineer  of  the  aqueduct  commission  of  New  York 
City,  and  past  president  of  the  Society  of  Civil  Engineers. 

M.  Fulscher,  consulting  engineer  of  the  ministrv  of  public  works  of 
Prussia,  and  formerly  chief  engineer  of  the  Kiel  Canal. 

M.  Hersent,  civil  engineer,  constructing  the  new  docks  at  Antwei'p. 

M.  Hunter,  chief  engineer  of  the  Manchester  Ship  Canal. 

M.  Koch,  consulting  engineer  of  public  works,  director  of  the 
Technical  Academy  at  Darmstadt.  Formerly  technical  member  of  the 
imperial  commission  of  the  Kiel  Canal. 

M.  Jules  Martin,  inspector-general  of  the  corps  of  bridges  and 
routes  of  communication,  retired. 

il.  Skalkowski,  formerly  director  of  the  department  of  mines  in  the 
ministry  of  agriculture  and  State  property  oi  Russia. 

M.  Sosa,  chief  engineer  of  Colombia  (graduate  of  the  Troy  Poly- 
technic  Institute,  New  York).  o,i.ized  by  GoOqIc 

PC— VOL  a— 06 ^11  <-* 


2108  INVESTIGA.TION   OP   PANAMA    CANAL   MATTEBS. 

M.  Paul  Etienne,  chief  engineer  of  the  corps  of  bridges  and  routes 
of  communication. 

M.  Joseph  Barba,  formerly  engineer  in  the  French  navy  and  chief 
engineer  at  the  iron  works  at  Creusot. 

M.  Marcel  Bertrand,  member  of  the  Institute  of  France,  chief  engi- 
neer in  the  corps  of  mines,  and  professor  of  geology  at  the  National 
Higher  School  of  Mines. 

M.  Philippe  Zurcher,  chief  engineer  of  the  coips  of  bridges  and 
routes  of  conimunication. 

Mr.  George  S.  Morison. 

Lieut.  Col.  Oswald  H.  Ernst,  Corps  of  Engineers,  U.  S.  Army. 

Mr.  Lewis  M.  Haupt,  civil  engineer. 

Mr.  Alfred  Noble,  civil  engineer. 

Col.  Peter  C.  Hains,  Corps  of  Engineers,  U.  S.  Army. 

Mr.  William  H.  Burr,  civil  engineer. 

General  Hains.  In  this  connection  I  quote  the  following  extract 
from  a  letter  from  Chief  Engineer  Stevens.  He  states  in  the  letter 
that  ''of  the  engineers  who  are  now  on  the  Isthmus  in  the  employ 
of  the  Commission,  of  all  ranks,  of  all  degrees  of  experience  and 
knowledge,  1  have  yet  to  find  a  single  man  who  is  in  favor  of  a  sea- 
level  canal.  Most  of  them  are  very  outspoken  against  such  a  proposi- 
tion; and  while  it  may  be  said  that  they  are  not  world-wide  men  in 
technical  knowledge  and  experience,  I  claim  that  an  intimate  knowl- 
edge of  the  conditions  obtained  by  a  residence  of  months  and  years  on 
the  ground  is  of  far  more  value  than  any  theories  or  any  conclusions 
which  may  be  drawn  from  existing  works  in  other  parts  of  the  world 
which  bear  not  the  slightest  resemblance  to  the  proposition  at  Panama." 

Senator  Kittredge.  Will  you  give  the  date  of  that  letter? 

General  Hains.  December  19. 

Senator  Kittredge.  To  whom  was  it  addressed? 

General  Hains.  To  the  chairman  of  the  Commission. 

Senator  Kittredge.  Will  3^ou  please  have  that  entire  letter  sent  up? 

General  Hains.  I  suppose  the  chairman  will.  The  chairman  of  tne 
Commission  will  send  it  to  you,  I  suppose. 

Senator  Kittredge.  Will  you  see  that  it  is  done? 

General  Hains.  I  shall  speak  to  him  about  it;  yes. 

Senator  Kittredge.  Returning  to  the  question  I  asked  you  before 
you  began  to  make  your  statement  and  relating  to  the  matter  that  you 
have  just  mentionea,  I  call  your  attention  to  an  article  by  Rear- Admiral 
Chester,  found  in  the  National  Geographic  Magazine  for  October,  1905, 
vol.  16,  No.  10,  and  read,  as  follows: 

"  While  on  the  Isthmus  during  the  latter  part  of  1887  I  ventured  to 
ask  Mr.  Charles  de  Lesseps,  who  was  then  the  company's  manager,  if 
he  really  expected,  as  was  then  widely  published,  that  the  canal  would 
be  completed  the  following  year.  He  replied  that,  while  he  would  not 
like  to  have  it  known,  he  did  not  mind  telling  me  that  in  order  to  com- 
plete it  at  that  time,  as  well  as  to  procure  a  revenue  for  continuing 
digging  down  to  sea  level ,  the  company  might  be  forced  to  the  lock  sys- 
tem of  construction.  This  would  surely  be  accomplished  in  the  end  ^ — 
that  is,  the  sea-level  proposition. 

General  Hains.  On,  yes. 

Senator  Kittredge.  I  move  that  we  adjourn  until  half  past  2. 

Senator  Morgan.  Just  one  question  betore  we  go. 

The  Chairman.  All  right,  Senator.  C^ooale 
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Senator  Moboan.  General,  if  the  country  between  Gamboa  and 
Pedro  Miguel  was  as  open  and  as  easy  of  being  cut  through  by  digging 
orby  dre^fing  as  the  country  between  Bohio  and  Gamboa,  would  you 
prefer  a  lock  canal  across  between  Gamboa  and  Pedro  Miguel  to  a  sea- 
level  canal  through  that  same  area? 

General  Hains  (after  a  pause).  I  do  not  know  that  I  could  answer 
your  question  offhand;  but  I  am  rather  inclined  to  think,  fSenator, 
that  I  would  prefer  a  sea-level  canal  under  those  circumstances. 

Senator  Morgan.  That  is  all  1  wanted  to  ask. 

(The  committee  thereupon  took  a  recess  until  2.30  o'clock  p.  m.) 

AFTER  RECESC 

STATSMEHT  OF  BRIG.  GSV.  PSTBB  C.  HAIHS— Continued. 

The  Chairman.  General,  are  vou  through  with  your  statement? 
Hid  you  5nished  when  we  took  the  recess? 

General  Hains.  I  do  not  think  there  is  anything  else  that  I  care  to 
speak  about. 

The  Chairman.  Senator  Morgan,  will  you  take  the  matter  up  with 
Ihe  General? 

Senator  Morgan.  Yes.  General,  you  were  on  the  Board  of  Con- 
sulting Engineers,  were  you  ? 

Greneral  Hains.  No,  sir. 

Senator  Morgan,   lou  were  on  the  Commission? 

General  Hains.  I  am  on  the  Commission. 

Senator  Morgan.  The  only  questions  that  were  submitted  to  the 
Commi^ion  with  respect  to  the  type  of  the  canal  were  a  lock  canal 
over  the  entire  width  of  the  Isthmus  or  a  sea  level  canal  under  the 
entire  width  of  the  Isthmus,  were  thej*^  not? 

General  Hains.  Well,  there  were  several  different  types  of  lock 
canals. 

Senator  Morgan.  But  I  speak  of  the  question  submitted  by  the 
President. 

General  Hains.  He  directed  us  to  submit  such  plans  as  had  been 
proposed  to  or  might  be  proposed  by  us  to  the  Consulting  I^ard. 

Senator  Morgan.  Well,  the  only  two  plans  you  conferred  about  were 
a  lock  canal  and  a  sea-level  canal? 

General  Hains.  Those  are  the  only  things  that  you  could  have.  It 
is  a  question  between  a  canal  with  locks  or  a  sea-level  canal. 

Senator  Morgan.  A  canal  with  locks  meant  a  canal  with  locks  clear 
across  the  Isthmus? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Not  partially  across? 

General  Hains.  No,  sir. 

Senator  Morgan.  You  did  not  confer  together  or  consult  together 
&boat  the  question  of  a  canal  that  would  be  partly  a  sea-level  canal  and 
partly  a  lock  canal? 

General  Hains.  Yes,  sir ;  we  did  that.  You  know  the  project  of 
the  Isthmian  Canal  Commission  itself  is  partly  a  sea-level  canal. 

Senator  Morgan.  How  far  ? 

General  Hains.  From  Bohio  to  the  Atlantic  it  is  sea-level,  and  from 
Miraflores  to  the  Pacific  it  is  sea-level.  . .  ( 
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Senator  Morgan.  That  is  the  old  Isthmian  Canal  proposition.  That 
is  what  you  mean  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  The  proposition  of  the  Walker  Exploration  Com- 
mission if 

General  Hains.  Yes,  sir.     That  was  the  French  project,  too. 

Senator  Morgan.  With  a  dam  and  locks  at  Bohio? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  at  Pedro  Miguel  and  Miraflores  on  the  other 
side? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Then  it  would  be  dredged  out  to  a  sea-level  canal 
from  that  out? 

General  Hains.  To  sea  level  from  that  out. 

Senator  Morgan.  The  canal  as  recommended  by  the  Walker  Com- 
mission of  exploration  was  a  sea-level  canal  to  Bohio? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  a  lake  canal  from  that  up  across  the  divide? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  With  an  85-foot  elevation  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  then  a  sea-level  canal  from  Miraflores  out 
into  the  Pacific — out  into  the  bay? 

General  Hains.  Yes.  sir. 

Senator  Morgan.  Ii  you  had  absolute  certainty  of  putting  in  a  dam 
at  Bohio  would  you  not  be  disposed  to  adher  to  that  plan  ? 

General  Hains.  I  would  be  willing  to  build  that  plan,  but  I  think 
with  a  good  lock  site  at  Gatun  I  would  prefer  to  build  the  Gratun  lake 
rather  tnan  the  Bohio  lake. 

Senator  Morgan.  Yes;  with  a  good  lock  site? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  how  about  a  dam  site? 

General  Hains.  And  a  good  dam  site. 

Senator  Morgan.  I  suppose,  of  course,  you  have  examined  carefully 
and  exhaustively  the  proposed  site  for  a  aam  at  Gatun  and  the  site  for 
a  spillway  cut  througn  the  hill  there? 

General  Hains.   les,  sir. 

Senator  Morgan.  And  the  site  for  the  locks  on  the  right  bank  of 
the  Chagres? 

General  Hains.  Yes^  sir. 

Senator  Morgan.  Have  you  no  misgivings  as  to  the  canal  that  is 
proposed  to  be  built  there,  as  to  its  permanency? 

Greneral  Hains.  No,  sir;  1  think  the  dam  will  be  permanent,  and  the 
site  for  the  locks  is  a  good  one. 

Senator  Morgan.  Does  it  furnish  an  extensive  length  of  eaith,  with 
sufficient  foundation  for  three  twin  locks  in  flight,  to  accommodate  a 
ship  900  feet  long? 

General  Hains.  Ample. 

Senator  Morgan.  You  have  made  measurements,  and  you  have  sat- 
isfied yourself? 

General  Hains.  1  have  examined  the  drawings  that  we  have,  and 
when  that  question  was  raised  a  short  time  ago — a  few  days  ago,  in 
fact — Mr.  Stevens  was  asked  to  report  on  it,  and  he  made  a  report,     1 
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believe  the  Hubetance  of  it  was  read  yesterday  by  General  Ernst,  say- 
ing that  there  was  room  enough  to  put  a  flight  of  three  locks  in  tan- 
dem, and  have  each  lock  over  1,100  feet  long. 

Senator  Morgan.  To  be  permanent  and  natisfactory  and  safe,  within 
engineering  comprehension  and  calculation,  those  locks  should  be 
nnderlaid  by  a  rock  foundation  i 

General  Hains.  Yes,  sir;  that  is  what  the3'  are. 

The  Chairman.  Senator  Morgan,  there  is  a  paper  that  was  sent  into 
the  room  this  morning  bv  Mr.  Shonts,  and  I  thmk  I  will  hand  it  to 
General  Hains,  and  he  might  read  it  and  have  it  go  into  the  record. 
It  seems  to  pertain  to  the  Gratun  dam  [handing  pap^r  to  General 
Hains]. 

Greneral  Hains.  I  have  never  seen  this  cablegram. 

The  Chairman.  One  is  a  cablegram  from  Mr.  Shonts  to  Mr.  Ste- 
vens, the  chief  engineer,  and  the  other  is  the  reply  from  Mr.  Stevens 
to  Mr.  Shonts. 

General  Hains  (reading): 

Isthmian  Canal  Commission, 

Washingtmi^  March  26\  1906. 
Sm:  I  have  the  honor  to  transmit,  for  the  information  of  your  com- 
miUee,  the  following  cable  correspondence: 

'*&ravEN8:  Wallace  condemned  Gatun  site  because  rock  foundation 
unobtainable  and  indurated  clay  with  gravel  bowlders  and  sand  below 
not  sure  protection  against  seepage.  Flatly  contradicted  Stearns  and 
declared  permanency  earthwork  dams  on  isthmus  not  demonstrated 
bjr  experience  because  of  diflferent  conditions.  Said  three  locks  in 
flights  dangerous,  because  required  continuous  construction  concrete 
approximately  mile  long,  and  unless  material  uniform  settlement  be 
unequal,  with  disastrous  results. 

"  Shonts. 
''March  23,  1906." 


''Shofis:  In  regard  to  Wallace's  testimony,  character  of  foundation 
Gatun  locks  absolutely  prohibits  the  slightest  chance  of  any  settlement. 
This  can  not  be  too  strongly  emphasiz^. 

''Stevens." 
March  24,  1906. 

Very  respectfully,  T.  P.  Shonts, 

Chairuutn, 

Hon.  Joseph  H.  Millard, 

Chairman  Senate  Committee  on  Tnteroceanic  Canals^ 

United  States  Senate^  Wdshington^  D,  C, 

Senator  Morgan.  Well,  as  far  as  that  goes,  it  is  first  a  statement  as 
to  what  Mr.  Wallace's  testimony  was. 

General  Hains.  Yes. 

Senator  Morgan.  In  which,  I  think,  he  does  not  represent  Mr.  Wal- 
lace correctly,  as  the  record  will  show.  The  balance  of  it  is  not  the 
statement  of  any  fact,  but  the  statement  of  an  opinion.  Do  you 
blow  any  fact  to  show  that  a  rock  foundation — and  I  am  not  talking 
about  an  indurated  clay  foundation — that  a  rock  foundation  can  be  had 
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for  those  locks  at  the  site  of  the  Gatun  dam,  to  be  practically  a  mile 
long?  Have  you  seen  any  borings  that  would  disclose  that  there  was 
a  rock  foundation  there  practically  a  mile  long? 

General  Hains.  No,  sir;  I  have  not  seen  the  borings.  1  under- 
stand that  Mr.  Stevens  has  made  a  number  of  borings,  but  we  have 
not  had  a  report  of  them. 

Senator  Morgan.  You  do  not  know  what  they  are? 

General  Hains.  No,  sir;  I  do  not 

Senator  Morgan.  Running  a  line  a  mile  long,  in  which  to  put  three 
locks  of  1,100  feet  you  would  not  know  how  oeep  you  would  have  to 
go  beneath  the  level  of  those  locks  to  strike  rock  ? 

General  Hains.  1  do  not  know  of  my  own  personal  knowledge,  no. 
Senator;  the  borings  heretofore  made  did  not  cover  the  whole  of  the 
site.  They  changed  the  site  of  the  locks  slightly.  The  line  of  boring, 
however,  which  were  made  a  little  at  an  angle  to  it  showed  good 
foundation. 

Senator  Morgan.  As  far  as  the  borings  extended? 

General  Hains.  Yes,  sir;  and  they  went  as  far  as  it  was  necessary  if 
the  locks  had  been  put  in  that  location. 

Senator  Morgan.  And  at  that  angle? 

General  Hains.  At  that  angle;  but  they  changed  it  and  swung  it 
around. 

Senator  Morg>n.  They  swung  it  around  so  as  to  make  it  more 
directly  parallel  to  the  general  course  of  the  canal  ? 

General  Hains.  I  think  that  was  it.     1  think  so;  yes. 

Senator  Morgan.  The  first  proposition  would  have  brought  the 
ships  into  the  locks  at  an  angle  to  the  canal? 

General  Hains.  Yes;  it  runs  off  that  way,  and  they  put  it  in  so  that 
it  will  run  off  in  that  way  [indicating  on  map].     Yes;  that  is  correct. 

Senator  Morgan.  So  far  as  this  committee  is  informed,  that  is  the 
opinion  of  Mr.  Stevens  without  its  being  supported  by  actual  borings 
which  he  has  described  to  you  in  any  way.  He  has  not  described  any 
borings  to  you? 

General  Hains.  Not  many  borings.  There  are  borings  that  are 
referred  to  in  the  report  of  Mr.  Maltby,  which  he  sent  up. 

Senator  Kittredge.  When  was  that  done?  When  was  the  report 
to  which  you  referred  ? 

General  Hains.  1  think  they  were  made  last  November,  for  the 
Consulting  Board. 

Senator  Morgan.  Well,  we  have  to  leave  that  proposition,  as  I  take 
it,  as  the  matter  stands  before  the  committee  now,  for  the  want  of 
proper  i  iformation. 

I  will  now  turn  across  the  site  of  the  dam,  on  the  blueprint  here. 
In  passing  to  the  westward  from  the  site  of  the  locks  in  the  direction 
of  tne  hill  through  which  the  waste  way  is  to  be  constructed  you  pass 
a  gulch  that  appears  to  have  been  washed  out  of  the  indurated  clay,  in 
the  shape  of  an  inverted  cone,  that  is  put  down  on  this  blueprint  here 
as  being 

General  Hains.  That  is  that  one  over  here  [indicating  on  blueprint]. 
This  is  the  west  one  [indicating]. 

Senator  Morgan.  Is  that  the  west  one? 

General  Hains.  Yes;  that  is  the  first  one. 

Senator  Morgan.  Then  I  will  change  my  question.  You  pass  & 
gulch  that  is  bored  down  to  a  depth  of  210  feet  below  sea  level,  which 
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pilch  is  how  wide  at  sea  leveU     1  do  not  know  how  to  compute  it  on 
wis  map. 

General  Hains.  Pretty  nearly  2,000  feet.  A  little  less  than  2,000 
feet  across. 

Senator  Morgan.  That  gulch  is  pretty  nearly  2,000  feet  across  i 

General  Hains.  At  the  top;  yes. 

Senator  Morgan.  That  has  also  been  washed  out  of  the  indurated 
clav^ 

General  Hains.  Well,  perhaps. 

Senator  Morgan.  It  is  there? 

General  Hains.  It  is  there. 

Senator  Morgan.  Have  you  any  better  way  to  account  for  it  than 
that  it  has  been  washed  out? 

General  Hains.  I  have  no  better  way  to  account  for  it,  but  I  do  not 
know  whether  that  was  the  way  it  was  formed  or  not. 

Senator  Morgan.  We  do  not  any  of  us  know,  but  we  have  to  take 
the  probabilities  and  compare  them  and  arrive  at  what  we  conceive  to 
be,  at  least,  a  fair  conclusion.  All  of  that  gulch  is  tilled  up  with 
permeable  material,  is  it  not? 

Greneral  Hains.  No,  sir;  I  think  that  material  is  mostly  impermeable. 

Senator  Mor<3an.  Down  in  that  gulch? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Where  is  the  permeable  part  of  it,  on  top — at  the 
upper  part? 

General  Hains.  Down  at  the  bottom.  The  most  permeable  part  is 
down  at  the  bottom. 

Senator  Morgan.  The  report  of  the  borings  there  is  that  at  the  depth 
of  50  feet  below  sea  level,  I  believe  it  is 

General  Hains.  About  that. 

Senator  Morgan  (continuing).  The  wells  that  were  driven  down 
for  the  purpose  of  asc*«rtaining  whether  the  water  was  in  here  and  in 
here  [indicating  on  blueprint]  brought  up  water  at  a  uniform  lov(»l, 
or  about  a  uniform  level,  m  each  of  these  gulches.  The  engineers  who 
testified  here,  1  believe  all  of  them,  come  to  the  conclusion  that  tlie  wator 
that  was  thus  forced  up  through  those  pipes  belonged  to  a  couiinoii 
body,  and  that  what  went  up  through  the  pipes  in  this  deep^nilch  was 
the  same  body  of  water  that  went  up  through  the  pipes  in  the  shal- 
lower gulch,  and  that  therefore  there  was  some  substructure  or  sub 
stratum  that  was  permeable,  and  there  was  communication  on  each 
side  of  this  island.     Do  you  concur  in  that? 

General  Hains.  That  there  was  communication  ? 

Senator  Morgan.  Yes;  between  the  waters. 

General  Hains.  No,  sir;  I  do  not. 

Senator  Morgan.  You  do  not? 

General  Hains.  No,  sir. 

Senator  Morgan.  They  spoke  very  decidedly  about  that,  particu- 
larly Mr.  Wallace.  There  is  permeable  material,  though,  lying  at  the 
bottom  of  this  broad  gulch  that  I  have  just  described,  and  also  this 
narrower  one  which  runs  down  to  258  feet  below  sea  level? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  The  permeable  material  is  in  the  bottom  of  these 
gulches? 

General  Hains.  Yes,  sir. 
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Senator  Morgan.  Do  you  consider  that  there  is  no  necessity  for 
stopping  off  the  flow  of  water  in  the  permeable  material  or  otherwise 
obviating  it  or  obstructing  it  in  order  to  get  a  firm,  permanent  basis 
for  the  dam  that  reaches  across  both  these  gulches? 

General  Hains.  I  do  not  think  there  is  any  necessity  for  stopping 
that  seepage.  At  the  same  time  I  believe  that  seepage  can  be  stopped, 
and  at  no  great  expense,  either. 

Senator  Morgan.  How  would  you  proceed  to  do  it? 

General  Hains.  There  are  two  methods  that  I  have  in  mind  which 
are  practicable,  in  my  opinion.  One  is  to  force  cement  grout  down 
into  that  permeable  material — that  is,  it  is  coarse  sand,  which  will  till 
up  the  interstices  and  solidify  the  whole  of  it,  making  it  pi-actic^Uy 
rock.     I  do  not  regard  that  as  at  all  an  impracticable  undertaking. 

Senator  Morgan.  Let  me  ask  you  right  there  whether  vou  know  of 
any  great  dam  that  has  ever  been  filled  upon  such  a  foundation? 

General  Hains.  Such  a  foundation  as  that? 

Senator  Morgan.  Yes;  a  cement  foundation  pumped  into  the  b9ttom 
of  it. 

General  Hains.  No;  I  do  not  recall  any  where  any  seepage  has  been 
stopped  by  this  process — that  is,  for  any  great  depths.  The  Assiut 
dam,  on  the  Nile,  is  built  entirely  on  sand,  and  for  a  great  depth 
under  it — I  do  not  know  how  many  feet— but  for  a  great  depth  under 
it  there  is  nothing  but  sand,  all  of  which  is  water- bearing:,  with  a  pres- 
sure of  water  in  the  river  above  the  dam  considerabl}^  above  that 
below  it. 

Senator  Morgan.  Are  you  speaking  of  the  dam  that  spans  the  Nile, 
or  the  dam  that  flanks  it? 

General  Hains.  It  spans  the  Nile  at  the  place  called  Assiut  I  am 
not  speaking  of  the  Assuan  dam.     The  Assuan  dam  is  built  on  rock. 

Senator  Morgan.  Yes. 

General  Hains.  1  mean  one  up  near  Cairo.  This  dam  has  had  grout 
forced  under  it  to  so  solidify  the  material  to  a  depth  of  something  like 
30  feet,  I  think. 

Senator  Morgan.  Thirty  feet? 

General  Hains.  Yes,  sir. 

Senator  Hopkins.  And  below  that  is  the  sand,  through  which  the 
water  seeps  or  can  seep? 

General  Hains.  Yes;  it  is  supposed  to  seep  through  there,  but  it 
has  not  affected  the  stability  of  the  dam. 

Senator  Morgan.  Is  that  an  earth  dam  or  a  sand  dam,  filled  up  on 
top  of  that? 

General  Hains.  That  is  a  masonry  dam. 

Senator  Morgan.  A  masonry  dam  built  on  the  top  of  this 

General  Hains.  On  this  sand  foundation. 

Senator  Morgan.  Filled  with  grouting? 

General  Hains.  The  under  part;  yes,  sir.  The  underlying  sand  is 
filled  with  this  grouting. 

Senator  Morgan.  Like  a  rock  core  underlying  it? 

General  Hains.  Yes,  sir. 

Senator  Dryden.  How  long  has  that  dam  stood  there?  > 

General  Hains.  I  do  not  know  when  that  dam  was  built,  but  I  think 
it  was  built  more  than  ten  years  ago. 

Senator  Hopkins.  What  is  the  head  of  water* 
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General  Hains.  That  1  can  not  say. 

Senator  Morgan.  About  25  feet,  is  it  not? 

General  Hains.  I  would  not  like  to  say.  Senator.  It  is  a  matter 
that  can  be  determined  act*urately.  I  do  not  carry  these  figures  in  my 
head  any  more  than  1  can  help,  because  I  find  that  if  I  try  to  do  it  I 
am  very  apt  to  make  mistakes. 

Senator  Morgan.  You  have  described  one  process  by  which  you 
would  undeilake  to  intercept  the  water  down  there  at  the  base  of  these 
two  gulches.     Is  there  any  other  process  that  you  would  rely  upon? 

General  Hains.  Yes,  sir;  there  is  another  process  that  I  think  could 
be  applied  there.  That  is,  by  using  steel  sheet  piling.  If  you  will  let 
that  stand  over  for  a  few  minutes.  Senator,  I  have  sent  Sown  for  a 
specimen  of  this  sheet  piling,  from  which,  when  it  is  sent  up  here,  I 
can  show  you  how  I  would  put  it  down,  if  you  do  not  already  under- 
stand it. 

Senator  Morgan.  I  do  not  understand  about  the  sheet  piling.  I 
never  saw  any  of  it,  but  I  have  heard  it  described  a  time  or  two— not 
described  reallv,  but  referred  to. 

Would  you  ieel  safe  in  putting  in  such  a  dam  as  is  to  be  super- 
imposed alx)ve  these  two  gulches  without  any  protection  against  the 
percolation  of  water  at  the  foundation  among  this  coarse  material? 

General  Hains.  I  should  feel  perfectly  safe  without  it,  yes. 

Senator  Morgan.  Have  you  any  example  of  engineermg  in  your 
mind  that  would  give  you  a  precedent  that  would  contribute  to  your 
feeling  of  satisfaction  and  saf etv  ? 

General  Hains.  I  do  not  recall  just  now  large  dams  built  on  that  kind 
of  a  foundation,  but  my  understanding  is  that  there  are  a  number  of 
them. 

Senator  Morgan.  Small  dams,  but  not  reaching  down  to  two  or 
three  hundred  feet,  are  there? 

General  Hains.  I  say  I  do  not  recall  any  that  are  anything  like 
these  dimensions. 

Senator  Morgan.  It  is  the  head  of  water  that  impinges  against  the 
dam,  or  presses  upon  the  dam,  that  causes  the  danger  or  the  washouts, 
b  it  not  i 

General  Hains.  Yes,  sir;  and  if  it  is  not  intercepted  in  some  way 
or  other  there  would  be  a  head  of  water  of  85  feet  on  the  up-stream 
side  of  the  dam,  and  if  there  was  a  streak  of  permeable  material  run- 
ning from,  say,  what  is  now  the  bottom  of  the  Chagres  River,  down 
that  way  and  running  out  [indicating  on  map],  some  water  would  seep 
througli;  but  1  have  no  idea  that  the  amount  of  seepage  would  endan- 
ger the  dam.  It  might  cause  a  loss  of  water,  and  if  it  was  a  case  of 
water  supply  to  a  city  it  would  be  necessary  to  cut  it  off,  because  it 
might  be  of  some  importance;  but  in  a  case  like  this,  where  the  num- 
ber of  feet  are  calculated  to  be  so  small,  I  can  not  see  that  there  would 
be  any  danger  from  it.  The  mere  seepage  of  the  water  through  this 
stuff  underneath  does  not,  in  my  opinion,  render  the  dam  unsafe  at 
all  If  it  could  ^o  through  there  with  a  velocity  so  as  to  move  the 
particles  along  with  it,  timt  would  be  an  entirely  different  thing;  but 
It  e%n  not  do  that. 

Senator  Morgan.  When  we  find  four  or  five  engineers  and  they 
divide  about  equally,  and  one  expresses  the  opinion  that  that  is  an  ele- 
ment of  danger,  and  the  other  expresses  an  opinion  that  it  is  not  an 
element  of  danger,  what  are  the  laity  to  do?  ^,y,,..uuyGoOQlc 
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General  Hains.  Senator,  you  are  in  the  same  fix  about  the  two  types 
of  canal. 

Senator  Morgan.  It  looks  to  me  as  if  we  had  better  get  a  chuck- 
luck  box  and  throw  high  die  for  a  judgment  about  it.  [Laughter.] 
But  they  are  all  opinions.  It  is  your  opinion  that  this  dam  can  be 
built  upon  this  structure  without  anything  being  put  down  into  this 
soft  material,  this  coarse  material. 

General  Hains.  Yes,  sir;  that  is  mjr  opinion. 

Senator  Morgan.  .That  is  your  opinion.  If  it  is  the  opinion  of 
another  engineer,  say  with  eoual  experience  and  ability,  that  it  can 
not  be  done  with  safety,  would  it  not  be  better.  General,  in  that  case, 
to  discard  both  of  them  and  take  a  plan  that  does  not  require  any  dam  i 

General  Hains.  Why,  no;  I  think  the  best  thing  under  those  cir- 
cumstances is  to  accept  what  they  say  about  its  being  dangerous  and 
cut  it  off,  which  I  say  you  can  do  by  grouting  it  or  by  this  steel  sheet 
piling. 

Senator  Taliaferro.  How  much  will  that  increase  the  cost? 

General  Hains.  Oh,  I  should  not  think  it  would  add  a  half  a  million 
dollars  to  it. 

Senator  Morgan.  Well,  that  is  not  much  in  these  times,  you  know, 
except  to  the  taxpayers.     Thev  feel  it  sometimes,  a  little  bit. 

General  Hains.  Speaking  about  this  sheet  piling.  Senator,  here  is 
a  specimen  of  it.  That  can  be  driven  down.  There  is  another  piece 
over  it,  like  that  [  indicating],  and  that  goes  on  here,  with  this  part 
right  in  there  [indicating],  and  that  is  used  for  cofferdam  purposes 
now.  It  has  been  used  to  great  depths,  and  after  it  is  down  it  is 
absolutely  tight.  You  can  pump  water  out  of  that  with  perfect 
impunity. 

Senator  Morgan.  Would  that  sheet  piling  be  put  down  in  sections 
like  this? 

General  Hains.  Not  in  sections  like  this.  This  is  just  a  short  sec- 
tion. It  would  be  long,  you  know.  It  would  be  long  enough  to  reach 
down  to  the  bottom  of  the  gulch  here. 

Senator  Morgan.  To  be  secure,  I  suppose  it  would  have  to  rea<^ 
from  the  bottom  of  the  gulch  up  to  the 

General  Hains.  Clear  up  to  tne  water  surface,  if  you  wish. 

Senator  Morgan.  Up  to  sea  level  ? 

General  Hains.  Yes,  sir;  or  even  above  it,  if  you  want  it  to. 

Senator  Morgan.  It  would  not  be  put  down  as  one  solid  mass  of 
sheet  piling,  but  it  would  be  put  down  in  sections,  one  resting  upon 
the  other? 

General  Hains.  One  after  the  other. 

Senator  Morgan.  Driven  down  upon  the  top  of  each  other? 

General  Hains.  Not  on  top  of  each  other.  You  start  with  one  up 
here,  where  you  do  not  go  down  very  deep.  That  gives  you  the  bear- 
ing for  the  next  one.  TIndicating  on  blueprint.]  Then  you  come 
with  the  next  one,  and  that  goes  down  still  deeper.  Then  you  come 
with  the  next  one,  and  that  goes  down  still  deeper,  and  then  the  next 
one,  that  goes  away  down  here  Findicating  on  blueprint]  into  this 
what  you  call  indurated  clay,  which  I  think  is  a  misnomer;  then  this 
one,  and  then  this  one,  and  so  on,  until  you  get  across  the  valley. 
Then  across  the  whole  of  this,  if  there  is  any  seepage  through  it,  it 
will  be  stopped,  admitting  that  there  is  seepage.  I  do  not  think  there 
is  any  except  down  at  the  bottom;  but  by  this  means  you  will  cut  it 
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off.  Id  the  aame  way  yoii  will  cut  it  off  on  this  one  [indicatini^  on 
profile]. 

Senator  Morgan.  If  vou  use  that  sheet  piling,  or  if  you  use  the 
cement  grouting,  we  will  call  it  concrete 

General  Hains.  Not  concrete.  Senator. 

Senator  Morgan.  Well,  grouting. 

General  Hain&  It  is  just  cement  and  water  mixed  together. 

Senator  Morgan.  That  is  all  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  If  you  use  either,  how  are  you  going  to  fasten 
that  to  the  walls  of  this  indurated  clay,  as  you  go  down,  so  as  to  pre- 
vent a  crack?  You  fill  up  across  this  gulch  a  broad  sheet,  in  order  to 
cutoff  the  water;  how  are  you  going  to  fasten  the  bearings  or  the 
edees  of  this,  either  the  sheet  piling  or  the  cement,  to  the  wall  of  this 
iDdarated  clay,  so  as  to  prevent  a  crack  there? 

General  Hains.  The  sheet  piling  I  would  drive  into  this  indurated 
clay,  driving  it  in  a  short  distance.  That  will  answer  that  question,  I 
believe. 

Senator  Morgan.  Laterally  in  the  side  walls  as  vou  go  down  ? 

Genera]  Hains.  You  see  ttiis  is  exaggerated  [referring  to  blueprint 
profile].  This  distance  across  here  is  about  3,000  feet,  and  this  dis- 
tance from  here  to  here  is  only  2(X);  so  that  you  see  that  this  sugar- 
loaf  line,  you  may  sav,  does  not  convey  the  correct  idea. 

Senator  Morgan.  Yes. 

General  Hains.  if  this  vertical  scale  was  the  same  as  the  horizontal 
one,  the  bottom  of  that  gulch  instead  of  being  away  down  there  would 
be  about  there  [indicating  on  blueprint  profile]. 

Senator  Morgan.  Yes. 

General  Hains.  You  see,  this  is  exaggerated.  The  scale  is  exagger- 
ated in  the  vertical  direction.  If  that  were  drawn  according  to  the 
r^ular  scale,  it  would  come  down  along  here  [indicating].  That  is 
the  way  that  would  be. 

Senator  Morgan.  But  still  it  would  come  down  in  the  form  of  an 
inverted  cone? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  A  sharp  inverted  cone? 

General  Hains.  Yes,  sir;  but  instead  of  looking  like  a  cone,  it  would 
be  just  a  slight  depression,  like  that;  and  that  is  all  it  is,  in  the  rock. 

oenator  IfopKiNS.  This  does  not  fairly  represent  it,  then  [referring 
to  blueprint  profile]  ? 

General  Hains.  No,  sir;  that  is  exaggerated. 

Senator  Morgan.  That  is  exaggerated,  but  the  figures  are  all  there. 

General  Hains.  The  figures  are  all  there,  but  it  is  exaggerated  in 
order  to  put  in  these  notes  about  what  was  found  at  different  depths. 
That  is  a  common  practice.     We  always  use  those  in  drawings. 

Senator  Morgan.  This  island  of  indurated  material  here,  too,  is 
exaggerated  in  the  same  way  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  So  that,  rektively,  they  are  right,  but  neverthe- 
leub,  in  this  direction — that  is,  toward  the  bottom  of  the  blueprint — the 
appearances  are  calculated  to  deceive  the  eye. 

General  Hains.  That  would  be  right  down  like  that,  if  it  was  on  the 
fiame  scale  [indicating].  - 
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Senator  Morgan.  Yes.  I  want  to  know,  when  you  have  got  your 
steel  sheet  piling  driven  in  there  and  fastened  in  the  walls  on  either 
side,  if  there  is  not  still  an  element  of  danger  in  the  cracking  of  that 
material  and  the  disarrangement  of  the  vast  mass  of  earth  that  is  piled 
upon  it? 

General  Hains.  No,  sir;  I  do  not  consider  that  there  will  be  any 
danger  from  it,  even  though  such  a  thing  should  occur.  That  dam  is 
a  very  big  one. 

Senator  Morgan.  You  proceed  now  with  the  dam  from  east  to  westl 

General  Hatns.  Say  northeast  to  southwest.  That  is  about  the 
direction. 

Senator  Morgan.  Well,  eastwardly  and  westwardly? 

Genei-al  Hains.  Yes,  sir. 

Senator  Morgan.  You  proceed  with  that  dam,  building  it  from  the 
locks  across  these  two  gulches,  and  the  next  place  you  come  to  is  that 
island? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  That  mountain,  or 

General  Hains.  You  mean  the  hill  in  between? 

Senator  Morgan.  Yes,  sir. 

General  Hains.  That  is  this  place  here  [indicating  on  the  map]? 

Senator  Morgan.  Yes.  You  have  got  to  provide  for  attaching 
your  dam  to  that  hill  in  some  way  ? 

General  Hains.  No,  sir.  It  is  not  necessary  to  make  any  provision 
for  that.  Your  dam  is  of  earth.  The  dam  that  is  proposea  there  is 
of  earth,  and  a  slight  cut  into  the  hill  will  give  you  all  the  means  of 
connection  that  wul  be  necessary. 

Senator  Morgan.  That  is  attaching  it,  as  I  call  it. 

General  Hains.  Yes;  well,  I  thou^t  you  meant  in  some  way 

Senator  Morgan.  I  did  not  mean  rivetmg  it,  which  would  be  a  pretty 
hard  thing  to  do.  (Laughter.)  I  am  talking  about  making  the  con- 
nection a  solid  one. 

General  Hains.  There  is  no  trouble  about  that. 

Senator  Morgan.  The  hill  there  is  composed  of  material  that  has 
been  there  for  ages  and  ages,  and  of  course  it  has  all  settled  together 
perfectly  compact. 

General  Hains.  Yes. 

Senator  Morgan.  Your  dam.  no  matter  how  carefully  you  put  it  in, 
'^B  not  quite  as  compact  as  that  nill  is  going  to  be? 

General  Hains.  No;  not  quite. 

Senator  Morgan.  And  if  there  is  any  convulsion,  or  any  unusual 
pressure  of  water,  or  any  other  accident,  we  will  call  it — a  convulsion 
or  movement  that  affects  this  dam — would  it  not  be  most  likely  to 
invade  the  point  of  contact  between  the  dam  and  the  hill?  Would  not 
that  be  the  weak  point  in  the  structure — the  point  of  contact? 

General  Hains.  No,  sir.  If  there  should  be  any  opening,  the  earth 
would  fall  into  that  opening  and  there  would  be  some  settlement  of  the 
dam.     That  is  all  that  would  occur. 

Senator  Morgan.  That  is  exactly  what  I  am  expecting,  that  there 
would  be  a  settlement  of  the  dam. 

General  Hains.  That  would  not  do  any  harm. 

Senator  Morgan.  If  it  produced  fissures,  when  you  had  85  feet 
head  of  water  on  it,  a  small  crack  might  produce  absolute  destructioD  ? 
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General  Hains.  Well,  if  it  produced  a  large  fissure  and  that  b^sure 
remained  open  and  water  got  running  through  it,  yes.  But  I  do  not 
see  how  such  a  thing  as  that  could  occur  in  there. 

Senator  Morgan.  If  you  will  think  a  moment,  General,  of  the  way 
the  crawfish  serve  the  levees  on  tiie  Mississippi  River  you  wiU  find  it 
oQt  A  crawfish  will  bore  a  hole  through  one  of  those  levees  in  the 
night,  and  the  next  morning  it  is  a  crevasse. 

General  Hains.  Yes;  but  the  dbtance  through  a  levee  is  a  very  dif- 
ferent thing  from  the  distance  through  that  dam. 

Senator  Morgan.  That  dam  would  have  a  very  long  reach;  but  I 
suppose  a  crack  or  a  fissure  might  occur  in  it  tlmt  would  reach,  say, 
half  a  mile  through  it,  or  a  mile,  even  a  small  one;  and  would  not  that 
endanger  the  whole  structure?  You  have  no  rocrk  core  there  to  resist 
it,  noming  to  resist  the  fissure  that  might  be  attacked  by  the  water  at 
85-feet  level.  Suppose  that  fissure  occurred  10  feet  under  the  water 
and  was  half  a  mile  long,  from  the  settlin^^  of  the  dam  and  the  settling 
of  the  stufli  that  you  put  in  there  to  continue  the  barricade  made  by 
the  mountain,  would  not  that  be  an  element  of  danger  in  that  dam? 

General  Hains.  I  do  not  think  there  would  be  any  more  element 
of  danger  than  if  you  had  a  core  wall  in  there,  because  I  think  your 
core  wall  would  break,  too,  if  vou  had  a  convulsion  of  nature  that 
would  open  a  space  wide  enough  for  the  water  to  run  through  there. 
The  destructive  effect  would  also  break  your  core  wall. 

Senator  Morgan.  Yes. 

General  Hains.  So  that,  under  such  circumstances  as  that,  I  do  not 
see  that  you  would  be  any  better  off  with  a  core  wall  than  without  it. 

Senator  Morgan.  That  hill  through  the  center  of  which  you  cut 
your  spillway  is  a  volcanic  hill  or  elevation  i 

General  Hains,  Well,  I  do  not  know. 

Senator  Morgan.  Does  anybody  know? 

(leneral  Hains.  No:  I  do  not  think  anybody  does  know. 

Senator  Morgan.  Have  these  gentlemen  who  have  projected  this 
dam  there  ever  bored  into  that  hill  to  examine  what  was  in  it? 

General  Hains.  Where  the  spillway  goes^ 

Senator  Morgan.  Yes. 

General  Hains.  Oh,  yes,  sir.  I  understand  that  there  were  borings 
made  in  that.     We  have  a  record  of  them  here. 

Senator  Morgan.    Have  you  any   statement  anywhere   in   these 

Etpers,  or  do  you  know  of  any  fact  in  regard  to  it,  that  will  show  what 
nd  of  rock  they  found  in  that  hill? 

General  Hains.  I  think  so.  There  are  in  this  hill  here  six  borings 
right  in  the  hill.  Then  these  others  are  just  beyond  it.  The  spill- 
way goes  riffht  through  there  [indicating  on  map]. 

benator  Morgan.  Have  you  any  remembrance,  or  are  you  able  to 
»»tate,  or  has  anybody  stated,  what  the  material  is  that  they  get  in  these 
borings — what  kind  of  rock  they  found  i 

General  Hains.  In  these  [indicating  on  map]^ 

Senator  Morgan.  Yes. 

General  Hains.  There  they  are,  right  thero.  That  is  it,  on  the  blue- 
print [indicating] 

Senator  Morgan.  The  chai-acter  of  the  material  ( 

General  Hains.  That  is  it,  there.  Take  boring  85  +  14.  There  it 
is,  right  there;   from  there  down   to  there,  to  rocrk  [indicating  on 
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profile].  That  is  that  one.  That  hole  there  (on  map),  Senator,  is  rep- 
resented vertically  there  (on  profile).  It  has  gone  into  the  rock  jnst 
that  depth. 

Senator  Morgan.  What  kind  of  rock  is  it?  That  is  what  I  want  to 
get  at.     Is  it  basalt  or  volcanic  rock? 

Greneral  Hains.  No,  sir.  That  is  what  they  call  the  indurated  clay. 
Indurated  clay  is  not  the  proper  name  for  it.  I  think  Mr.  Harrod  had 
better  give  a  definition  of  that.  He  has  investigated  that  matter,  and 
he  Tcnows  what  is  the  scientific  explanation  of  that  word,  which  has 
been  so  used,  and  used  with  such  misunderstanding,  this  word  indurated 
clay. 

Senator  Morgan.  I  have  always  misunderstood  it.  At  least,  I  have 
never  understood  it,  and  therefore  have  always  misunderstood  it. 

General  Hains.  Well,  I  think  if  you  will  just  forget  the  words 
*' indurated  clay"  and  say  ^'  rock"  you  get  a  better  idea  of  that  thing, 
because  it  is  really  rock.  I  woula  like  Mr.  Harrod  to  just  explain 
that  to  you.     He  knows  about  that. 

Senator  Morgan.  We  want  to  know  what  kind  of  rock  it  was,  and 
whether  it  was  volcanic  or  not. 

General  Hains.  He  can  tell  you  better.  He  has  looked  into  that 
more  than  1  have. 

Senator  Morgan.  Along  the  coastal  plain  of  Panama,  in  the  vicinity 
along  both  east  and  west  of  the  Chagres  River,  there  are  these  sugar- 
loaf  nills  springing  up. 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Not  connected  by  ridges  with  each  other  at  all. 

General  Hains.  I  know. 

Senator  Morgan.  Just  like  potato  hills  by  themselves. 

General  Hains.  Just  like  sugar  loaves. 

Senator  Morgan.  I  am  very  much  interested  to  know  how  they  got 
there,  and  I  suppose  that  we  have  got  men  of  science  that  ought  to  be 
able  to  say.  My  poor  private  judgment  is  that  they  have  all  been 
thrown  up  exactly  in  the  same  way  that  those  mud  craters  were  thrown 
up  in  1882,  when  the  earthquake  passed  across  from  Panama  to  Colon 
and  up  the  coast  toward  Bocas  del  Toro,  where  these  mud  volcanoes, 
miniature  volcanoes,  were  thrown  up,  and  through  them  came  hot 
water  and  other  evidences  of  volcanic  action. 

I  have  supposed  that  those  mounds  were  made  in  the  same  way,  by 
convulsions  of  nature,  and  that  they  are  all  volcanic.  If  they  are, 
then  that  probably  accounts  for  this  queer  stuff  which  underlies  that 
country  that  we  call  indurated  clay.  It  may  probably  show  that  it  is 
volcanic  tufa  or  ashes  that  have  been  indurated  there  from  the  pres- 
sure of  time  or  air  or  water  or  overlying  strata,  or  what  not,  until  it 
has  been  compacted  together  like  a  rock.  It  is  not  sand;  it  is  not 
granite;  it  is  not,  as  1  understand,  any  stratified  rock. 

General  Hains.  No,  sir;  but  it  is  very  hard;  and  it  stands  well  in 
the  weather.  I  have  seen  the  dock  that  is  used  down  there  on  the 
Isthmus,  right  close  by  this  place,  only  a  short  distance  below,  where 
the  walls  have  been  cut  right  down  vertically  into  it,  and  it  stands  like 
the  wall  of  this  building. 

Senator  Morgan.  When  you  get  over  into  the  Culebra  cut  and  into 
the  wells  that  the  French  dug  down  there,  that  same  stuff  does  not 
stand  at  all  ? 

General  Hains.  That  is  not  the  same  stuff.  ^  i 
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Senator  Morgan.  Does  it  not  look  exactly  like  it? 

General  Hains.  No,  sir. 

Senator  Morgan.  What  is  the  difference  in  appearance  between  the 
two? 

General  Hains.  Well,  I  do  not  know  what  the  difference  would  be. 
I  am  not  a  geologist 

Senator  Morgan.  I  do  not  suppose  any  of  us  are. 

General  Hains.  And  I  do  not  Know;  but  1  do  know  that  under  the 
action  of  the  air  there  is  some  material  which  is  classed  as  indurated 
clav  over  there  in  the  Culebra  cut 

t^enator  Morgan.  That  goes  to  pieces? 

General  Hains  (continuing).  And  after  it  becomes  dry  you  put  it  in 
water  and  it  all  melts.  There  is  some  of  that.  This  is  not  that,  as  is 
evident  from  the  fact  that  there  is  a  dock  that  has  been  there  for  I  do 
Dot  know  how  many  years;  but  I  presume  for  twenty  years,  and  ves- 
sels are  taken  in  there  and  docked.  I  was  looking  at  it  only  the  last 
time  I  was  down  there. 

Senator  Morgan.  Right  in  this  indurated  clay? 

General  Hains.  Right  in  this  indurated  clay.  It  makes  a  splendid 
vertical  wall,  and  as  for  a  foundation  for  any  kind  of  engineering 
structure,  I  would  put  the  Washington  Monument  on  it. 

Senator  Morgan.  And  neverthe^ss  here  are  two  great  ^Iches  that 
yon  can  not  account  for,  that  were  washed  right  out  of  this  indurated 
clay? 

Senator  Hopkins.  He  did  not  say  that  they  were  washed  out  of  that. 

Senator  Morgan.  I  think  he  did.  He  said  he  could  not  say  how 
else  it  happened. 

Senator  Kittredgb.    That  was  this  morning,  Senator. 

Senator  Hopkins.  I  know  he  balked  at  that  this  afternoon. 

General  Hains.  What  is  that?    About  how  it  was  formed? 

Senator  Hopkins.  About  its  being  washed  out. 

General  Hains.  I  do  not  know.  I  know  that  it  is  the  opinion  of 
geologists  that  it  has  been  washed  out  by  the  water,  and  maybe  it  ban. 

Seimtor  Hopkins.  If  that  occurred,  it  was  millions  and  millions  of 
years  ago,  was  it  not,  when  this  was  all  soft  material? 

Greneral  Hains.  It  was  a  ^i^ood  many  years  ago;  yes.  According  to 
geologists  it  was  perhaps  millions  of  years  ago. 

Senator  Morgan.  It  has  only  been  twentv-four  j'ears  since  there 
was  an  earthquake  that  passed  right  along  tne  line  of  this  canal  that 
shook  cathedrals  down,  killed  men  in  Colon,  tore  houses  down,  and 
formed  mud  volcanoes  up  as  far  as  Bocas  del  Toro.  That  has  only 
been  twenty -four  years  ago. 

General  Hains.  It  did  not  knock  the  cathedral  down,  Senator, 
because  the  cathedral  is  there  yet. 

Senator  Morgan.  It  knocked  down  the  tower  of  it  and  other 
churches  were  torn  down. 

General  Hains.  And  it  did  not  injure,  and  there  has  not  been  any 
injury  in  something  like,  well,  as  nearly  as  they  can  tell,  it  was  about 
some  two  or  three  hundnsd  years  ago,  a  building  was  put  up  there  with 
an  arch  much  flatter  than  that  [indicating],  and  wider. 

Senator  Morgan.  In  the  first  report  that  you  made.  General,  to  the 
Government  of  the  United  States,  you  said  tnat  there  were  thirty-four 
earthquakes  that  had  occurred  there  in  Panama.  I  think  it  was  either 
thirty-two  or  thirty-four.  nr^r^n]o 
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General  Hains.  You  know  there  are  earthquakes 

Senator  Morgan.  And  earthquakes. 

General  Hains.  And  there  are  earthquakes.  There  are  some  very 
little  seismic  disturbances  that  might  be  called  earthquakes,  and  yet 
do  no  damage  at  all. 

Senator  Morgan.  But  this  disturbance,  General,  did  actually  destroy 
houses  in  Panama. 

General  Hains.  There  was  an  earthquake.  I  do  not  remember  just 
exactly  the  year. 

Senator  Morgan.  It  was  twentv-four  years  ago.  That  was  when  it 
was.  And  it  crossed  clear  througn  the  Isthmus,  and  it  put  the  railroad 
bridges  off  of  their  bearings. 

General  Hains.  Yes. 

Senator  Morgan.  And  inflicted  very  considerable  damage  upon  the 
railroad  itself,  even  to  the  twisting  of  the  rails,  and  it  passed  into 
Colon  and  threw  houses  down,  and  Killed  men,  and  then  it  passed  on 
up  the  coast  to  Bocasdel  Toro,  leaving  in  its  trail  these  pits  of  volcanic 
mud,  through  which  steam  came  up.  That  is  a  pretty  recent  event. 
I  am  older  than  that,  even  young  as  I  am. 

Senator  Hopkins.  That  line  of  argument.  Senator,  would  show  that 
you  can  not  build  any  kind  of  a  canal  across  the  Isthnms  there. 

Senator  Morgan.  Well,  it  satisfied  me  a  long  time  ago  that  you 
could  not  do  it.  I  have  always  said  that  you  could  not.  [Laughter.] 
The  further  we  get  into  it  the  better  I  am  satisfied  that  you  can  not, 
to  make  it  stay  there. 

There  are  still  facts  and  problems  that  we  can  not  account  for,  and 
we  can  not  tell  whether  they  are  to  be  a  million  years  repeating  them- 
selves or  twenty-four  years.  We  do  not  know  about  it.  But  when  a 
fact  like  the  earthquake  of  1881  occurred  there,  it  is  the  part  of  good 
common  sense  to  expect  it  to  come  again,  is  it  not? 

General  Hains.  Yes;  and  I  do  not  believe  such  an  earthquake  as  we 
had  then  would  do  this  dam  any  damage  whatever,  Senator. 

Senator  Morgan.  You  would  not  Ime  to  take  the  risk  of  it,  would 
you? 

General  Hains.  Yes;  I  would  be  willing  to  take  the  risk  of  it. 

Senator  Morgan.  If  you  were  operating  on  somebody  else's  money; 
but  suppose  you  had  all  of  your  own  money  up  on  it? 

General  Hains.  If  anybody  will  give  me  money  enough  to  do  it,  I 
will  take  the  risk. 

Senator  Morgan.  If  anybody  will  give  it  to  you,  yes;  but  if  you 
had  to  work  for  it  and  earn  it,  and  pay  taxes  on  it,  and  accumulate  it, 
it  would  be  quite  a  different  story.  We  are  trying  to  take  care  of  the 
people  here — at  least,  I  am.  That  is  all  I  will  ask  you  about  that  part 
of  tnis  business. 

General,  you  have  been  connected  with  this  canal  and  the  proiec^t 
which  we  are  trying  now  to  work  out,  after  two  years  and  a  half  of 
effort — you  have  been  connected  with  it  as  an  engineer  since  when? 
When  were  you  first  connected  with  it? 

General  Hains.  You  mean  the  whole  question  of  the  canal  across 
the  Isthmus? 

Senator  Morgan.  When  were  you  first  connected  with  this  project 
oflicially  ? 

General  Hains.  This  particular  project? 

Senator  Morgan.  No;  making  the  canal  at  Panama  j^^^i^ 
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General  Halns.  You  do  not  refer  to  Nicaragua,  but 

Senator  Morgan.  No;  I  am  just  talking  about  Panama;  the  time 
joa  first  went  there,  if  you  please? 

General  Hains.  We  were  a  little  over  two  years — two  years  and  a 
half  00  the  first  Conmiission  and  then  I  have  been  a  little  le.ss  than  a 
jear  on  the  present  Commission. 

Senator  Morgan.  This  is  the  commission  of  construction,  and  that 
ivas  the  commission  of  exploration  i 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Y"ou  were  two  yeai*8  and  a  half  on  the  first  Com- 
mission and  spent  about  how  much  time — about  thirty  days  on  Panama 
during  that  time  ? 

General  Hains.   Well,  perhaps  something  like  that. 

Senator  Morgan.  1  think  that  is  it — thirty -one  or  thirty  two  days. 

General  Hains.  I  do  not  remember  the  time. 

Senator  Morgan.  From  that  time  until  to-day  you  have  been  offi- 
c»lly  connected  with  that  work  ? 

General  Hains.  No,  sir. 

Senator  Morgan.  Y^ou  have  not? 

General  Hains.  Oh,  no,  sir. 

Senator  Morgan.   Where  did  the  break  occur? 

General  Hains.  From  January ,  1W2,  or  a  little  later  than  that,  until 
a  year  ago.     I  was  not  on  the  first  constructing  commission. 

Senator  Morgan.  You  were  not  on  the  first  constniction  coinmis- 
sion.     You  were  on  the  second  ( 

General  Hains.  I  am  on  the  present  one,  but  I  was  not  on  the  first 
one. 

Senator  Morgan.  You  took  your  appointment  at  what  date? 

General  Hains.  The  1st  of  April,  last. 

Senator  Morgan.  The  first  of  April,  1905? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  You  were  familiar  with  the  condition  of  that  canal 
and  of  the  Canal  i5one  and  the  cities  of  Panama  and  Colon,  and  the  Baj 
of  Limon  and  the  Hay  of  Panama.  At  the  time  you  were  making  this 
survey  or  exploration  you  knew  that  whole  situation? 

General  Hains.  1  became  familiar  with  it  during  that  time;  yes,  sir. 

Senator  Morgan.  It  was  a  part  of  your  business  to  study  it? 

General  Hains.  To  become  familiar  with  it,  yes,  sir. 

Senator  Morgan.  You  knew  it  at  the  time  that  the  canal  company 
turned  it  over  to  the  United  States? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  General,  I  shall  be  glad  if  you  will  give  to  this 
committee  a  description  of  the  situation  of  that  enterprise  at  the  time 
you  examined  it,  in  regard  to  the  work  that  was  being  done,  the  hands 
that  were  being  employed,  the  government  of  the  canal  line,  the  state 
of  the  improvement  or  dilapidation,  as  the  case  may  be,  in  regard  to 
the  work  that  had  been  done  previously  by  the  French  company,  and 
the  amount  of  work,  depth  of  the  cut  through,  for  instance,  Culebra, 
the  amount  of  digging  that  had  been  done  there,  the  length  of  the 
carnal  that  had  been  dug,  how  much  of  it  had  filled  up  and  through 
whose  neglect  it  filled  up,  and  all  that.  Just  give  an  account  in  narra- 
tive form  of  the  situation. 

I  will  state  to  you  my  purpose.  I  want  to  ask  3'ou  further,  after 
you  give  your  narrative,  so  as  to  show  what  was  to  be  done  there  in 
po_vol3—06 12  ^ 
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order  to  inaugurate  and  conduct  the  work  we  are  trying  now  to  carry 
on.  1  want  to  show  what  task  lay  before  that  first  commission  of  con- 
struction, and  give  the  country  a  fair  idea  of  the  task  that  those  gentle- 
men had  to  perform. 

Senator  I^ittredge.  Senator,  before  he  answers  that  question,  may 
I  ask  one  or  two  questions? 

Senator  Morgan.  Yes. 

Senator  Kittredge.  You  were  appointed  to  the  present  Commis- 
sion April  1,  1905? 

General  Mains.  Yes,  sir. 

Senator  Kittredge.  When  did  you  first  go  to  the  Isthmus  after  that 
date? 

Genei-al  Hains.  In  July. 

Senator  Kittredge.  How  long  did  3^ou  remain  there  that  time? 

General  Hains.  About  two  weeks;  a  little  less,  1  suppose.  About 
two  weeks. 

Senator  Kittredge.  When  did  you  return  to  the  Isthmus  after  you 
returned  to  this  country  ? 

General  Hains.  I  have  not  been  down  to  the  Isthmus  since  then. 

Senator  Kittredge.  Was  General  Ernst  with  you  on  the  first  trip? 

General  Hains.  No,  sir. 

Senator  Kittredge.  Was  he  at  the  Isthmus  at  any  time  since  his 
appointment? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  When  ? 

General  Hains.  Since  this  last  appointment  he  has  been  down  there 
two  or  three  times— twice. 

Senator  Kittredge.  When  was  that? 

General  Hains.  He  went  down  in  Aug'ust,  1905;  the  latter  part  of 
July  or  the  first  part  of  August,  1905.  Then  he  was  down  there 
again 

Senator  Kittredge.  How  long  did  he  remain  that  time? 

General  Hains.  I  do  not  know  exactly,  but  I  think  it  was  something 
like  two  or  three  weeks. 

Senator  Kittredge.  When  did  he  next  go  down  ? 

General  Hains.  In  September. 

Senator  Kittredge.   With  the  Consulting  B  ard? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  And  returned  with  them? 

General  Hains.  Yes,  sir. 

Senator  Kittredge.  Has  he  been  there  since? 

General  Hains.  I  think  not. 

Senator  Kittredge.  That  is  all  that  I  wish  to  ask  at  this  time. 

Senator  Morgan.  Now,  I  will  ask  that  my  question  be  read. 

(The  stenographer  read  as  follows:) 

'*  Senator  Morgan.  General,  I  shall  be  glad  if  you  will  give  to  this 
committee  a  description  of  the  situation  of  that  enterprise  at  the  tiaie 
you  examined  it  in  regard  to  the  work  that  was  being  done,  the  bands 
that  were  being  employed,  the  government  of  the  canal  line,  the  state 
of  the  improvement  or  dilapidation,  as  the  case  may  be,  in  regard  to 
the  work  that  had  been  done  previously  by  the  French  company,  and 
the  amount  of  work,  depth  of  the  cut  through,  for  instance,  Cutebra, 
the  amount  of  digging  that  had  been  done  there,  the  length  of  the 
canal  that  had  been  dug,  how  much  of  it  bad  filled  up,  and  throug'b 
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whose  Delect  it  filled  up,  and  all  that     Ju8t  give  an  account  in  nar- 
rative form  of  the  situation/' 

General  Hains.  You  are  referring  there  to  the  first  visit  we  made 
in  1899? 
Senator  Mobgaii.  Yes. 

General  Hains.  When  we  arrived  there  we  found  that  the  French 
had  in  their  employ  from  about  700  to  1,(MX)  men.  They  had  a  num- 
ber of  excavators  at  work  on  the  Culebra  Cut,  and  were  excavating 
about  75,000  cubic  yards,  1  think,  per  month.  They  had  employed 
dredges  on  the  two  ends  of  the  canal,  and  had  done  an  amount  of  dredg- 
ing. They  had  excavated  some  of  the  rock  at  Bohio,  where  they  pro- 
pc^ed  to  put  locks.  A  certain  amount  of  work  had  also  ()een  cone 
above  Bohio  and  up  to  San  Pablo  in  rock.  Some  rock  excavation  had 
been  done  on  the  Pacific  side.  They  had  also  excavated  a  considerable 
amount  of  what  we  call  diversion  channels — that  is,  diversions  for  the 
Chagres  River  and  its  tributaries.  Altogether  they  had  excavated 
something  like  77,000,000  cubic  yards  of  material. 

A  great  deal  of  plant  had  been  accumulated  on  the  Isthmus,  a  largo 
amount  of  machinery,  and  a  large  number  of  buildings  had  been 
erected.  Hospitals  had  been  erected  over  here  at  Panama  on  An(;on 
Hill.  They  had  also  accumulated  there  a  number  of  dredges  and 
boats.  Tbey  had  I  do  not  know  how  many  dredges,  but  quite  a  num- 
ber; perhaps  nearly  twentv.  They  had  a  large  amount  of  what  you 
might  call  railroad  plant;  that  is,  they  had  great  quantities  of  railroad 
tn^k,  they  had  a  great  number  of  locomotives,  and  a  large  number  of 
cars;  and  these  things  were  scattered  along  the  line  of  the  canal  from 
one  end  to  the  other.  They  had  erected  repair  shops  and  that  sort  of 
^ing. 

Senator  Morgan.  By  ''scattered"  do  you  mean  scattered  in  use  or 
scattered  in  abandonment? 

General  Hains.  Some  scattered  in  use,  and  some  piled  up  outdoors, 
and  some  in  buildings.  They  had  constructed  something  like  2,300 
baildings  of  all  kinds  for  the  storage  of  this  material  and  for  the  pro- 
tection of  their  emplovees,  but  a  great  deal  of  this  was  in  a  very  dnap- 
klated  condition,  it  bad  not  been  taken  care  of  for  part  of  the  time, 
but  some  of  it  was  in  fair  condition.  There  was  one  big  storehouse 
that  I  remember — I  think  it  was  at  Gorgona — that  was  just  filled  with 
all  kinds  of  hardware.  It  was  like  a  great,  big  hardware  store.  There 
WIS  every  kind  of  crosscut  saw,  every  kind  of  bolt  jou  could  im- 
agine, nut«,  and  so  forth,  and  those  things  were  all  m  good  condi- 
tion. In  some  places,  however,  the  weeds  had  grown  up  around  this 
material,  and  it  was  difficult  to  find  where  it  was.  There  were  loco- 
motives there  tiiat  we  could  hardly  find,  and  cars. 

But  notwithstanding  all  that  the  French  Company,  the  new  company, 
had  picked  out  a  certain  amount  of  this  plant  and  were  utilizing  it  on 
the  Culebra  Cut.  They  had  regarded  that  Culebra  Cut  as,  you  may 
say,  the  controlling  feature  of  the  work,  and  they  went  to  work  to  find 
oat  what  was  in  it.  That  was  what  they  were  working  on  at  the  time 
we  were  there,  and  it  was  the  only  thing  that  they  were  working  on. 
Senator  Morgan.  Finding  out  what  was  in  that  hill? 
General  Hains.  Yes,  sir;  trying  to  find  out  what  was  in  that  hill. 
At  the  same  time  that  they  were  doing  all  this  they  were  making  sur- 
veys, as  I  understand.  Now,  I  can  not  speak  positively  about  the 
date  when  these  surveys  were  all  made,  but  tney  were  making  surveys, 
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and  they  made  a  great  many  surveys.  Of  course,  they  had  to  extend 
their  surveys  after  they  had  agreed  or  about  agreed  to  make  a  lock 
canal  instead  of  a  sea-level  canaL 

As  to  the  government  down  there,  I  do  not  know  anything  about  it. 
The  government  at  that  time  was  the  Colombian  Government,  under 
the  control  of  the  Government  of  Colombia,  and  this  coipomtion  was 
a  private  corporation  working  in  that  country.  They  had  had  a  great 
deal  of  trouble  from  sickness;  and  it  is  stated  that  they  were  very 
deficient  in  the  means  of  accommodating  the  sick  people,  and  lost  a 
great  many  hands  for  that  reason.  So  that  when  we  undertook  to 
make  a  valuation  of  this  property  and  the  condition  of  affairs  down 
there,  we  came  to  the  conclusion  that  about  all  that  was  worth  any- 
thing to  the  United  States  was  the  amount  of  excavation  that  had 
been  done  and  the  surveys  that  had  been  made,  and,  of  course,  the 
Panama  Railroad.  The  surveys,  as  a  rule,  were  very  eood,  very 
accurate,  and  very  complete,  and  many  of  them.  They  did  not  make 
so  many  borings;  but  their  topographical  surveys  were  very  complete. 

Does  that  answer  your  question.  Senator? 

Senator  Morgan.  1  thinK  it  does,  substantially.  You  have  not  said 
anything  about  the  filling  up  of  the  prism  of  the  canal  that  they  had 
dredged  out  or  dug  out. 

General  Hains.  Oh,  well,  of  course  the  Chagres  River  had  not  been 
taken  care  of,  and  the  water  came  down  the  Chagres  River  as  usual, 
and  wherever  it  got  a  chance  to  reach  a  part  of  the  canal  where  work 
had  been  done,  of  course  it  brought  down  sediment  and  largely  filled 
it  up;  and  there  was  a  great  dealof  it  that  had  been  filled  up  to  a  cer- 
tain extent. 

Senator  Morgan.  Were  those  fillings  distributed  pretty  well  between 
Colon  and  Bohio? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  All  the  way  down  ? 

General  Hains.  There  were  more  of  them,  down  the  farther  you  go. 

Senator  Morgan.  So  that  the  part  of  the  canal  which  had  been 
opened  was  utterly  impracticable  for  anv  commercial  use,  was  it  not? 

General  Hains.  Oh,  yes;  it  was  utterly  impracticable. 

Senator  Morgan.  It  was  a  filled-up  ditch,  as  we  call  it? 

General  Hains.  Yes;  it  was  largely  filled  up. 

Senator  Morgan.  Obstructed? 

Greneral  Hains.  It  was  verv  much  obstructed;  but  it  was  obstructed 
more  at  points,  Senator.  There  were  deep  places  on  a  great  deal  of 
the  constructed  portion  of  the  canal. 

Senator  Morgan.  Yes;  of  course.  Opposite  the  mouths  of  stream.<4 
that  came  into  the  Chagres  River,  of  course,  there  would  be  bank:»  of 
silt  and  obstructions  of  different  kinds? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  How  was  it  on  the  other  side,  between  Pedro 
Miguel  and  La  Boca? 

(General  Hains.  Pretty  much  the  same  thing. 

Senator  Morgan.  It  was  filled  up? 

General  Hains.  To  a  certain  extent;  yes. 

Senator  Morgan.  While  they  were  working  on  the  Culebra  Heights^ 
and  were  doing  some  work  there,  you  say,  with  shovels 

General  Hau^s.  They  had  what  they  (»lled  "excavators." 
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Senator  Mokoan.  Excavators? 

General  Hains.  Ye«,  sir;  they  were  not  steam  shovels  such  as  we 
have  now,  used  on  railroad  work  or  on  excavating  work,  but  they 
worked  somewhat  on  a  different  principle. 

Senator  Morgan.  They  worked  by  steam,  though  i 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  they  had  the  assistance  of  men  with  picks  and 
shovels,  etc.  ? 

General  Hains.  They  did  not  have  many  of  those. 

Senator  Morgan.  Some  of  that  railroad  track  that  they  had  built  in 
there,  and  some  of  the  engines  and  cars,  etc.,  1  suppose,  from  the 
accounts  you  have  given  me  this  morning,  were  covered  up  by  slips 
or  slides? 

(jeneral  Hains.  Not  in  the  Culebra  cut;  no,  sir.  What  1  meant 
was  along  the  line.  They  had  shipped  great  quantities  of  this  stuff 
down  there,  and  they  had  to  put  it  somewhere,  and  they  had  laid  off 
tracks  almost  anywhere. 

Senator  Morgan.  At  the  time  you  arrived  at  the  Isthmus  there 
were  propositions  pending  for  the  sale  of  the  canal  proptuty  to  the 
Tnited  States — the  transfer  of  the  canal  property  i 

General  Hains.  At  the  time  we  went  down  there  ? 

Senator  Morgan.  Yes;  made  through  Admii-al  Walker? 

General  Hains.  No,  sir;  not  at  the  time  we  went  down  there.  Sen- 
ator. We  went  down  there  at  the  time  we  were  first  organized — that 
K  within  a  few  months  after  we  were  organized,  and  there  was  no 
proposition  of  sale  made  until  a  couple  of  years  after  that. 

Senator  Morgan.  You  were  invited  down  there  by  the  French  canal 
people  to  make  the  surveys  il 

General  Hains.  We  were  invited,  but  we  would  have  gone  whether 
we  were  invited  or  not. 

Senator  Morgan.  But  you  had  no  right  to  go  without  their  mvita- 
tion;  it  was  a  foreign  country. 

General  Hains.  Well,  we  might  not  have  had  any  right,  but  I  think 
the  right  would  have  been  extended  to  us. 

Senator  Morgan.  It  was  not  necessary  to  stand  on  manners,  how- 
ever, because  they  wanted  you  to  go^ 

General  Hains.  They  wanted  us  to  go;  yes. 

Senator  Morgan.  Yes. 

General  Hains.  Thev  wanted  us  to  see  just  the  situation  there. 

Senator  Morgan.  Then  vou  made  a  visit  to  Paris,  did  you  not? 

Gem  ml  Hains.  We  made  the  visit  to  Paris  first. 

Senator  Morgan.  Before  yon  went  there  at  all  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  There  you  entered  into  examinations  into  titles 
and  plans  and  all  that — the  engineering  and  everything  connected  with 
this  work  they  had  been  doing  there? 

General  Hains.  We  did  not  go  much  into  the  question  of  titles.  We 
devoted  our  attention  chiefly  to  the  consideration  of  plans. 

Senator  Morgan.  Plans? 

General  Hains.  Plans;  yes,  sir. 

Senator  Morgan.  But  you  had  it  in  mind  that  it  might  be  possible 
that  you  could  make  a  trade  with  the  Panama  Canal  Company,  or  per- 
haps get  a  secession  of  Panama,  or  something  like  that;  and  at  all 
events,  there  was  an  opportunity  to  get  into  possessicMiL^u uy  ^OOglc 


2128  INVESTIGATION   OP   PANAMA   CANAL   MATTERS. 

General  Hains.  A  secession  of  Panama  never  entered  my  mind. 

Senator  Hopkins.  Mr.  Chairman,  I  do  not  like  to  interrupt  the 
Senator;  but  I  can  not  see  where  that  line  of  investigation  is  relevant 
That  is  a  closed  incident,  and  I  do  not  know  why  the  time  of  the  com- 
mittee should  be  taken  up  with  it.  If  it  is  a  matter  that  the  Senator 
himself  wants  information  about  it  ought  to  be  taken  up  at  some  time 
outside  of  the  committee,  it  seems  to  me. 

Senator  Morgan.  As  to  the  closed  incident,  as  long  as  there  is  a  heart 
in  America  that  appreciates  the  honor  of  this  country,  that  incident 
will  never  be  closea  from  investigation  and  from  free  speech.  I  am 
not  undertaking  to  get  into  the  matter  of  secession,  however;  I  made 
that  remark  humorously  to  the  General,  the  idea  being  that  they  had 
in  view  at  that  time  the  acquisition  of  the  property  there  by  purchase 
or  by  some  other  method.  I  suppose  that  really  no  other  method  \^sls 
contemplated;  particularly  not  the  method  of  capturing  it  from 
Colombia. 

Senator  Hopkins.  Well,  Mr.  Chairman,  1  for  one  protest  against 
this  line  of  examining  the  witnesses,  because  it  is  not  pertinent  to  any- 
thing that  we  have  before  us  as  a  committee;  and  as  a  legal  proposi- 
tion it  is  a  closed  incident. 

Senator  Morgan.  I  was  trying  to  apologize. 

Senator  Hopkins.  As  a  matter  of  histoncal  reminiscence,  it  may  be 
of  interest  to  people  that  indulge  in  that,  but  for  committee  purposes 
it  is  not 

Senator  Morgan.  1  was  trying  to  apologize,  Mr.  Chairman,  for 
having,  perhaps  thoughtlessly,  mtruded  upon  the  feelings  ot  my 
friena  here  about  this  matter.     But  I  will  let  that  pass. 

The  Chairman.  You  may  proceed.  Senator,  and  we  will  see  how  we 
get  along. 

Senator  Morgan.  1  want  to  know  whether  you  were  invited  to  go 
to  Paris  by  the  Panama  Canal  Company  or  by  any  agent  or  person 
connected  with  it? 

General  Hains.  I  do  not  think  1  was  invited.  1  think  I  just  nouide 
up  my  mind  that  1  was  going  over  there. 

Senator  Morgan.  But  you  went  in  a  body? 

General  Hains.  Yes;  we  went  in  a  body. 

Senator  Morgan.  There  was  some  understanding,  1  suppose,  that 
when  you  got  there  you  would  have  an  opportunity  of  investigating- 
the  affairs  of  the  Panama  Canal  Company  ? 

General  Hains.  Oh,  I  think  the  authorities  there  had  been  notified 
that  we  were  coming. 

Senator  Morgan.  How  did  that  all  come  about?  Who  did  it,  and 
how  was  it  done?  How  did  it  ever  happen  that  there  was  any  commu- 
nication between  you  and  the  authorities  in  France  about  this  United 
States  Commission  going  over  there  to  make  an  examination  of  this 
subject?     Who  brought  it  about,  and  how  did  it  happen? 

General  Hains.  I  do  not  know. 

Senator  Morgan.  Do  you  remember  any  communication  from  the 
director-general  of  the  Panama  Canal  Company  to  the  Americ&n 
Isthmian  Canal  Commission  to  go  to  Paris  to  examine  into  the  situa- 
tion there  before  you  made  an  examination  on  the  Isthmus? 

General  Hains.  I  do  not  remember,  but  I  think  it  is  quite  likely 
we  had  an  invitation.     I  do  not  know.     I  can  not  say,  now. 
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Senator  Morgan.  Did  you  meet  any  agent  of  that  c^nal  company 
that  was  active  and  hospitable  and  influential  and  friendly  and  Rind 
about  getting  these  communications? 

General  Mains.  Oh,  we  had  the  chief  engineer,  we  had  the  director, 
and— well,  they  were  the  two  principal  ones,  and  they  had  access  to  all 
the  records,  and  they  gave  us  all  the  information  they  could  about  it. 

Senator  Moboan.  Was  there  any  American  that  was  active  in  this 
bosiness  in  getting  vou  to  go  over  there  and  providing  hospitality,  etc. 

General  Hains.  No,  sir. 

Senator  Morgan.  No  one  at  all  ? 

General  Hains.  Not  that  I  know  of.  No,  sir;  I  made  up  my  mind 
that  1  was  not  going  to  report  on  that  plan  or  on  that  route  until  I 
had  gone  to  Paris  and  examined  the  records. 

Senator  Moboan.  That  was  before  you  had  ever  been  on  the  Isthmus? 

General  Hains.  Oh,  no,  no;  I  had  been  on  the  Isthmus  before,  on  a 
previous  commission. 

Senator  Morgan.  A  previous  commission,  yes;  but  I  am  asking 
whether  it  was  before  the  Board  ever  went  there  i 

General  Hains.  That  was  before  the  Board  went  there. 

Senator  Morgan.  Now,  the  Walker  Canal  Commission,  before  they 
ever  went  to  the  Isthmus  at  all,  went  to  Paris? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  made  an  investigation  there.  What  did  they 
go  there  for? 

General  Hains.  To  look  at  the  maps,  to  see  what  the  Frenchmen 
hid  in  the  way  of  records,  papei-s,  and  all  kinds  of  things.  Then  we 
wanted  also — that  was  not  tue  only  object  we  had  in  going  to  Europe. 
We  did  not  confine  ourselves  to  a  vbit  to  Paris.  We  went  and  visited 
all  the  big  canals  there.  We  went  to  the  Kiel  canal,  the  Amsterdam 
canal,  the  Manchester  Canal.  All  those  were  taken  in  in  our  examina- 
tion.    We  wanted  to  get  information. 

Senator  Morgan,  nut  you  had  distinctly  in  view  the  question 
whether  or  not  you  would  ever  recommend  a  canal  at  Panama^  You 
had  that  distinctly  in  view,  and  you  went  to  examine  the  Panama 
scheme? 

General  Hains.  We  wanted  to  find  out  everything  about  it. 

Senator  Morgan.  Yes;  and  you  had  that  proposition  in  view,  tiiat 
there  was  an  expectation  or  a  prospect  that  you  would  be  authorized 
or  required  to  recommend  the  Panama  scheme  to  the  United  SUUcs 
Government?    You  had  that  all  in  view  before  you  went  there  ( 

General  Hains.  That  there  was  a  possibility  that  we  might  recom- 
mend the  Panama  route;  yes.  sir. 

Senator  Morgan.  How  dicl  you  get  that  idea  al)out  it;  from  discus- 
sions with  people,  or  just  your  own  suggestions? 

General  Hains.  Whv,  the  law  required  us. 

Senator  Morgan.  The  law  required  you  to  go  to  Paris  J 

General  Hains.  No,  sir;  it  did  not  require  us  to  go  to  Paris.  It 
required  us  to  report  as  to  the  most  feasible  and  practicable  route  for 
a  (ainal  across  the  Isthmus. 

Senator  Morgan.  That  was  because  you  were  engineers,  and,  I  sup- 
pose, because  the  Congress  of  the  United  States  desired  to  know  what 
American  engineers  had  to  say  about  this  American  route;  not  about 
the  situation  m  Paris.     I  do  not  remember  that  anything  of  that  sort 
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occurred.     Now,  General,  did  you  not  go  there  because  you  knew  that 

Eropositions  were  to  be  made  for  the  transfer  of  that  canal  to  the 
rni ted  States? 

General  Hains.  For  that  alone? 

Senator  Morgan.  1  did  not  say  "alone."  Was  that  one  of  the  rea- 
sons you  went  there — because  you  knew  that  propositions  were  to  be 
made  for  the  transfer  of  that  canal  to  the  United  States? 

General  Hains.  I  can  answer  that  question  in  this  wav — that  I  did 

?'P  there  with  an  idea  in  my  mind  that  possibly  there  miglit  he  a  trans- 
er  of  that  property  to  the  United  States. 

Senator  Morgan.  Was  that  just  a  remote  imagination  of  yours,  or 
was  it  founded  upon  facts  that  you  knew  of  in  regard  to  a  transaction 
of  the  kind? 

General  Hains.  It  was  founded  on  the  fact  that  we  were  going  to 
report  as  to  which  was  the  best  route,  because  there  were  other  routes 
besides  Panama  and  Nicaragua,  and  we  wanted  to  find  out  all  about  it; 
and  we  wanted  to  see  the  Kiel  Canal,  the  Amsterdam  Canal,  anjl  the 
Manchester  Canal,  and  not  alone  to  go  to  Paris. 

Senator  Morgan.  \ou  did  not  have  to  go  to  Paris  to  see  either  the 
Kiel  Canal  or  the  Amsterdam  Canal  or  any  other  canal? 

General  Hains.  No;  but  we 

Senator  Morgan.  You  went  there  to  get  information  in  regard  to 
the  Panama  route? 

General  Hains.  Yes;  we  went  there  to  get  information  in  regard 
to  the  Panama  route. 

Senator  Morgan.  And  before  the  Commission  had  ever  been  to 
Panama? 

General  Hains.  Before  the  Commission  as  a  body  had  ever  been  to 
Panama.  .^ 

Senator  Morgan.  I  am  trying  to  find  out  if  I  can,  General,  whether 
there  was  not  at  that  time  some  proposition  pending  that  would  be 
agreeable  to  the  French  Government  and  agreeable  to  the  Panama 
Canal  Company  by  which  the  property  was  to  be  Americanized,  or 
taken  over  by  the  United  States. 

General  Hains.  Oh,  I  have  seen  that  matter  discussed  in  the  papers, 
but  I  do  not  think  that  that  was  considered  in  the  Commission.  I  do 
not  remember  of  its  being  considered. 

Senator  Morgan.  Why  did  you  not  go  to  Colombia  and  ask  her 
if  she  was  willing  that  you  should  take  the  job  off  of  the  hands  of  the 
Panama  Canal  Company  ? 

General  Hains.  1  do  not  know. 

Senator  Morgan.  That  would  have  been  a  very  nice  thing  to  do, 
would  it  not — a  very  proper  thing? 

Senator  Hopkins.  They  had  no  authority  for  it,  did  they  ? 

General  Hains.  I  do  not  know  about  that,  either,  Senator. 

Senator  Morgan.  You  never  thought  about  that.  You  knew  that 
Colombia  owned  Panama  at  that  time,  did  you  not?  She  had  granted 
the  concessions  for  the  canal  ? 

General  Hains.  I  knew  that  the  State  of  Panama  was  a  part  of  the 
Republic  of  Colombia;  yes,  sir.  \ 

Senator  Morgan.  And  that  Colombia  had  granted  the  concessions 
to  the  French  Company  ? 

General  Hains.  Yes,  sir;  I  knew  that. 
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Senator  Moeoan.  And  you  knew  that  if  you  took  it  over  at  all  it 
would  be  nec^essary  to  see  Colombia  about  it,  at  some  time  or  other, 
and  in  some  fashion  or  other  f 

General  Hains.  It  would  have  been  necessary  to  have  made  some 
arrangement  with  Colombia. 

Senator  Hopkins.  General,  the  facts  were  known  to  all  the  Ameri- 
can people,  were  they  not,  just  as  well  as  to  the  Commission? 

General  Hains.  I  think  so.     I  think  they  were  known  to  everylKxly. 

Senator  Morgan.  1  must  protest  that  I  did  not  know  them. 

Senator  Hopkins.  You  may  be  an  exception,  then. 

Senator  Morgan.  1  hardly  think  I  am  by  many  millions. 

The  CHAIRMAN.  Senator,  I  did  not  know  that  tnere  was  anything  in 
connection  with  that  project  down  there  that  you  were  not  informed 
about. 

Senator  Hopkins.  The  general  impression  in  this  country  is  that  he 
knows  as  much  about  it  as  anybody. 

Seiiator  Morgan.  I  am  in  ]ust  the  same  situation  as  thin  committee 
is  to-dav,  with  a  lot  of  suspicions  in  their  minds  and  not  any  satisfac- 
tory information  or  the  possibility,  probably,  of  ever  digging  into  it. 
That  is  the  situation  I  am  in. 

Senator  Taliaferro.  (Jeneral,  when  the  Comminsion  went  to  Paris, 
had  a  proposition  l)een  made  to  sell  that  French  property  to  this 
Government  i 

General  Hains.  I  do  not  think  it  had,  sir.  I  do  not  think  it  had 
been  made  bv  any  bod  v.     In  fact,  I  am  quite  sure  that  it  had  not  been. 

Senator  XIorgan.  I>id  you  know  at  tnat  time  of  any  American  that 
had  a  right  derived  from  the  Panama  Canal  Company  to  sell  that 
property  to  the  United  States,  or  to  sell  it  to  any  syndicate  that  might 
be  formed  here? 

General  Hains.  No,  sir;  I  did  not. 

Senator  Morgan.  You  did  not  hear  of  it? 

General  Hains.  No,  sir. 

Senator  Morgan.  I  am  afraid  they  did  not  have  contidence  in  you, 
General,  such  as  I  have.  They  were  afraid  to  trust  you.  [Laughter.] 
However,  you  went  there,  and  you  were  entertained  there  by  the 
Frenchmen  ? 

.  General  Hains.  The  Frenchmen  gave  us  a  dinner,  and  we  gave  them 
a  dinner.     We  had  that  much  entertainment,  and  no  more. 

Senator  Morgan.  I  am  glad  you  had  that  much.  Then  you  came 
hack,  and  then  you  went  afterwards  to  the  Isthmus  of  Panama. 

General  Hains.  Oh,  no:  I  did  not  come  Imck. 

Senator  Morgan.  You  went  from  there  to  the  Isthmus^ 

General  Hains.  Oh,  to  Panama — yes;  I  thought  you  meant  to 
the  other  canals. 

Senator  Morgan.  No;  you  C4ime  back  to  New  York,  and  then  went 
down  to  Panama? 

General  Hains.  And  then  in  I)eceml>er,  I  think  it  was.  we  went 
down  to  Panama. 

Senator  Morgan.  About  what  time  did  vou  get  back  from  Paris,  if 
yotf  remember? 

General  Hains.  Let  me  see.     1  think  we  were  over  there  altogether 
about  six  weeks. 
Senator  Morgan.  In  Paris? 
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General  Hains.  No,  sir;  we  were  between  two  and  three  weeks,  I 
think,  in  Paris,  and  the  remainder  of  the  time  was  taken  up  in  going 
to  Kiel  and  examining  the  Kiel  Canal,  the  Amsterdam  Canal,  and  the 
Manchester  Canal. 

Senator  Morgan.  Then,  how  long  was  it  before  you  got  down  to  the 
Isthmus  again? 

General  Hains.  We  left  here,  I  think,  to  go  to  Paris  about  the 
latter  part  of  July  or  the  first  of  August,  and  we  went  to  Panama 
about  December. 

Senator  Morgan.  Yes,  in  December;  and  you  spent  about  thirty  or 
thirty -one  days  there? 

General. Hains.  No;  we  spent  about  three  months  there. 

Senator  Morgan.  At  Panama? 

General  Hains.  On  the  Isthmus.  No;  we  did  not  stay  at  Patuuna 
all  the  time.     We  went  to  Nicaragua  first. 

Senator  Morgan.  I  am  not  talking  about  Nicaragua;  I  am  talking 
about  what  time  you  spent  at  Panama. 

General  Hains.  You  asked  me  what  time  we  left  New  York. 

Senator  Morgan.  Yes. 

General  Hains.  When  we  went  south  there  we  did  not  go  to  Panama 
alone;  we  went  to  these  other  places. 

Senator  Morgan.  I  know;  you  went  to  Nicaragua  first? 

Geneml  Hains.  Yes. 

Senator  Morgan.  What  1  wanted  to  get  at  is  when  you  arrived  at 
Panama,  as  near  the  date  as  practicable,  and  how  long  you  staid 
there. 

General  Hains.  I  think  we  were  on  the  Panama  Isthmus  something 
like  about  three  weeks. 

Senator  Morgan.  That  is  m}'  calculation;  I  think  it  is  a  little  more 
than  that.     I  think  it  was  about  thirty  days. 

General  Hains.  I  think  perhaps  it  was.  I  do  not  remember  exactly, 
but  it  was  somewhere  about  that  time. 

Senator  Morgan.  Now,  during  that  time,  after  your  arrival  from 
Paris  in  New  York  and  before  you  went  down  to  Nicaragua  and 
Panama,  this  subject  of  the  taking  over  of  the  Panama  Canal  was 
publicly  discussed  in  the  newspapers,  was  it  not? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  There  got  to  be  quite  rife,  active  inquiry  about 
taking  it  over? 

General  Hains.  I  do  not  remember  much  about  that,  Senator.  I 
know,  just  as  a  general  fact,  that  the  question  was  for  us  to  reoort  on 
the  most  feasible  and  practicable  route,  and  Nicaragua  and  Panama 
were  the  two  prominent  ones.     Then  there  were  some  others  also. 

Senator  Morgan.  Did  you  meet  Buneau-Varilla  while  you  were  in 
Paris? 

General  Hains.  No,  sir;  I  never  saw  Buneau-Varilla  until,  I  think, 
about  the  latter  part  of  1901,  over  here. 

Senator  Morgan.  Did  you  meet  General  Abbot  over  there? 

General  Hains.  Ye^,  sir. 

Senator  Morgan.  What  was  he  doing  there? 

General  Hains.  He  at  that  time  was  a  member  of  the  technical  com- 
mission of  the  French  company. 

Senator  Morgan.  And  you  conferred  with  him  about  the  canal  situ- 
ation, of  course? 
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General  Hains.  Yes,  sir. 

Senator  Mor<ian.  He  was  then  in  the  employment  of  the  French 
Go?emment,  wa8  he  not,  or  the  Canal  Company  i 

General  Hai^s.  I  think  he  was. 

Senator  Morgan.  And  he  continued  so  for  a  long  time? 

General  Hains.  My  understanding  was  that  be  was  at  that  time,  and 
WIS  continued  for  some  time  afterwards,  but  how  long  I  do  not  know. 

Senator  Mobgan.  Several  years — two  or  three  years  < 

General  UAiNa  I  do  not  tHink  as  long  as  that,  Senator;  but  still  I 
do  not  know. 

Senator  Moboan.  You  do  not  know? 

General  Haiks.  No. 

Senator  Mobgan.  Then  when  you  got  to  Panama  in  your  explora- 
tions this  subject  opened  up,  and  it  got  to  be  a  matter  of  very  cx^nsid- 
erable  interest,  I  suppose,  to  a  good  many  peoole  about  whether  the 
canal  should  be  locatea  at  Panama  or  up  here  at  Piicaragua.  That  was 
a  great  controversy  at  that  time,  was  it  not? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Was  that  about  the  time  that  the  Oregon  doubled 
the  Horn  and  came  up  to  Santiago,  or  a  little  before? 

General  Hains.  Oh^  that  was  afterwards. 

Senator  Morgan.  Ye^— afterwards.  Now,  General,  you  were  put 
upon  this  commission  of  execution  or  of  work  on  the  canal  in  April, 
1905? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  You  went  down  there  and  made  an  inspection 
of  the  work  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  How  long  after  your  appointment? 

General  Hains.  A  little  over  three  months. 

Senator  Morgan.  Was  the  yellow  fever  prevailing  down  there  dur- 
ing that  period  of  three  months? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  I  suppose  that  was  a  reason,  and  a  very  good 
one,  why  the  Commission  did  not  want  to  go  down  there? 

General  Hains.  I  do  not  know  that  the  Commission  were  anxious  to 
jump  into  a  place  where  there  was  yellow  fever,  but  1  do  not  think  the 
Commission  were  trying  to  shirk  it,  if  it  was  proi)er  for  them  to  f^o. 

Senator  Morgan.  Well,  they  found  plenty  of  work  to  do  bore  i 

General  Hains.  Yes,  sir;  there  was  plenty  of  work.  You  see,  Sen- 
ator, when  this  new  Commission  was  organized,  it  was  organized  on 
an  entirely  different  l»sis  from  the  old  Commission. 

Senator  Morgan.  And  with  new  material  i 

General  Hains.  Nearly  all  new  material.  Before  that  the  construc- 
tion of  the  canal  was  confided  to  the  Commission.  Under  the  Presi- 
dent's order  pretty  nearly  all  the  duties  were  transferred  to  the  chair- 
maa,  the  governor,  and  the  chief  engineer. 

Senator  Morgan.  I  know  there  was  a  complete  change  in  the  pro- 
gramme of  government  and  construction  ? 

Greneral  Hains.  Yes;  and  the  other  four  members  became  practically 
consulting  engineers  to  the  chairman. 

Senator  Morgan.  I  understand  that.  I  do  not  care  about  going 
into  the  particulars  of  the  form  of  the  reconstruction.  I  want  to  gt»t 
at  the  fact  that  there  was  a  reconstruction,  new  officers  were  put  in. 
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including  the  Commissioners  and  a  great  many  other  additional  officers, 
and  that  after  your  appointment,  and  after  you  had  participated  in 
arranging  this  new  organization,  you  went  down  there  to  put  it  into 
eflfect,  and  that 

General  Hains.  No,  sir;  1  did  not  go  down  there  for  that  purpose. 

Senator  Morgan.  I  am  not  speaking  of  you  personally ;  I  am  sp>eak- 
ing  about  the  Commission. 

Greneral  Hains.  No,  sir;  the  Commission  did  not  go  down  for  that 
purpose.  1  did  not  go  down  there  with  the  Commission.  1  went  down 
there  along  with  Major  Harrod  in  July,  because  Mr.  Wallace  had  just 
resigned  and  had  left  things  down  there  in  such  a  condition  that  the 
Commission  did  not  know  exactly  what  the  state  of  affairs  was;  and  we 
had  a  meeting,  and  at  the  meeting  it  was  ordered  that  Major  Harrod 
and  myself  should  go  down  there  immediately  and  see  what  the  condi- 
tions were. 

Senator  Morgan.  Mr.  Wallace  had  not  been  a  member  of  the  Com- 
mission prior  to  April,  1905? 

General  Hains.  No,  sir. 

Senator  Morgan.  He  was  put  into  the  new  Commission  ? 

General  Hains.  He  was  put  in  at  the  same  time  1  was. 

Senator  Morgan.  And  then  he  resigned  somewhere  about  June? 

General  Hains.  The  1st  of  July,  I  think  it  was,  or  the  latter  part 
of  June. 

Senator  Morgan.  The  latter  part  of  June  or  the  first  of  July;  yes. 

General  Hains.  Yes. 

Senator  Morgan.  And  then  vou  went  down  there  with  Mr.  Harrod 
for  the  purpose  of  looking  at  the  situation  and  seeing  how  everything 
was  getting  on,  what  work  was  being  done,  and  all  about  it,  and  to 
examine  the  situation  ? 

General  Hains.  To  try  to  find  out  what  bad  been  done. 

Senator  Morgan.  Yes.  Now,  I  want  to  take  the  period  when  you 
went  there — that  is  what  I  want  to  get  at — and  to  ascertain  from  you, 
by  comparisons  with  the  situation  that  existed  there  at  the  time  you 
made  your  first  visit,  as  to  what  work  had  been  done  by  the  nrst 
conunission  of  construction,  headed  by  Admiral  Walker? 

General  Hains.  In  starting  a  great  work  like  that.  Senator,  there 
is  a  great  deal  that  has  to  l^  done,  and  a  great  deal  had  been  done. 
At  the  time  we  were  there,  so  far  as  you  could  see  on  the  surface, 
there  was  not  much  difference  in  the  amount  of  work  done;  but  there 
had  been  an  organization  perfected,  and  they  had  gotten  to  work  and 
had  excavated  something  like  800,000  to  1,000,000  cubic  yards  of 
material  out  of  the  Culebra  Cut. 

Senator  Morgan.  This  first  Commission? 

General  Hains.  The  first  Commission  had;  yes,  sir.  Now,  those 
figures,  Senator,  are  just  rough  figures.  I  may  have  over-estimated 
that;  I  think  perhaps  I  have. 

Senator  Morgan.  I  know;  but  the  reports  will  show  what  it  was? 

General  Hains.  Yes. 

Senator  Morgan.  That  work  was  really  premature,  was  it  not? 
The  condition  of  the  other  parts  of  the  establishment  between  Colon 
and  Panama  was  not  such  as  to  justify  going  regularly  to  work  and 
digging  out  the  Culebra  Heights?  It  would  have  oeen  just  as  well  if 
thiat  work  had  been  omitted,  would  it  not? 
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General  Uains.  1  think  it  would  have  been  a  great  deal  better  if 
tbey  had  not  undertaken  it  at  all. 

tl^enator  Morgan.  But  you  remember  an  outcry,  do  you  not,  in  the 
country  here,  about  '^making  the  dirt  fly  T' 

General  Hains.  Yes. 

Senator  Morgan.  You  remember  that? 

General  Uains.  Oh,  I  have  seen  it. 

Senator  Morgan.  You  remember  the  pledges  of  some  great,  lead- 
ing members  of  the  Cabinet  that  we  were  going  to  work  to  "  make 
the  dirt  fl v  ?" 

General  Hains.  I  do  not  know  who  did  it.  Senator;  but  1  know 
that  I  have  heard  of  ''  flying  dirt." 

Senator  Morgan.  We  all  know,  except  you,  who  made  it.  Now, 
was  there  not.  General,  a  very  great  pressure  in  this  country  to  have 
that  di^i^ng  goine  on  at  once  and  very  rapidly  while  this  first  Com- 
mission were  merely  making  preparations,  or  trying  to  make  prepara- 
tions, to  conduct  the  work  successfully  and  economically?  W  as  there 
not  very  great  pressure  about  it  i 

General  Hains.  I  think  a  great  many  people  had  an  idea  that  all 
they  had  to  do  was  to  send  out  a  lot  of  people  there  and  fling  tlie  dirt 
out  of  a  ditch^  and  get  the  canal  built  quickly  in  that  way. 

Senator  Morgan.  And  that  was  in  fact  the  last  work  you  had  to  do 
after  you  got  ready  for  it? 

General  Hains.  1  think  there  ought  to  have  l>een  about  two  yt»ai*s 
spent  in  preparation. 

Senator  AlORGAN.  Two  years? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Now,  General,  in  the  way  of  preparation,  except 
the  diversion  of  this  work  into  the  Culebra  Cut,  did  you  see  any  want 
of  diligence  or  attention  or  enterprise  amongst  the  Commissioners  or 
their  employees  in  what  they  haa  been  doing  down  there?  Did  you 
find  that  they  had  been  loitering  and  disregarding  their  work,  or  any- 
thing of  that  kind  i    1  refer  to  the  old  Commission  that  preceded  you. 

General  Hains.  No,  sir;  1  can  not  say  that  I  saw  any  evidence  of 
neglect  on  the  part  of  the  old  Commission. 

oenator  Morgan.  Or  of  any  of  their  employees  i 

General  Hains.  No;  I  do  not  think  on  the  part  of  any  of  the  em- 
ployees, either. 

Senator  Morgan.  Did  you  hear  any  accusations  brought  by  any- 
body against  the  old  Commission  to  the  eflfect  that  they  were  not 
devotedly  performing  their  duty  there  in  trying  to  put  that  work  on 
its  feet  so  that  it  could  be  done  m  a  rational  way  i 

General  Hains.  I  saw  all  kinds  of  statements  in  the  papers,  you 
know,  Senator;  that  is  about  all.  I  never  saw  anything  el^c,  or  never 
heard  of  anything  else,  except  reports  in  the  papers;  that  is  all. 

Senator  Morgan.  Those  reports,  as  of  course  we  know,  are  not 
predicated  upon  a  knowledge  of  the  situation. 
General  Hains.  No,  sir;  they  are  not. 

Senator  Morgan.  And  therefore  they  were  either  mistakes  or  else 
misrepresentations.  Now,  do  you  know  of  any  cause,  affecting  all  or 
any  ot  the  members  of  the  first  Commission,  for  their  removal  ? 

(Jeneral  Hains.  Cause  for  removal  of  the  members  of  the  Com- 
mission? 
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Senator  Morgan.  Yes;  all  of  them  or  any  of  them? 

General  Hains.  1  do  not  see  how  I  could  very  well,  Senator,  become 
acquainted  with  any  cause  for  that;  because,  you  know,  I  had  nothing 
to  do  with  the  Commission.     1  was  onl;^  a  citizen  of  the  country. 

Senator  Morgan.  You  were  a  Commissioner,  of  course? 

General  Hains.  No;  not  at  that  time. 

Senator  Morgan.  But  I  mean  when  you  went  down  there  to  make 
this  inspection. 

General  Hains.  Oh,  yes. 

Senator  Morgan.  Yes,  sir;  and  you  were  looking  over  what  had 
been  done? 

General  Hains.  Yes. 

Senator  Morgan.  As  it  was  your  duty  and  your  right  to  do;  and 
you  had  a  right  to  make  the  most  intimate  inquiries  in  regard  to  everv 
man  who  had  been  at  work  there,  to  know  whether  he  had  done  hfs 
duty  or  not.  Did  you  meet  with  any  accusations  against  any  man  of 
an  important  character— I  am  talking  about  men  wno  ox>n trolled  the 
work— as  to  their  delinquency  or  their  want  of  efficiency  in  coDducting 
that  work? 

General  Hains.  I  do  not  remember  of  any. 

Senator  Morgan.  If  such  things  had  occurred  they  ceiiainly  would 
have  impressed  your  mind  ? 

General  Hains.  Yes;  I  think  so. 

Senator  Morgan.  Because  they  would  have  been  very  serious  mat- 
ters. So  that  so  far  as  you  know  or  could  discern  or  see  there  was 
no  dereliction  of  duty  that  was  visible,  if  I  understand  you  correctly, 
and  you  did  not  know  of  any  accusations  that  were  brought  against 
that  Commission  or  any  member  of  it  that  required  that  they  ^ould 
be  removed  from  the  public  service? 

General  Hains.  No,  sir. 

Senator  Morgan.  Were  their  resignations  voluntary  or  were  they 
required;  do  you  know? 

General  Hains.  1  do  not  know. 

Senator  Morgan.  They  made  no  complaint  that  you  heai*d  of  about 
being  removed? 

General  Hains.  No,  sir. 

Senator  Morgan.  And  none  of  them  ever  evinced  any  dissatisfac- 
tion with  the  action  of  the  Government  in  removing  them,  so  far  as 
you  know? 

General  Hains.  No;  I  do  not  know  of  their  doing  so. 

Senator  Morgan.  So  that  so  far  as  you  knew  or  were  informed, 
there  was  no  known  cause  for  the  change  of  the  Commission? 

General  Hains.  No;  I  did  not  know  of  any  cause. 

Senator  Morgan.  You  found  that  that  old  Commission,  the  first 
Commission,  had  prepared  a  very  ample  code  of  statute  laws  for  the 
Zone? 

General  Hains.  I  can  not  say  that  1  know  much  about  the  laws  that 
they  prepared,  Senator. 

Senator  Morgan.  You  have  seen  the  book,  have  you  not? 

General  Hains.  Yes;  1  have  seen  the  book,  but  I  have  not  read  the 
book. 

Senator  Morgan.  You  have  not  read  it? 

General  Hains.  No,  sir. 
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Senator  Morgan.  So  jou  do  not  know  what  the  laws  of  the  Zone 
are? 

General  HAiNa  No,  sir;  1  do  not  know  what  the  law8  are.  1  do  not 
Gonfflder  that  I  have  anything  to  do  about  the  government  of  the  Zone 
on  tiiis  Commission.  I  have  nothing  to  do  with  anything  except  the 
engineering  matters. 

Senator  Morgan.  That  is,  since  you  have  been  in  there? 

General  Hains.  Since  I  have  been  in  there. 

Senator  Morgan.  And  you  have  not  put  vour«elf  to  the  trouble  of 
tiring  to  find  out  what  otner  departments  tlhere  had  been  engaged  in 
doing  I 

General  Hains.  No;  not  specially;  no,  sir. 

Senator  Morgan.  1  have  reltd  tlmt  code  of  laws,  and  I  am  supposed 
to  be  a  lawyer,  and  I  think  it  is  a  very  highly  commendable  body  of 
statute  laws,  and  it  must  have  taken  a  great  cfeal  of  work  and  a  great 
(feal  of  wisdom,  too,  to  have  enacted  that  body  of  laws  for  a  perfectly 
new  situation.  That  is  the  reason  why  I  asked  you  about  the  govern- 
ment of  the  Canal  Zone.  At  the  time  that  this  Commission  took 
charge  of  the  property  there,  the  2iOne,  and  before  that  time,  if  I 
understand  the  situation — and  I  want  to  see  if  you  understand  it  as  I 
do— the  civil  and  criminal  laws  that  governed  there  were  the  laws  of 
Colombia? 

Greneral  Hains.  Yes,  sir. 

Senator  Morgan.  Or  the  police  laws  of  the  State  of  Panama? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  that  entire  system  had  to  be  substituted  to 
meet  new  conditions? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Thatbecame  the  Government  of  the  United  States  ? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  They  adopted  some  of  the  old  Spanish  laws  that 
were  remaining  there,  to  get  along  with  them  until  they  could  substi- 
tute ihem  with  laws  that  were  better.  It  has  always  occurred  to  me 
that  tjiat  was  a  verv  great  labor,  and  it  was  well  performed.  Since 
you  have  been  a  (Commissioner,  in  whose  charge  has  the  conduct  of 
the  railroad  been? 

General  HLkiNS.  The  Panama  Railroad  Company? 

Senator  Morgan.  Yes;  the  Panama  Railroad  (Jompany.  You  were 
one  of  the  directors? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Did  you  ever  participate  in  any  of  the  meetings? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  took  your  part  of  the  work  of  directing  the 
work  of  that  railroad  company  1 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Who  are  the  chief  men  that  control  it,  besides 
the  directors? 

General  Hains.  The  president  of  the  rood  and  the  superintendent 
or  chief  engineer. 

Senator  SIorgan.  Who  was  the  superintendent? 

jGreneral  Hains.  The  chief  engineer  of  the  canal,  Mr.  Wallace;  I 
think  he  was  the  superintendent  during  the  time  ne  was  there,  and 
Mr.  Steyens  has  been  sinoe. 
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Senator  Morgan.  Mr.  Shonts  has  never  been  i  He  was  president 
of  the  road  'i 

General  Mains.  Mr.  Shonts  is  president  of  the  road. 

Senator  Morgan.  They  have  a  president  and  a  general  superin- 
tendent? 

(ieneral  Hains.  I  believe  that  is  his  position — general  superin- 
tendent. 

Senator  Morgan.  What  body  of  men  was  it — the  Canal  Commis- 
sioners or  the  railroad  directors— that  prescribed  the  freight  rates,  for 
instance,  for  that  railroad^ 

General  Hains.  Oh,  that  was  some  officer  of  the  company.  I  did 
not  have  anything  to  do  with  that. 

Senator  Morgan.  If  vou  ever  prescribed  any  freight  rates  as  a  Com- 
missioner, you  did  not  know  it? 

General  Hains.  No,  sir. 

Senator  Morgan.  Who  had  the  direction  of  the  purchase  of  the 
ships  or  the  acauiring  of  ships  In  addition  to  those  that  belonged  to 
the  railroad  unaer  charter  parties  i 

General  Hains.  That  matter  was  considered  by  the  board  of  directors. 

Senator  Morgan.  Of  the  railroad  ( 

General  Hains.  Yes,  sir. 

Senator  Morgan.  What  pai-t  or  function  does  that  railroad  perform 
in  the  actual  work  of  carrymg  this  canal  into  successful  operation? 

General  Hains.  Therailro^? 

Senator  Morgan.  The  railroad. 

General  Hains.  Oh,  it  is  an  absolute  necessity.  It  is  like  any  tool 
for  doing  a  piece  of  work;  you  could  not  do  it  without  it. 

Senator  Morgan.  Therefore,  during  the  time  since  the  thing  has 
been  in  operation  it  was  the  prime  factor  in  the  work? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  the  direction  of  the  railroad,  therefore,  was 
quite  as  important  a  matter  as  the  direction  of  the  work  on  the  canal? 

General  Hains.  Yes;  to  some  extent. 

Senator  Morgan.  You  got  all  your  material  from  the  railroad  from 
abroad — all  that  was  imported? 

General  Hains.  I  haa  nothing  to  do  with  the  procuring  of  material. 

Senator  Morgan.  No;  you  had  not  anything  to  do  with  it,  but  you 
have  a  general  knowledge  of  the  fact  that  all  the  material  was  imported 
there  through  the  assistance  of  the  railroad  and  its  ships? 

General  Hains.  Oh,  you  mean  carried  down  there? 

Senator  Morgan.  Carried  down  there  to  the  place. 

General  Hains.  Oh,  yes;  yes. 

Senator  Morgan.  And  of  course  the  transportation 

General  Hains.  But,  Senator,  allow  me:  I  think  perhaps  that  is  so 
as  to  a  large  amount  of  it;  but  there  was  quite  a  good  amount  also 
which  was  &ken  down  there  on  other  vessels,  outside  of  the  vessels  in 
the  employ  of  the  Government. 

Senator  Morgan.  A  great  amount  of  it,  of  course;  but  the  railroad 
was  still  an  indispensable  factor  in  supplying  material  and  men  and 
provisions  and  even'^thin^  else  to  that  canal  work? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Did  you  ever  sit  as  a  Commissioner  upon  the 
investigation  of  a  claim  brought  by  the  New  Panama  Canal  Company 
against  the  United  States  for  a  sum  somewhat  above  two  millions  of 
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General  £Lain8.  Did  I  ever  do  what  about  it? 

Senator  Morgan.  Did  you  ever,  as  a  Commissioner,  sit  in  judgment 
or  in  inquiry  upon  the  examination  of  such  a  claim  as  that? 

General  Hains.  No,  sir. 

Senator  Moboan.  You  have  seen  the  examination  on  the  minutes  of 
TOOT  Commission,  have  you  not? 

General  Hains.  Yes,  sir. 

Senator  Moboan.  You  have  seen  that? 

General  Hains.  Yes,  sir. 

Senator  Moboan.  Did  all  that  occur  before  you  became  a  Conunis- 
sioner? 

General  Hains.  Yes,  sir. 

Senator  Moboan.  Is  it  still  pending,  undecided? 

Genend  Hains.  I  so  understand;  1  do  not  know.  I  suppose  it  is 
still  pending.     Yes,  1  am  quite  sure  that  it  is  still  pending. 

Senator  Morgan.  That  claim  is  still  pending  and  undecided  ? 

General  BLains.  Undecided. 

Senator  Mobgan.  It  covers,  if  1  understand  it  right,  work  done  on 
the  canal  between  the  time  that  the  first  offer  was  made  by  Monsieur 
Bo  in  behalf  of  that  canal  company  to  sell  the  property  and  the 
time  of  the  turning  over  of  the  property  under  the  Ha^-Varilla  treaty. 
That  is  the  period  of  time  that  was  covered  b}'  this  claim,  in  my  under- 
standing. Do  you  understand  it  that  way — that  it  is  for  tne  work 
done  between  those  two  periods  of  time  upon  the  canal  ? 

General  Hains.  I  think  the  idea  is  to  go  back  further  than  that  with 
that  claim.  Senator. 

Senator  Mobgan.  How  far  back? 

Greneral  Hains.  Oh,  I  think  they  claim  away  back  until  some  time 
when  they  believed  we  made  our  first  estimate.  That  would  be  some 
time  in  1899. 

Senator  Mobgan.  Yes;  I  think  you  are  right  about  that — when  they 
supposed  or  believed  that  you  had  made  your  first  estimate  ? 

Greneral  Hains.  Yes,  sir. 
^  Senator  Mobgan.  Which,  when  summed  up,  amounted  to  forty  mil- 
lions of  dollars? 

Greneral  fiL^iNS.  Yes;  we  summed  up  that  it  was  worth  $40,000,000. 

Senator  Mobgan.  1  will  just  call  one  item  to  your  attention.  That 
estimate  included  the  removal  of  the  railroad  line  from  one  side  of  the 
country  there  to  another,  did  it  not?  That  estimate  included  com- 
pen^tion  to  the  Panama  Canal  Company  for  having  transferred  the 
track  and  removed  it  from  one  side  of  the  Chagres  Kiver,  I  will  say, 
to  the  other? 

General  Hains.  Oh,  1  think  there  is  included  an  item  of  $300,000 
for  a  diversion  of  the  railroad. 

Senator  Mobgan.  Yes. 

General  Hains.  But  that  is  only  for  a  little  piece  of  it — a  small  piece 
of  it 

Senator  Mobgan.  I  know  it  is  a  small  piece  of  it;  but  it  cost  a  great 
de&L 

General  Hains.  Yes:  but  it  was  not 

Senator  Mobgan.    Well,  that  item  was  in  it? 

General  Hains.  It  was  to  get  the  road  around  Culebra  hill 

Senator  Mobgan.    Yes.  Why  was  that? 
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General  Hains.  The  road  was  located  somewhat  farther  to  the  east- 
ward before  that,  and  it  was  removed  so  as  to  get  around  back  of  the 
hill  and  cross  near  the  reservoir  that  has  been  built  there  for  the 
water-supply  of  the  city  of  Panama. 

Senator  Morgan.  The  point  1  want  to  getat  is  this:  That  all  of  that 
diversion  of  the  railroad  had  been  made  before  you  went  down  thereto 
make  your  examination,  had  it  not? 

General  Hains.  I  can  not  say. 

Senator  Morgan.  You  do  not  know  whether  it  was  before  or  since? 

General  Hains.  No,  sir;  I  do  not  know.  No;  I  do  not  think  it  was, 
Senator.     I  do  not  think  it  was. 

Senator  Morgan.  It  was  before  an^  agreement  was  made  or  accepted 
between  the  United  States  or  any  of  its  agents  and  the  Panama  Canal 
Company  for  the  purchase  of  the  property  of  the  canal  company? 

General  Hains.  I  can  not  say  that  positively,  either. 

Senator  Morgan.  You  do  not  know? 

General  Hains.  No;  I  do  not  know. 

Senator  Morgan.  That  diversion  was  not  made  after  the  first  Walker 
Commission  of  construction  took  possession  ?     It  was  made  before  that 
time,  was  it  not? 
*  General  Hains.  Yes,  sir. 

Senator  Morgan.  Now,  that  was  made  necessary — I  want  to  get 

Jour  opinion  about  that — by  the  work  that  was  being  done  by  uie 
'renchmen  in  building  that  canal  through  Culebra  Heights? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  It  was  a  part  of  the  necessity  of  the  work  that 
they  were  conducting  at  Culebra  Heights  that  made  it  necessary  to 
make  this  diversion  of  a  part  of  the  track  around  that  hill,  to  put  it  on 
the  other  side  of  the  hill,  if  I  understand  it? 

General  Hains.  Yes;  out  it  would  have  been  the  same  thing  if  any- 
body else  was  doing  the  same  work,  Senator. 

Senator  Morgan.  But  they  were  doing  it  for  themselves? 

General  Hains.  At  that  time  I  think  tbey  were. 

Senator  Morgan.  They  were  not  doing  it  under  any  obligation  or 
promise  or  suggestion  of  the  United  States? 

General  Hains.  No,  sir. 

Senator  Morgan.  I  have  always  been  curious  to  know  why  that 
$300,000  item  was  put  into  that  $40,000,000. 

General  Hains.  That  $300,000  item  was  put  in  there  because  that 
diversion  we  considered  as  necessary  to  be  made. 

Senator  Morgan.  And  if  they  had  not  made  it,  you  would  have  had 
it  to  make? 

General  Hains.  If  they  had  not  made  it,  we  would  have  had  to 
make  it 

Senator  Morgan.  It  is  equally  necessary  to  dig  the  canal  out  from 
Bohio  to  the  seaboard,  is  it  not? 

General  Hains.  Yes;  but  if  they  had  done  it,  I  think  we  ought  to 
have  paid  them  for  it. 

Senator  Morgan.  You  think  the  diversion  being  put  in  there  to 
facilitate  the  work  on  the  Culebra  Heights  was  something  that  the 
United  States  ought  to  pay  for,  although  it  was  done  before  we  took 
possession  or  had  anv  right  to  the  property  at  all? 

General  Hains.  If  they  are  entitled  to  pay  for  the  work  that  they 
did  after  any  specified  date  that  might  be  agreed  on,  it  seems  to  me 
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that  they  ought  to  be  paid  also  for  that  diversion  if  that  was  done 
subsequent  to  that  same  date. 

Senator  Morgan.  Well,  they  had  bought,  after  the  others  had  built 
it,  the  entire  railroad  line  through  from  shore  to  shore  or  the  stock  in 
it  Was  it  necessary,  because  they  had  done  that  work,  that  the 
United  States  should  pay  them  for  betterments  put  upon  it? 

General  Hains.  I  do  not  know  about  the  betterments;  but.  Senator, 
we  paid  them  for  the  Panama  Railroad  itself. 

Senator  Morgan.  We  paid  them  for  the  stock;  we  bought  the  stock. 

General  Hains.  We  bought  the  stock,  but  we  did  not  care  anything 
about  the  stock  itself.     What  we  wanted  was  the  railroad. 

Senator  Morgan.  But  you  could  not  get  the  railroad  without  the 
stock. 

General  Hains.  That  is  very  true. 

Senator  Morgan.  Yes.  Now,  in  buying  up  the  stock  and  paying 
tbem  in  full  what  they  asked  for  it,  whatever  it  was  ($8,000,0(K)  or 
110,000,000  or  $18,000,000,  whatever  i{  might  have  been),  we  paid  for 
all  that;  we  paid  for  all  the  betterments  and  all  the  improvements  and 
everything  else  that  had  been  done  there  when  we  bought  the  stock. 
Tlmt  being  so,  after  buying  the  stock  and  paying  for  it,  can  you 
exactly  see  light  through  the  proposition  that  we  ought  also  to  pay  for 
the  betterments  they  put  there  in  transferring  this  road  from  one  place 
to  another? 

General  Hains.  If  the  French  company's  proposition  had  been 
accepted  before  that  diversion  had  taken  plaice  the  whole  cost  of  this 
would  have  fallen  on  the  United  States. 

Senator  Morgan.  But  it  was  not.  That  is  exactly  what  did  not 
happen,  and  after  that  we  bought  the  entire  property  by  buying  the 

Greneral  Hains.  I  am  of  the  opinion,  although  I  can  not  state  posi- 
tively about  it,  that  this  diversion  of  the  railroad  was  being  made  at 
this  very  time.  Senator — at  the  time  that  we  made  this  estimate. 

Senator  Morgan.  It  was  being  made  at  that  time? 

General  Hains.  Yes;  I  think  it  was  then  being  made. 

Senator  Morgan.  It  was  made  for  their  own  convenience,  was  it 
not? 

General  Hains.  Well,  yes. 

Senator  Morgan.  It  was  made  in  their  effort  to  work  out  the  canal 
plan  that  they  were  bound  to  make  good  to  Colombia^ 

General  Hains.  Yes:  it  was  being  made  for  tbem. 

Senator  Morgan.  Tney  had  a  contract  with  Colombia  for  the  con- 
struction of  that  canal?    That  is  to  say,  they  had  a  concession  i 

General  Hains.  Yes. 

Senator  Morgan.  And  Colombia  had  a  very  great  interest  in  it.  At 
the  end  of  ninety-nine  years  it  was  all  to  go  to  Colombia,  every  bit  of 
it,  was  it  not? 

General  Hains.  Yes. 

Senator  Morgan.  And  of  course  they  were  doing  it  in  order  to 
facilitate  their  own  work  in  holding  on  to  their  concession.  Now,  Gen- 
eral, was  not  the  work  that  they  were  doing  there  at  the  time  that  you 
saw  them  at  work  during  these  thirty  days  that  you  spent  on  the  Isth- 
BDOfi  palpably  work  that  was  being  done  m  a  perfunctory  way  in  order 
to  hold  on  to  their  concessions  from  Colombia  ? 

General  Hains.  I  could  only  express  an  opinion  on  that  point  ^[^ 
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Senator  Moboan.  That  is  exactly  what  I  want 

General  Hains.  Well,  it  looked  that  way. 

Senator  Morgan.  Yes;  it  did  not  look  any  other  way,  did  it? 

General  Hains.  I  think  my  answer  is  about  all  I  can  say  about  it 
It  looked  as  though  it  was  being  done  in  a  perfunctory  way  for  the 
purpose  of  keeping  alive  the  concession. 

Senator  Morgan.  You  had  no  doubt  about  what  they  were  doing 
there  and  that  that  was  exactly  what  they  were  doing — they  were 
working  to  keep  the  concession  alive? 

General  Hains.  I  guess  that  was  it.  I  do  not  know  positively,  Sen- 
ator; but  it  looked  that  way. 

Senator  Morgan.  At  the  rate  of  work  that  they  were  doing  at  the 
time  you  first  saw  that  work  there,  when  you  went  down  with  the 
Commission,  how  long  would  it  have  taken  them  to  have  completed  a 
lock  canal? 

General  ELains.  At  that  rate. of  work? 

Senator  Morgan.  Yes. 

General  Hains.  Oh,  I  think  they  could  have  finished  it  in  the 
course  of  fifty  or  seventy -five  years. 

Senator  Morgan.  Yes,  I  expect  they  would;  but  the  concessions 
would  have  been  dead  forty-five  or  fif tv  years  before  they  got  through 
it,  and  Colombia  would  have  had  it  all.  That  was  the  situation  they 
were  in. 

Now,  while  they  were  doing  this  work  on  Culebra  Heights  they  were 
permitting  the  prism  of  the  canal  that  they  had  dredged  out  to  fill  up, 
without  taking  any  care  of  it  at  all?     Was  not  that  the  situation? 

General  Hains.  I  think  that  is  correct. 

Senator  Morgan.  That  was  correct  between  Bohio  and  Colon,  and 
it  was  also  correct  between  Miraflores  and  Boca  Rio  Grande  ? 

General  Hains.  Yes;  yes. 

Senator  Morgan.  I  do  not  think  I  have  any  more  questions  to  ask 
the  witness. 

Senator  Taliaferro.  General  Hains,  you  have  spoken  several  times 
in  your  examination  about  an  estimate.  Do  you  understand  that  that 
property  was  bought  on  an  estimate  of  its  value,  or  for  a  round  sum  ^ 

General  Hains.  Do  you  mean  the  Panama  Canal  ? 

Senator  Taliaferro.  Yes. 

General  Hains.  All  I  know  is  this.  Senator:  We  undertook  to  deter- 
mine the  value  of  that  property  of  the  canal  company,  and  we  thought 
it  was  worth  fully  forty  millions  of  dollars,  based  on  the  estimated 

auantities  of  work  done  that  would  be  of  value  in  the  plan  of  the  canal 
mt  we  were  going  to  reconunend,  and  other  thin^  in  connection  with 
it;  we  thought  it  would  be  worth  fully  forty  millions  of  dollars. 

Senator  Taliaferro.  Was  that  estimate  or  not  solely  and  entirely 
for  the  information  of  the  Commission  and  of  this  Government? 

General  Hains.  It  was  entirely  for  the  information  of  this 
Government. 

Senator  Taliaferro.  So  that  our  purchase  of  that  property  for 
forty  millions  of  dollars  was  without  any  obligation  whatever  on  our 
part  to  pay  any  more  than  $40,000,000  for  it? 

General  Hains.  Yes,  sir.  Now,  let  me  say  one  thing  there,  Senator. 
We  estimated  the  value  of  the  canal  property  at  $40,000,000.  The 
French  company,  when  they  made  a  proposition  (it  was  a  long  time 
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before  we  could  get  them  to  do  it)  when  they  did  make  a  proposition, 
they  wanted  $109,000,000. 

Senator  Morgan.  One  hundred  and  nine  millions? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  Yes,  that  is  ray  recollection. 

General  Hains.  Then,  afterwards,  after  the  bill  for  the  construction 
of  the  canal,  1  think  it  was  on  the  Nicaragua  route,  had  passed  the 
House  of  Representatives,  they  made  this  offer — *^Here,  take  this 
canal  at  your  own  figure." 

Senator  Morgan.  That  was  the  first  Hepburn  bill,  was  it  not? 

General  Hains.  1  believe  it  was  the  first  Hepburn  bill. 

Senator  Taliaferro.  They  offered  what? 

General  Hains.  They  offered  then  to  the  United  States  everything 
they  had  for  just  what  we  valued  it  at. 

Senator  Morgan.  Forty  millions  of  dollars^ 

General  Hains.  Forty  millions  of  dollars.  Now,  that  came  as  a 
proposition  from  the  French  company. 

Senator  Taliaferro.  Let  me  ask  you  right  there.  General — if  you 
know  about  it — did  the\^  not  remove  Monsieur  Hutin,  who  was  the 
director-general  of  that  canal  compan^%  from  office,  and  put  Monsieur 
B&  in  for  the  express  purpose  of  making  that  drop  ^ 

General  Hains.  That  1  can  not  say,  i^nator. 

Senator  Taliaferro.  Did  the  French  company  offer  to  sell  that 

Eropertv  to  this  Government  at  what  your  Commission  estimated  it  to 
e  worth,  or  did  they  offer  to  sell  it  at  $40,4)00,000? 

General  Hains.  I  think  the  thing  was  put  something  like  this:  ^^Take 
the  canal  and  everything  we  have  there  for  your  own  valuation.  You 
estimated  it  was  worth  fortv  millions.  Take  it  at  forty  millions.'^ 
That  is  the  way  I  understooa  it. 

Senator  Taliaferro.  So  that,  whatever  the  circumstances  may  have 
been,  the  French  company  understood  that  they  were  to  receive  forty 
millions  of  dollars  for  that  property — no  more,  no  less? 

General  Hains.  That  is  tne  way  1  understood  it. 

Senator  Taliaferro.  So  that  there  is  no  obligation  on  the  part  of 
this  Gt>veniment  to  pay  anything  in  excess  of  tne  forty  millions  that 
have  been  paid  ? 

General  Hains.  I  do  not  think  there  is  any  obligation  other  than 
tiiat,  perhaps,  of  an  equitable  amount  for  work  they  did  subsequent  to 
the  time  that  we  accepted  their  proposition. 

Senator  Morgan,  if  you  will  allow  me,  if  there  is  any  such  equitable 
sum,  is  it  not  set  off  by  another  equitable  allowance  in  favor  of  the 
United  States  for  filling  up  that  tney  permitted  to  go  on  there — the 
dilapidation  of  their  property? 

General  Hains.  Not  the  dilapidation  of  the  property,  Senator,  in 
tiiat  sense — the  dilapidation  of  the  property — you  might  say  the  filling 
up  of  the  canal,  though  1  do  not  think  there  was  mucn  more  of 
that;  but  so  far  as  the  property  was  concerned  (1  am  speaking  now  of 
the  movable  property — the  plant)  we  did  not  attach  any  value  to  it  at 
all  in  our  forty  millions.  When  we  made  the  estimate  of  forty  mil- 
lions of  dollars  we  did  not  consider  that  there  was  a  locomotive  or  any- 
thing*  there  that  was  worth  anything. 

Senator  Taliaferro.  What  work  have  they  done  since  their  offer 
to  sell  that  property  to  us  was  accepted  by  this  Government? 

.,y,,....y_OOgle 


2144  INVBSTIOiLTIOlSr  OF  PANAMA  OAKAL  MATTBB8. 

General  Hains.  There  comes  up  a  question  of  law  that  1  am  not 
capable  of  dealing  with.  Their  offer  was  accepted,  I  understand,  on 
the  3d  of  March,  1903,  subject,  however,  to  the  ratification  of  a  treaty 
between  the  United  States  and  Colombia  to  enable  the  United  States  to 
step  in  and  take  possession. 

senator  Taliaferro.  And  the  United  States  took  possession  just  as 
soon  as  satisfactory  treaty  arrangements  were  made? 

General  Hains.  Yes,  sir. 

Senator  Taliaferro.  Where  have  the^  any  claim  on  that  score,  if  it 
was  subject  to  the  ratification  of  this  satisfactory  treaty  ?  You  say  the 
purchase  was  made  subject  to  the  i*atification  of  a  satisfactorv  treaty. 

General  Hains.  It  seems  to  me  it  is  a  question  of  equity  altogether. 
The  French  company,  after  they  had  made  their  proposition  to  us, 
gave  us  a  certain  time  in  which  to  accept  it  I  think  it  was  an  option 
tnat  would  expire  on  the  3d  of  March,  1903. 

Senator  Kittredge.  Was  not  that  option  extended? 

General  Hains.  I  do  not  know.  I  did  not  have  anything  to  do  with 
the  canal  after  that,  so  that  I  do  not  know  much  about  it;  but  as  I 
understand  it,  I  think  the  Attorney -General  accepted  the  proposition 
on  the  3d  of  March,  subject  to  these  conditions. 

Senator  Taliaferro.  Subject  to  satisfactory  treaty  arrangements? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  I  had  a  document  printed  yesterdav  and  referred 
to  this  committee  that  I  got  from  the  Attorney-General,  setting  forth 
all  of  the  propositions  and  all  of  the  agreements;  so  we  have  the  oflicial 
status  upon  that  question. 

Senator  Tauaferro.  In  negotiating  the  purchase  of  that  property, 
throuffh  whom  were  the  negotiations  conaucted  on  the  part  of  the 
Frencn  company?  Who  represented  the  French  company  in  the 
negotiations  s 

&eneral  ELains.  1  do  not  know  that  I  can  answer  that  question  from 
my  own  knowledge.  During  a  part  of  the  time  I  know  that  Mr. 
Hutin,  the  director,  was  in  negotiation  either  with  the  Commission  or 
with  the  chairman  of  the  Commission;  and  subsequently  he  was 
removed,  or  subsequently  Mr.  Bo  was  made  director,  and  I  think  the 
matter  was  consummated  by  Mr.  Bo,  assisted  by  Mr.  Lampr^.  Mr. 
Lampr^,  the  secretary  of  the  company,  was  in  Washington  a  part  of 
the  time  when  these  negotiations  were  going  on;  but  I  had  very  little 
to  do  with  it  at  the  time.  In  fact,  I  did  not  have  anything  to  ao  with 
it,  and  I  only  know  that  these  things  were  going  on  as  a  matter  of 
common  knowledge  to  anybody  that  might  be  around  the  Commis- 
sion's office.  I  was  not  getting  any  pay  as  a  member  of  the 
Commission  at  that  time. 

Senator  Taliaferro.  You  are  a  member  of  the  Commission  now? 

General  Haens.  Yes,  sir;  I  am  now. 

Senator  Taliaferro.  And  you  say  this  claim  for  something  over 
two  millions  of  dollars,  this  claim  of  the  French  company  for  addi- 
tional compensation,  is  now  pending  in  the  Commission? 

General  Hains.  I  do  not  understand  that  it  is  pending  in  the  Com- 
mission; no.  sir. 

Senator  Taliaferro.  Has  it  not  been  presented  to  the  Commission? 

General  Hains.  It  was  presented  to  the  Commission,  and  the  Com 
mission  acted  on  it  about  a  year  and  a  half  ago. 

Senator  Taliaferro.  What  action  did  the  Commission  take? 
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Gen^^  Hains.  I  think  the  action  of  the  Commission  was  adverse; 
bat  they  have  not  given  up  all  idea  of  working  the  claim  through,  not- 
withstanding. 

Senator  Taliaferbo.  Did  you  coincide  with  the  decision  of  the 
Commission  ? 

General  Hains.  1  never  went  into  that  subject,  Senator. 

Senator  Taliaferbo.  You  were  not  on  the  Commission  at  that  time  ? 

General  Hains.  No,  sir;  1  was  not  on  the  Commission  at  that  time, 
and  I  do  not  know  enough  about  it  to  justify  me  in  expressing  an  opin- 
ion.   1  would  rather  not  express  an  opinion. 

Senator  Taliaferro.  Has  the  claim  been  presented  to  the  present 
Conunission? 

Greneral  Hains.  To  this  existing  Commission? 

Senator  Taliaferro.  Yes. 

Greneral  Hains.  No,  sir;  not  that  I  know  of.  I  think  it  is  now  a 
matter  of  arbitration  in  some  way. 

Senator  Taliaferro.  In  what  way  ? 

General  Hains.  1  do  not  know. 

Senator  Taliaferro.  Who  is  to  arbitrate  it? 

General  Hains.  1  think  they  have  asked  the  President  to  do  so. 

Senator  Taliaferro.  Through  whom? 

General  Hains.  I  was  called  oefore  the  Assistant  Attornev-Ghneral 
a  few  days  ago  to  give  my  testimony,  or  to  give  my  recollection  of 
how  those  estimates  were  made  up,  and  that  was  with  a  view  to  its 
effect  on  this  claim.  I  understood  that  they  had  agreed  to  let  it  be 
determined  by  the  President  whether  they  are  entitled  to  anything  or 
not,  just  as  a  matter  of  equity.  Of  course  that  would  not  give  them 
the  money. 

Senator  Taliaferro.  When  you  say  "they"  have,  you  understand, 
agreed  to  leave  it  to  the  President,  who  do  you  mean  ? 

General  Hains.  I  mean  the  representatives  of  the  canal  company. 

Senator  Taliaferro.  The  French  company? 

General  Hains.  Yes,  sir. 

Senator  Taliaferro.  Who  are  they  ? 

General  Hains.  Cromwell  &  Sullivan,  I  think,  is  the  name  of  the 
firm. 

Senator  Taliaferro.  You  say  you  were  called  before  the  Assistant 
Attorney -General  recently  in  connection  with  this  case? 

Greneral  Hains.  Yes,  sir. 

Senator  Taliaferro.  What  was  his  name? 

General  Hains.  Charles  H.  Russell,  I  think  his  name  is;  Mr. 
Russell. 

Senator  Morgan.  Was  it  Mr.  Russell  you  appeared  before  to  give 
your  statement? 

General  Hains.  Mr.  Russell  and  Mr.  Hill.  Mr.  Russell  represented 
tiie  United  States.  Mr.  Hill,  I  understand,  represented  the  canal 
company  in  the  capacity  of  a  member  of  the  nrm  of  Cromwell  & 
Sulhvan. 

Senator  Morgan.  That  was  just  a  few  days  ago? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  So  the  matter  is  pending  yet? 

General  Hains.  That  is  the  reason,  I  suppose,  it  is  pending. 

Senator  Morgan.  Of  course,  they  would  not  nave  asked  you  xmless 
there  had  been  some  matter  pending.  ^  ^  _^  y  GoOQ  .^ 
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Senator  Taliaferbo.  You  gave  your  statement,  General  Hains,  I 
understood  you  to  say? 

General  Hains.  Yes,  sir. 

Senator  Taliaferro.  Was  the  question  of  this  option  given  to  the 
United  States  in  connection  with  the  purchase  of  that  property  dis- 
cussed in  your  investigation? 

General  Hains.  In  what? 

Senator  Taliaferro.  In  your  investigation  by  the  Attorney 
General? 

General  Hains.  I  do  not  know  that  I  exactly  understand  your  ques- 
tion, Senator? 

Senator  Taliaferro.  The  French  company  gave  this  Government 
an  option  for  the  purchase  of  that  property? 

General  Hains.  Yes,  sir. 

Senator  Taliaferro.  I  say,  was  the  question  of  that  option -dis- 
cussed in  vour  examination  by  the  Attorney-General? 

Genemf  Hains.  I  do  not  think  the  question  of  that  option  wag jdis- 
cussed,  exactly.  It  was  more  a  question  of  the  time  our  estimate  was 
made,  and  how  we  came  to  make  it  forty  millions  of  dollars.  That  is 
what  it  was  about — the  time  when  we  made  it,  and  how  we  made  it, 
what  we  based  it  on. 

Senator  Taliaferro.  You  are  quite  clear  that  your  Commission 
fixed  this  price  of  forty  millions,  instead  of  the  French  company  ? 

General  Hains.  Oh,  it  is  in  our  report;  we  fixed  it  at  forty  millions 
of  dollars.     I  can  show  you  where  it  is  in  our  report. 

Senator  Morgan.  Perhaps  I  can  refresh  your  memory  about  that. 

Senator  Taliaferro.  1  would  like  to  have  you  read  it  Just  read 
it,  General. 

General  Hains.  This  is  the  report  of  the  Commission  of  1899-1901 
[reading]: 

"The  quantities  given  in  the  foregoing  estimate  are  based  upon  the 
present  condition  on  the  Isthmus,  utilizing  the  excavations  already 
made  where  they  are  useful.  The  new  company  has  excavated  about 
5,000,000  cubic  yards  "— ;— 

That  is,  altogether;  it  is  what  the  new  company  had  done  in  several 
yearsTreadinffJ: 

"which,  added  to  the  72,000,000  cubic  yards  excavated  prior  to  its 
organization,  make  a  total  of  77,000,000  cubic  yards  excavated  by  the 
two  companies.  Much  of  it  is  of  no  value  because  of  the  various 
changes  of  plan.  For  example,  sites  for  locks  have  been  excavated 
and  tnen  abandoned;  the  spoil  banks  on  the  Atlantic  maritime  section 
frequently  come  within  the  limits  of  the  canal  prism  now  projected, 
and  must  be  rehandled.  The  amount  of  work  done  which  will  be  of 
value  under  the  plan  recommended  by  the  Commission  has  been  care- 
fully computed  for  the  main  canal  line,  and  is  found  to  be  36,689,965 
cubic  yaros. 

"The  amount  of  excavation  which  can  be  utilized  in  the  Chagres 
diversion  is  210,873  cubic  yards,  and  in  the  Gatijin  diversion  2,685,494 
cubic  yards.  Adding  these  together,  the  total  quantity  of  excavation 
which  will  be  of  value  in  the  new  plan  is  39,586,332  cubic  yards.  -  A 
temporarv  diversion  of  the  Panama  Railroad  has  been  made  at  the 
Culebra  Out,  which  also  must  be  considered.  Using  the  same  classifi- 
cation of  materials  and  the  same  unit  prices  as  in  the  other  estimates, 
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with  the  20  per  cent  added  for  contingencies,  the  value  of  the  work 
done  is  found  to  be: 

Ouud  excavation 121,020,386 

ChagpesdiTeraion 178,186 

Gatnn  diveiBi<Mi 1,396,456 

Bsilroad  divereion  (4  mitee) 300,000 

22,895,028 
Contingi^ciee,  20  per  cent 4,579,005. 

Senator  Morgan.  That  was  just  added  to  the  price? 

General  Hains.  We  explain  that  after  awhile,  Senator;  it  comes  in 
later. 

Senator  Morgan.     All  right. 

General  Hains.     Making  an  aggregate  of  $27,474,033  [reading]. 

*' There  is  on  hand  an  immense  amount  of  plant,  consisting  oi  loco-, 
modves,  excavators,  dredges,  cars,  rails,  and  machines,  implements, 
tools^spare  parts,  and  supplies  of  various  kinds,  l)esides  builaings  used 
for  office,  quarters,  storehouses,  hospitals,  and  miscellaneous  purposes, 
and  some  30,0<X)  acres  of  land.  The  inventory  furnished  to  the  Com- 
mission includes  manv  thousands  of  items,  classified  as  follows f 

Tlien  comes  in  lan<fs,  buildings,  and  so  on. 

Senator  Taliaferro.  Yes;  you  need  not  read  that. 

General  Hai^s  (reading):  "As  a  general  rule,  this  property  shows 
signs  of  attention,  and  the  evidence  seems  satisfactory  that  it  has  been 
well  cared  for  since  the  liquidator  took  charge  of  it  in  1889.  It  would 
manifestly  be  imprudent,  however,  to  fix  a  value  upon  any  important 
machine  which  has  been  idle  that  length  of  time  witnout  first  actually 
testing  it  at  work,  however  neatly  painted  and  sheltered  it  may  now 
be.  Much  of  the  property  is  ill  adapted  to  American  methods,  and  all 
of  it  is  now  from  thirteen  to  twenty  years  old,  during  which  period 
the  improvements  in  this  class  of  machinery  have  been  such  that  con- 
tractors would  generally  find  it  to  their  advantage  to  buy  entirely  new 
machinery  of  modem  pattern  rater  than  attempt  to  use  this  of  an 
older  class,  even  if  given  to  them  free  and  in  good  order. 

"The  locomotives,  rails,  and  cars  may  be  or  some  service,  but  their 
Talue  is  doubtful;  the  locomotives  are  much  lighter  than  is  desirable 
for  economical  service,  the  rails  are  of  a  pattern  ill  fitted  to  rough 
use,  and  the  cars  have  narrow-tread  wheels.  The  cars  are  probably 
the  best  part  of  the  whole  outfit.  It  has  seemed  to  the  Commission 
that  in  acquiring  the  Panama  Canal  the  United  States  should  not  buy 
this  plant  as  a  whole,  and  that  no  special  allowance  should  be  madfe 
for  it  in  estimating  the  total  value  of  the  property.  Its  owners  may 
realize  something  by  the  sale  of  portions  of  it  to  contractors  if  the 
latter  find  that  uiey  can  use  it  to  advantage.  This  valuation  is  all 
that  the  Commission  can  put  upon  the  plant;  it  has  already  appeared 
in  the  estimates,  since  the  unit  prices  have  been  fixed  upon  the  condi- 
tion that  contractors  furnish  their  own  plant." 

Now,  there  is  a  paragraph  about  the  value  of  buildings  and  another 
one  about  the  value  of  concessions  and  lands.     Shall  I  read  them  ? 

Senator  Taliaferro.  You  need  not  read  those.  Just  go  to  your 
summing  up. 

General  Rains.  The  summing  up  is: 

"The  existence  of  the  Panama  Railroad  is,  however,  a  very  impor- 
tant &ctor,  as  it  supplies  a  service  railroad  for  the  entire  length  of  the 
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canal.  On  the  basis  of  $75,000  a  mile,  this  railroad  would  be  worth 
$3,500,000,  which  is  half  the  face  value  of  its  capital  stock.  In  view  of 
its  good  condition  and  its  valuable  termini,  it  snould  not  be  estimated 
for  purposes  of  canal  construction  at  less  than  $6,850,000,  the  par  value 
of  tne  68,5iX)  shares  of  its  stock  held  by  the  canal  company-  The 
exceptional  gage — 5  feet — somewhat  reduces  its  value,  as  it  adds  to  the 
cost  of  rolling  stock.  The  maps,  drawings,  and  records  are  unusually 
complete  and  their  value  is  great,  though  not  capable  of  accurate  esti- 
mate. In  the  judgment  of  the  Conunission  a  fair  allowance  for  these 
would  be  $2,000,000. 

"Summing  up  the  foregoing  items,  the  total  value  of  the  property 
is  found  to  be: 

Excavation  already  done $27,474,033 

Panama  Railroad  stock  at  par 6, 850, 000 

Maps,  drawings,  and  records 2,000,000 

Total 36,324,033 

"To  which  add  10  per  cent  to  cover  omissions,  making  the  total 
valuation  of  the  Panama  Canal  $40,000,000." 

Senator  Morgan.  That  10  per  cent  has  been  added  in  before  od  the 
digging. 

General  Hains.  Oh,  that  10  per  cent  for  the  digging,  Senator,  is 
correct;  but  this  last  part  was  not  for  digging. 

Senator  Morgan.  That  has  been  add^  in  oefore,  and  it  is  put  in 
again? 

General  Hains.  Oh,  no;  no,  sir. 

Senator  Morgan.  That  is  the  way  I  understand  it. 

General  Hains.  Oh,  no;  you  are  wrong  there. 

Senator  Morgan.  Here  is  so  much  digging  done  on  these  various 
items  that  you  have  mentioned,  so  many  cubic  yards  ascertained  that 
are  useful  to  the  United  States? 

General  Hains.  Yes,  sir. 

Senator  Morgan.  And  that  is  summed  up  at  a  certain  sum  of  money 
as  being  the  then  present  value  of  it.  Why  do  you  add  20  per  cent  to 
that? 

General  Hains.  We  undertook  to  estimate  the  cost  of  excavation 
there  at  certain  unit  prices.  There  was  a  certain  amount  for  dredging, 
a  certain  amount  for  dry  excavation,  a  certain  amount  for  rock  under 
water  ($4.75  for  the  latter),  and  all  that  sort  of  thing.  Then,  after 
that,  we  added  20  per  cent  for  contingencies.  In  order  to  make  the 
estimate 

Senator  Morgan.  But  there  were  not  any  contingencies  about  work 
that  had  already  been  done. 

General  Hains.  Yes;  but,  then,  there  were  all  kinds  of  things  that 
were  covered  in  that.  We  were  taking  it  on  the  basis  of  our  own 
estimates,  and  in  all  our  estimates  for  computing  the  cost  we  always 
added  20  per  cent  for  contingencies. 

Senator  Morgan.  How  about  the  contingencies  put  on  the  two 
millions  of  dollars  with  reference  to  maps?  They  were  already  com- 
pleted. 

General  Hains.  Yes;  but  we  state  in  there  that  they  are  not  suscep- 
tible of  accurate  estimate.     I  think  they  were  very  cneap. 

Senator  Morgan.  Really,  then,  the  20  per  cent  estimate  for  con- 
tingencies was  put  on  in  order  to  make  a  liberal  allowance? 
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Ge&enl  Ru^a  I  do  not  think  it  was  for  that,  Senator.  That  esti- 
mate was  made  up,  and  it  was  found  that  it  amounted  to  very  nearly 

forty  millions  of  dollars.  It  is  not  exactly  forty  millions  of  dollars; 
you  put  10  per  cent  in  and  it  will  not  make  forty  millions  of  dollars. 

S^tor  Morgan.  I  know  there  is  a  gap  to  l)e  filled  in,  and  I  do  not 
know  how  it  ever  was  filled. 

General  Mains.  But  we  made  it  pretty  nearly  forty  millions  of 
dollars,  and  we  simply  said,  *'  Well,  we  will  call  it  forty  millions  of 
dollars." 

Senator  Morgan.  Yes. 

General  Hains.  And  we  were  satisfied  that  that  was  a  very  low  esti- 
mate.   I  am  satisfied  that  it  was  a  very,  exceedingly  low  estimate. 

Senator  Taliaferro.  That  report  was  made  in  1901. 

General  Hains.  Yes,  sir;  I  think  in  November,  1901. 

Senator  Taliaferro.  If  3'our  idea  is  that  that  property  was  pur- 
chased with  some  reference  to  your  estimate  as  to  its  value,  why  has 
there  not  been  added  to  the  price  the  outlay  by  the  French  company 
since  this  rejjort  was  made,  smce  1901  ? 

General  Hains.  I  think  that  is  the  question  that  is  up — that  is  what 
constitutes  the  claim. 

Senator  Taliaferro.  Covering  that  time  from  1901  ? 

General  Hains.  Well,  I  do  not  know;  I  think  they  go  back  a  little 
further  than  that.  They  want  to  claim  back  as  far  as  1899,  when  we 
made  our  estimate.  They  want  to  ^et  back  to  the  date  when  we  made 
the  estimate  from  certain  cross  sections  that  they  gave  us. 

Senator  Morgan.  Going  back  to  1899  was  probably  due  to  the  zeal 
of  the  counsel  representing  the  claim  and  wanting  to  make  it  as  large 
as  possible;  and  representing  the  United  States  at  the  same  time,  they 
had  the  thing  pretty  much  in  their  own  hands,  or  they  thought  they 
had. 

Now  I  want  to  call  your  attention  to  the  fact  that  when  Mr.  Bo 
cabled  to  the  French  embassy  here  and  told  them  to  accept  the  estimate 
of  the  United  States,  as  stated  in  the  report  of  the  Commission  upon 
the  pages  which  you  have  just  now  read,  they  made  the  proposition 
to  accept  the  estimate  as  made  on  those  pages  of  that  report.  You 
remember  that,  do  you  not? 

General  Hains.  1  do  not  remember.  Senator;  no. 

Senator  Morgan.  I  have  the  record  of  it  here  to  show  that  from  the 
Attorney -General. 

General  Hains.  That  settles  it  better  than  I  could  remember  it. 

Senator  Morgan.  So  that  question  is  all  settled  by  the  record.  Has 
Mr.  Cromwell  ever  talked  this  subject  over  with  you? 

General  Hains.  I  do  not  think  I  ever  had  any  conversation  at  all 
with  Mr.  Cromwell  about  it. 

Senator  Kjttredge.  Did  you  with  Mr.  Hill? 

GiBneral  HLains.  I  did,  a  few  days  ago.  He  came  and  asked  me 
about  it  and  asked  me  if  1  would  go  up  before  the  Assistant  Attorney- 
General  and  allow  them  to  ask  me  some  questions  about  it,  and  that  is 
what  I  did. 

Senator  Ejttredge.  Did  you  talk  with  him  regarding  the  statement 
ibst  you  should  make? 

Greneral  Hains.  I  did  not  go  up  with  him,  but  1  went  up  there  and 
met  him  tiiere  and  met  Mr.  Kussell  there. 
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(By  request  of  Senator  Eittredge,  bis  question  was  read  aloud  by 
the  stenographer,  as  follows:) 

*'*'  Did  you  talk  with  him  regarding  the  statement  that  you  should 
make?" 

General  Hains.  He  asked  me  what  my  memory  was  about  it,  and  I 
told  him  what  I  remembered  about  it,  and  he  seemed  very  much  dis- 
appointed that  my  memory  did  not — — 

Senator  Morgan.  General,  have  you  ever  found  out,  or  do  you  know, 
how  that  gap  was  filled  up  between  the  forty  millions  of  dollars  and 
the  smaller  sum  that  was  added  up  as  the  calculation  of  the  value  of 
what  we  were  gettiing  from  the  Panama  Canal  Company  ? 

General  Hains.  Tnat  estimate,  Senator,  was  gotten  up  by  the  Pan- 
ama committee.  The  Conunission  consisted  of  nine  members;  and  that 
committee,  which  had  special  care  of  the  study  of  all  matters  per- 
taining to  the  Panama  route,  consisted  of  three  members— General 
Ernst,  Professor  Burr,  and  Mr.  Morison.  That  estimate  was  gotten 
up  by  them  and  submitted  to  the  full  Conunission  for  its  action;  and 
after  going  over  it  and  talking  about  it  we  accepted  those  figures. 

Senator^ORGAN.  So  they  lust  moved  the  figures  up  from  the  actual 
estimate  as  it  sununed  up  in  figures  to  forty  millions  of  dollars  as  an 
act  of  grace? 

General  Hains.  Well,  I  think,  Senator,  that  if  we  had  taken  it  that 
way  we  should  have  started  with  some  higher  figure  than  forty  millions. 

Senator  Morgan.  I  just  wanted  to  know  how  they  ever  arrived  at 
the  round  sum  of  forty  millions  of  dollars  when  the  calculations  were 
less. 

General  ELkiNS.  Well,  you  see  bv  the  figures  there  that  they  do  not 
come  out  an  even  forty  millions  oi  dollars,  but  we  just  put  down  the 
lump  sum. 

Senator  Morgan.  That  is  it? 

General  Hains.  We  just  took  a  lump  sum. 

Senator  Morgan.  But  in  excess  of  the  actual  estimates  that  you 
had  made,  allowing  20  per  cent  for  contingencies? 

General  Hains.  I  really  do  not  know,  now,  whether  it  is  in  excess 
or  the  other  way. 

Senator  Morgan.  The  figures  show  that  it  is. 

General  Hains.  It  is  not  much  either  way. 

Senator  Morgan.  It  is  about  a  million  of  dollars — nearly  a  million. 

Senator  Taliaferro.  General,  were  you  a  member  of  the  Commis- 
sion in  1902?      . 

General  Hains.  I  was  a  member  of  the  Commission,  yes;  on  fur- 
lough without  pay.  The  President,  I  might  say,  kept  the  entire  Com- 
mission in  existence  for  the  purpose  of  calling  it  together  in  case 
anything  should  occur  and  he  wanted  to  get  the  Commission  together^ 
you  know,  for  any  purpose;  so  that  really  the  Commission  of  1899 
was  not  dissolved  until  March,  1903.  But  we  had  all  been  put  on  fur- 
lough without  pay. 

Senator  Taliaferro.  Do  vou  know  anything  about  the  chairman 
of  the  Commission,  Admiral  Walker,  at  that  time  receiving  such  a 
telegram  as  this: 

**  The  New  Panama  Canal  Company  declares  that  it  is  readv  to  accept 
for  the  whole,  without  exception,  of  its  property  and  rights  on  the 
Isthmus  the  amount  of  $40,000,000,  the  above  offer  holding  good 
unta  March  4,  1903?"  .„:..., Googk 
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General  Hains.  I  knew  about  that  at  the  time;  yes. 

Senator  Tauafebbo.    Would  that  not,  in  your  judgment,  absolutely 

oat  off  all  demands  on  this  Gk>vemment  for  extra  work  or  excess  of 

work  prior  to  that  date  ? 

General  Hains.  I  should  think  it  would  prior  to  that  date,  yes; 
bat  subsequent  to  that  date  was  what  I  was  referring  to  as  what,  it 
seemed  to  me,  they  might  in  equity  have  a  just  claim  for. 

Senator  Taliaferro.  Construing,  now,  tnat  cablegram  in  the  nature 
of  an  option,  if  that  were  extended  beyond  the  4th  of  March.  1908, 
bj  the  French  company,  the  period  of  extension  would  also  be 
excladed  in  any  demand  for  extra  pay,  would  it  not! 

(Jeneral  Hains.  Yes,  sir. 

Senator  Taliaferro.  That  is  all  I  want  to  ask. 

Senator  Ankent.  In  your  estimate,  what  did  vou  allow  them,  a  yard, 
for  this  earth  or  material  that  went  out  of  the  Culebra  cut? 

General  Hains.  Different  prices. 

Senator  Akkent.  It  was  a  fixed  price  per  yard? 

General  Hains.  No,  sir;  there  were  several  prices. 

Senator  Ankent.  But  the  basis  of  your  calculation  was  so  much  a 
yard? 

General  Hains.  That  was  the  basis  of  it. 

Senator  Ankent.  Then  you  allowed  them,  say,  for  33,000,000  cubic 
yards,  or  some  given  sum? 

General  Hains.  Yes,  sir. 

Senator  Ankeny.  On  the  basis  that  you  would  use  that  much  (  That 
that  was  the  basis  of  your  whole  offer,  that  that  much  was  useful  to 
this  Government  or  to  your  Commission  ? 

General  Hains.  Yes,  sir;  to  this  Government. 

Senator  Ankeny.  Now,  suppose  by  some  operation  wo  use  nome 
more  of  their  work;  have  thev  a  claim  for  the  difference  in  that^ 

Greneral  Hains.  No,  sir;  I  do  not  understand  so. 

Senator  Ankeny.  In  their  bill  you  included  so  much,  and  you  shut 
oat  the  rest,  because  you  did  not  need  it,  because  you  did  not  use  it? 

General  Hains.  Yes,  sir. 

Senator  Ankeny.  If  it  was  established  that  you  did  use  it,  do  you 
think  they  would  have  any  claim  to  it? 

General  Hains.  I  do  not  think  so.  I  am  not  a  lawyer.  I  think  you 
could  tell  that  better  than  I. 

Senator  Ankeny.  I  am  not  a  lawyer. 

General  Hains.  As  a  matter  of  law  I  do  not  think  you  could.  As  a 
matter  of  justice  they  might,  under  some  circumstances. 

Senator  Ankeny.  There  is  such  a  claim  made,  and  that  is  the  reason 
I  speak  of  that.  You  remember.  Senator  Morgan,  that  there  was  a 
clami  made,  for  instance,  that  allowed  them  for  33,000,000  cubic  feet, 
or  something,  and  that  was  all  that  was  useful  to  us,  and  the  rest  was 
of  no  account.  If  we  use  more  of  that,  what  is  our  position  in  the 
matter? 

Senator  Morgan.  I  was  thinking  of  that  in  connection  with  the 
Gatun  diversion.  We  throw  that  away,  in  the  plan  that  is  proposed 
by  the  minority  of  the  committee. 

General  Hains.  You  adopt  a  lock  canal  and  vou  do  not  want  it. 

Senator  Morgan.  We  have  paid  for  it  and  then  throw  it  away. 

Senator  Ankeny.  You  do  not  understand  that  there  is  any  claim 
against  us  for  it t  ^^,,,,  ^y  Google 
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General  Hains.  No,  sir;  I  do  not  understand  that  there  would  be  any 
claim.  I  do  not  think  they  are  making  any. 

Senator  Ankeny.  Not  even  in  theGatun  matter? 

General  Hains.  No,  sir. 

The  Chairman.  General,  I  believe  we  are  through  with  you,  then, 
and  we  are  very  much  obliged  to  you,  sir. 

(Thereupon  the  committee  went  into  executive  session;  after  which 
it  adjourned  until  Thursday,  March  29,  1906,  at  10.30  o'clock  a.  m.). 

The  following  communication  is,  by  direction  of  the  committee, 
printed  as  a  part  of  the  record: 

2013  Kalorama  Avenue  NW., 

Washington,  D.  C,  March  26,  1906. 
Hon.  Joseph  H.  Millard, 

Chairman  Cornmittee  on  Interoceanic  Ca/nals, 

United  States  Senate,  Washington^  D,  C. 
Sir:  In  accordance  with  your  request,  I  have  the  honor  to  submit  the 
following  views  respecting  the  Panama  Canal,  now  under  consideratioQ 
by  your  committee: 

RELATIVE   MERITS  OF  SEA-LEVEL  AND  LOCK  PROJECTS. 

The  most  injportant  consideration  from  an  engineering  point  of  view 
in  projecting  a  transit  route,  whether  a  railroaaor  a  canal,  is  to  adjust 
the  details  to  the  topography  and  natural  conditions  of  the  region  to 
be  traversed.  On  the  Istnmus  the  Chagres  River  is  the  dominating 
feature.     The  canal  and  river  must  be  near  neighbors  for  about  three- 

?[uarters  of  the  entire  distance,  and  the  real  problem  is  to  so  plan  the 
ormer  as  to  make  it  harmonize  with  the  characteristics  of  the  lifter 
in  the  most  perfect  manner  possible.  The  deep  excavation  in  the 
Culebra  section  is  a  formidable  undertaking,  chiefly  because  it  will  be 
necessary  to  transport  the  spoil  to  long  distances;  but  once  executed, 
it  will  remain  without  giving  occasion  for  anxiety  in  the  future.  The 
Chagres  is  capable  of  becommg  a  very  active  enemy  at  any  future  time 
imless  ejffectively  tamed  by  good  engineering  methods.  It  is  not  with- 
out interest  to  consider  the  character  of  this  stream,  which,  under  the 
influence  of  the  tropical  rainfall,  differs  radically  from  any  in  the 
United  States. 

During  the  three  dry  months  of  February,  March,  and  April  it  is  a 
small,  peaceable  river,  about  200  or  300  feet  wide,  and  carrying  a  volume 
of  about  1,400  cubic  feet  per  second  at  Bohio.  The  bed  at  Alhajuela, 
68  miles  from  the  sea  by  the  course  of  the  stream,  is  92  feet  above 
tide;  at  Gamboa  these  figures  are  47  miles  and  46  feet,  and  at  Bohio  27 
miles  and  zero  feet.  The  rainfall  in  January  and  May  is  somewhat 
variable,  and  affects  the  flow  accordingly.  The  other  seven  months  are 
subject  to  tropical  downpours  aggregating  about  12  or  13  inches 
monthly,  and  giving  rise  in  the  river  to  violent  freshets,  ranging  in 
number,  during  the  twentv-one  years  of  which  we  have  records,  from 
none  to  thirteen  per  montK.  They  often  carry  from  30,000  to  40,000 
cubic  feet  per  second,  with  oscillations  of  20  to  30  feet,  but  they  rarely 
continue  more  than  twenty-four  hours.  The  great  floods  are  caused  by 
long-continued  storms,  and  fortunately  are  rare;  only  six  have  occurred 
since  accurate  records  were  inaugurated.  The  largest,  that  of  187D, 
had  a  rise  of  about  37  feet  at  Gamboa  and  40  feet  at  Bohio,  carrying. 
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respectively,  80,000  and  113,000  cabic  feet  per  second.  The  most  rapid 
rates  of  rise  of  which  we  have  records  occurred  in  the  flood  of  1890. 
They  were  25  feet  in  seventeen  hours  at  Gamboa  and  19  feet  in  thirty- 
one  hours  at  Bohio. 

It  remains  to  consider  how  so  peculiar  a  river  is  dealt  with  in  the 
sea-level  and  lock  projects  for  the  canal. 

By  the  former  an  immense  dam  is  projected  at  Gramboa  by  which  the 
entire  volumes  of  floods  and  freshets  above  that  point  are  to  be  arrested 
and  discharged  gradually  by  sluices  into  the  canal  at  a  maximum  rate 
of  about  15,000  cubic  feet  per  second^  thence  to  flow  to  the  sea  in  its 
channel.  It  is  to  be  noted  that  this  plan  affords  only  a  partial  regula- 
tion, for  long-continued  and  careful  measurements  demonstrate  that  in 
great  floods  only  two-thirds  of  the  volume  that  passes  Bohio  come^  from 
above  Gramboa,  leaving  still  to  be  dealt  with  about  35,(H)0  cubic  feet 
per  second  delivered  bv  the  lower  tributaries  (enough  to  raise  the 
Chagres  23  feet  at  Bohio).  This  it  is  proposed  to  do  in  part  by 
forming  two  large  permanent  lakes  on  the  west  side  of  the  (Jhagres. 
involving  three  £ims,  each  rising  about  75  feet  above  the  ground  ana 
aggregating  an  estimated  length  of  4,110  feet,  to  say  nothing  of  another 
dam  535  feet  long  and  25  feet  above  ground  to  close  a  low  place  in  the 
boanding  hills. 

These  two  lakes  are  to  be  relieved  of  their  surplus  volume  by  cuts 
near  the  sources  of  the  present  streams,  conducting  the  flow  of  the 
kr^r  to  the  Trinidad  River,  by  the  channel  of  which  it  will  return 
to  join  that  of  the  latter  and  plague  the  canal  levees  near  the  Agua 
Clara  marsh.  But  these  dams  regulate  onlv  three  of  the  larger  tribu- 
taries below  Gramboa,  leaving  fifteen  considerable  streams  and  numer- 
ous drainage  channels  of  the  rainy  season  now  discharging  into  the 
river  to  be  led  down  into  the  sea-level  canal  from  heights  ranging 
between  20  and  40  feet  above  its  surface.  These  water  courses  carry 
considerable  sediment,  and  no  adequate  provisions  for  excluding  it  are 
contained  in  the  estimates.  The  maximum  current  velocitv  thus 
Sfenerated  in  the  canal  is  estimated  by  the  majority  at  2.64  miles  per 
hour  (about  4  feet  per  second). 

The  lock  project  is  free  from  all  these  complications.  By  it  the 
sammit  level,  85  feet  above  tide,  extends  from  Gatun  to  Pedro  Miguel 
in  the  form  of  a  gi*eat  lake  which  floods  the  valley  to  about  5  miles 
above  Gramboa,  and  absorbs  all  the  tributaries  of  the  Chagres  at  such 
distances  from  the  transit  route  as  to  effectively  dispose  of  their  cur- 
rents and  the  sediment  carried  bv  their  waters.  The  four  regulating 
dams  proposed  by  the  sea-level  plan  are  eliminated,  being  replaced  by 
a  dam  and  three  locks  at  Gratun.  Naturally  these  works  have  formed 
the  point  of  attack  by  advocates  of  the  sea-level  plan,  because  the 
problem  of  how  to  regulate  the  Chagres  is  thus  solved  in  a  manner  at 
once  vastly  better  and  vastly  more  simple  than  by  their  own.  The 
startling  criticisms  raised  a^inst  the  lock  sites  have  been  shown  to  he 
groundlees  by  cablegrams  from  Mr.  Stevens  just  received.  He  has 
made  a  new  personal  examination,  and  pronounces  the  conditions  as 
ideal  for  construction  and  permanency.  The  question  of  the  dam, 
already  discussed  before  your  committee,  will  oe  briefly  considered 
below. 

It  remains  to  compare  the  two  plans  for  the  canal  in  respect  to  the 
facilities  which  they  offer  for  the  transit  of  the  Isthmus  by  the  class 
of  vessels  contemplated  by  the  law  of  Congress,  namely,  those  ''of  the 
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largest  tonnage  and  the  greatest  draft  now  in  use,  and  such  as  maybe 
reasonably  anticipated." 

The  sea-level  plan  affords,  for  about  40  miles,  a  channel  with  a  width 
at  bottom  only  ranging  between  150  and  200  feet,  each  of  these  widths 
covering  about  20  mues,  and  having  a  uniform  depth  of  40  feet 
Between  Bohio  and  Miraflores,  a  distance  of  about  25  miles,  the  water 
surface  of  the  canal  is  dominated  by  high  banks  which  for  about  8 
miles  rise  considerablv  over  a  hundred  feet,  the  maximum  height 
exceeding  200  feet.  Of  the  entire  49  miles  between  deep  water 
in  the  oceans,  19  follow  curves,  gentle  it  is  true,  but  not  without 
difficulty  for  modern  leviathans,  especially  at  passings.  Moreover,  by 
being  made  the  channel  to  carrv  the  flow  of  the  regulated  Chagres 
such  a  route  does  not  present  the  advantage  of  still  water  usually 
attributed  to  canals;  in  truth,  it  is  a  river,  which  is  far  inferior  to 
quiet  water  for  vessels  whose  length  ranges  from  three  to  four  times 
tne  available  width  between  banks.  The  small  depth  of  water  under 
the  keels  of  the  larger  class  of  shipping  would  greatly  increase  the 
difficulties  of  steering  when  the  current,  as  at  bends,  acts  unequally 
on  the  two  sides. 

The  route  for  shipping  aflforded  by  the  lock-canal  project  is  next  to 
be  considered.  From  Gatun  to  Tavernilla,  a  distance  of  about  15 
miles,  and  from  near  Miraflores  to  La  Boca,  a  distance  of  about  4  miles, 
that  is  for  a  total  distance  of  about  19  miles  (one-third  of  the  whole 
distance  between  oceans)  ships  will  pass  freely  through  a  deep  channel 
1,000  feet  or  more  wide  and  leaving  nothing  to  be  desired.  The  rest 
of  the  distance  except  about  5  miles  at  the  Culebra  Cut  affords  a  chan- 
nel ranging  from  three  to  five  hundred  feet  in  width,  never  less  than 
45  feet  deep,  and  far  superior  in  every  point  of  view  to  that  of  the 
sea-level  plan.  This  is  true  even  at  the  Culebra  Cut,  for  although  the 
width  is  limited  to  the  same  figure  (200  feet)  the  depth  is  made  45  feet, 
which  will  immensely  facilitate  the  passage  of  great  ships. 

Except  for  about  4  miles  north  of  Obispo  there  will  never  be  ob- 
jectionable currents  in  any  part  of  the  route,  and  even  there  they  will 
disappear  when  the  time  comes  to  construct  the  Alhajuela  dam  to  meet 
the  lockage  requirements  of  a  distant  future.  Neither  will  alimen- 
tary deposits  trouble  any  part  of  the  channel  to  be  traversed  by 
shipping.  As  to  curvature,  30  of  the  49  miles  follow  straight  lines, 
and  the  great  width  of  channel  way  will  prevent.any  obstruction.  The 
only  drawback  to  these  immense  advantages  is  the  necessity  of  passing 
the  locks,  and  experience  at  the  St.  Marys  Falls  Canal*  suflftciently 
demonstrates  how  little  this  really  ought  to  weigh  in  the  comparison. 
It  is  safe  to  assert  that  if  the  decision  as  to  which  route  is  the  superior 
could  be  left  to  a  jury  of  practical  navigators  the  result  would  not  be 
doubtful. 

It  is  well  to  recall  that  since  the  De  Lesseps  fiasco  the  question  of 
sea-level  or  lock  canal  has  been  brought  before  three  foreign  and  one 
American  engineer  commissions,  aggregating  39  members,  to  whom 
should  be  added  Mr.  Choron,  the  emment  chief  engineer  of  the  French 
company.  The  decision  without  a  single  dissenting  voice  was  in  favor 
of  a  lock  canal.  This  type  alone  furnishes  a  satisfactory  solution  to  the 
problem  of  regulating  the  Chagres  River,  unless  we  are  prepared  to 
incur  the  expense  of  untold  millions  in  opening  a  "strait^  across  the 
Isthmus. 
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Inmy  jadgement  the  primary  consideration  in  choosing  between  the 
two  projects  should  be  their  relative  merits  as  routes  for  shipping;. 
The  elements  of  time  and  cost  are  secondary,  but  too  important  to  be 
Delected.  As  a  practical  question,  the  estimates  of  both  the  majority 
and  the  minority  were  confined  to  engineering  quantities  ana  unit 
prices,  but  in  a  great  public  work  covering  so  long  a  period  it  is  well 
to  consider  unforseen  contingencies,  such  as  failure  of  contractors, 
strikes  among  the  laborers,  possible  epidemics,  to  say  nothing  or 
financial  crises  that  may  interfere  with  the  annual  appropriations  of 
Congre^,  and  even  of  a  foreign  war.  In  my  opinion  it  is  prudent  to 
allow  double  the  cost  and  double  the  time  for  the  completion  of  the 
sea-level  project,  and,  what  is  more  important  still,  that  when  it  is 
completea  it  will  be  distinctly  inferior  to  a  canal  with  locks.  But  to 
defer  the  completion  to  a  period  of  say  twenty  years  would  be  to  tax 
the  present  ^neration  for  the  cost  of  construction,  and  at  the  same 
time  to  deprive  it  of  the  enjoyment  of  any  of  the  expected  advantages. 
Such  a  proposition  would  hardly  be  agreeable  to  the  tax  payers. 

THE   DAM  AT  GATUN. 

This  question  has  been  discussed  at  length  before  the  committee, 
and  only  one  further  point  suggests  itself — the  restricted  area  occupiea 
by  the  material  filling  the  two  gorges  in  the  indurated  clay.  This  is 
insignificant  in  respect  to  the  remaining  imperviable  foundations  of 
the  dam,  and  if,  what  is  highly  improbable,  future  investigations 
should  indicate  that  a  moderate  loss  of  water  may  occur  it  will  be  easy 
to  control  it  by  well-known  engineering  methods.  The  only  really 
permeable  material  is  restricted  to  the  bottom  of  the  western  gorge, 
below  the  level  of  about  200  feet.  The  entire  area  of  its  cross  sec- 
tion, only  about  500  feet  wide  at  top,  is  about  17,000  square  feet;  and 
it  can  readilv  be  made  impervious  by  pumping  down  cement.  The 
entire  area  of  cross  section  across  both  gorges  being  about  370,000 
square  feet,  with  a  length  at  top  of  about  2,650  feet,  the  latter  may 
r^uiily  be  closed  to  a  depth  of  50  feet  by  modern  sheet  piling.  These 
two  simple  operations  would  make  absolutely  impervious  about  150,000 
of  the  total  370,000  square  feet,  and  by  similar  methods  the  whole 
area  might  be  closed  if  deemed  desirable.  The  entire  question  thus 
resolves  itself  into  an  engineering  detail  to  be  considered  when  the 
time  comes  to  build  the  dam. 

One  advantage  possessed  by  the  Gatun  site  is  worthy  of  attention. 
The  whole  region  of  the  Chagres  basin  lying  below  Bohio  is  but  little 
elevated  above  the  sea;  and  tnis  fact  greatly  reduces  the  height  neoti- 
ful  to  raise  the  dam  in  order  to  submerge  a  wide  area  and  thus  obtain 
a  large  volume  of  water.  The  moderate  height  of  85  feet  above  tide 
suffices,  while  farther  upstream  the  needful  heights  for  reserving 
immensely  smaller  volumes  are  much  greater.  At  GamlK)a  the  height 
above  ground  is  130  feet,  and  even  for  the  three  dams  on  the  west  bank 
of  the  Chagres  it  is  75  feet.  Nature  thus  simplifies  the  problem  for 
the  lock  canal. 

Another  point  mav  be  mentioned.  From  lack  of  time  no  borings  or 
«irvevs  were  possible  at  these  latter  three  dam  sites,  and  what  they 
would  have  revealed  is  unknown.  The  estimates  for  them  are  scarcely 
better  than  an  "  engineering  guess."  Three  months  were  too  short  a 
time  for  such  studies.  ^^^^^^^,  ,^  GooqIc 
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OPEN   GATES  AT  TIDAL  LOOKS. 

It  has  been  urged  before  the  committee  that  the  tidal  lock  of  the  sea- 
level  project  is  far  less  objectionable  than  an  ordinary  lock,  because  the 
fates  may  be  left  open  for  long  periods  when  the  tiaal  height  does  not 
iffer  materially  from  that  in  the  canal.  Actual  experience  at  Kiel 
does  not  warrant  this  expectation.  I  visited  Kiel  shortly  after  the 
canal  was  opened,  and  was  informed  by  the  officers  in  charge  that 
this  expectation  was  entertained  there.  Locks  had  been  deemed  neces- 
sary because  oscillations  due  to  heavy  gales  reached  extremes  of  plus 
9.6  and  minus  7.6  feet,  or  a  total  of  17.2  feet,  but  as  ordinary  tidal 
changes  did  not  exceed  a  foot  or  two  the  gates  would  remain  open  most 
of  the  time. 

I  recently  learned  from  Mr.  Tincauzer,  one  of  the  members  of  our 
board,  that  such  had  not  been  the  result  of  experience.  The  original 
intention  of  the  canal  authorities  was  to  leave  the  gates  open  for  mree 
himdred  and  thirty  days  in  the  year,  but  they  are  forced  to  keep  them 
closed  almost  all  the  time  to  avoid  the  moderate  currents  which  have 
been  found  to  be  very  dangerous  for  ships  traversing  the  narrow  space 
between  the  lock  walls.  This  width  is  82  feet,  only  18  feet  less  than 
is  projected  for  much  larger  ships  at  Panama.  This  fact  proves  that 
there  is  no  material  difference  between  tidal  and  other  locks  consid- 
ered as  obstructions  to  passage. 

SIZE  OF  LOCKS. 

The  fact  has  been  mentioned  before  the  committee  that  the  1,000 
by  100  foot  size  of  lock  was  adopted  by  the  full  board  by  a  vote  of 
11  to  2.  As  I  happened  to  make  the  motion  myself,  you  will  pardon 
me  if  I  give  the  reason.  The  discussion  came  up  a  little  prematurely, 
because  the  lock  committee  were  then  engaged  on  the  computations 
for  determining  the  question  of  water  supply  of  the  canal  in  the  dry 
season  and  had  not  reached  conclusions.  The  drift  of  the  discussion 
indicated  plainly  that  the  larger  size  would  be  adopted.  This  1  con- 
sidered larger  than  necessary,  but  I  offered  the  motion  in  order  to 
make  it  include  the  provision  that  intermediate  gates  should  be 
inserted  to  reduce  lockage  volumes  for  small  vessels.  On  my  part  it 
was  simply  a  compromise,  as  I  favored  the  smaller  size. 

LOOKA.GE  TIMES. 

This  question  has  been  fully  elaborated  before  the  committee  on 
theoretical  grounds,  amply  justified  by  observations,  but  as  1  traversed 
the  four  upper  locks  of  the  Manchester  Canal  on  one  of  the  largest 
steamers  that  navigate  it,  specially  to  study  this  class  of  questions, 
the  actual  times  noted  may  be  interesting.  The  lift  of  the  four  locks 
was  each  about  16  feet,  and  the  times  noted  at  them  hardly  differed. 
The  average  indicated: 

Mlnuiep- 

To  open  gates U 

To  close  gates If 

To  enter  and  tie 3 

To  loose  and  leave ^ 

Lift  of  16  feet 7 

L^ at  lock ^,...^.^.,y4;oogle— -    ^^ 
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Add  for  loss  in  reducinfif  speed  when  approaching  the  lock,  and  for 
Fining  it  a^in  after  feaving,  nine  minutes,  niwng  a  total  loss  of 
tweDty-nve  minates  for  passing  a  lock.  These  figures  tend  to  confirm 
the  estimates  of  the  minority  as  being  ample  ana  liberal. 

ATTEMPTS  TO   FNTERRUPT  TRANSTFS. 

Fanciful  speculations  have  been  advanced  tending  to  suggest  dangers 
of  this  malicious  character,  but  they  seem  to  be  whollv  uncalled  for. 
We  stand  pledged  to  open  the  route  to  the  commerce  of  the  world,  and 
bj  adopting  the  policv  of  international  agreement  to  its  neutrality,  so 
successful  at  Suez,  afl  danger  of  the  route  becoming  a  battle  ground 
will  be  eliminated.  It  is  conceivable,  however,  that  in  the  event  of 
the  pas^^e  of  a  fleet  in  time  of  war  the  hostile  nation  might  plot  its 
interruption,  and  as  a  military  en^neer,  whose  duties  have  made  him 
familiar  with  the  use  of  modem  high  explosives,  I  have  given  thought 
to  the  relative  dangers  of  such  attempts  as  directed  against  the  two 
projects. 

The  most  vulnerable  points  are  not  the  locks  and  sluiceways,  for 
these  occupy  but  little  space  and  would  certainly  be  guarded  effectively. 
The  danger  would  be  at  the  points  where  a  narrow  waterway  traverses 
a  jungle,  favoring  the  placmg  of  a  bag  of  dynamite  where  the  ship 
must  certainly  pass,  and  where  a  man  concealed  in  the  undergrowtn 
could  lie  in  wait  to  fire  the  mine  with  a  portable  electrical  igniter,  little 
exposed  to  danger  of  detection  by  a  patrol.  Such  places  abound  on 
the  long  and  narrow  route  of  the  sea-level  project,  out  are  rare  and 
easily  watched  on  the  relatively  broad  lake  rout«.  The  conclusion  is 
thus  manifest  that  the  former  has  much  more  to  fear  from  such  opera- 
tions than  the  latter.  Moreover,  actual  experience  at  Suez  has  not 
developed  any  such  hostile  tendency. 

DANGERS   FROM   EARTHQUAKES. 

Fortunatelv  the  Panama  route  travei*ses  a  region  less  exposed  to 
this  danger  than  any  other  in  Central  America.  It  lies  about  midway 
between  the  long  line  of  volcanoes  extending  southward  from  Colom- 
bia and  northward  from  Costa  Kica,  and  that  destructive  earthquake 
shocks  are  very  rare  is  attested  by  the  wide,  flat  arch  in  the  ruins  of 
the  Santo  Domingo  Convent  ftt  ranama,  which  has  stood  uninjured 
since  the  early  days  of  this  ancient  city.  Accurate  seismograph ic  rec- 
ords kept  recently  for  the  same  forty -four  consecutive  months  at  Pan- 
ama ana  San  Jose  de  Costa  Kic>a  indicate  4  slight  shocks,  lasting  ten 
seconds,  at  the  former,  and  91  slight  and  35  strong  shocks,  lasting  six- 
teen minutes,  at  the  latter. 

A  really  formidable  earthquake  might  disturb  the  adjustment  of  the 
lockgates,  but  could  hardiv  affect  such  an  artificial  hill  as  forms  the 
projected  dam  at  Gratun.  \Vhat  it  would  do  to  an  all-masonry  dam 
rising  200  feet  above  its  base  at  Gramboa,  and  sustaining,  it  mav  be,  a 
l>ead  of  130  feet  of  water  behind  it,  is  not  so  certain.  A  failure  of 
this  dam  from  any  cause  would  overwhelm  a  sea-level  canal  with  a 
flood  compared  with  which  the  disaster  at  Johnstown  would  be  as 
nothing. 
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LOW- WATER  SUPPLY  OP  THE  CANAL. 

Doubts  have  been  sugeested  to  the  committee  as  to  the  sufficiency 
of  the  water  supply  of  the  lock  canal  when  the  traffic  becomes  very 
great,  and  a  few  tacts  as  to  the  matter  may  be  not  without  value. 

The  area  of  the  basin  of  the  Chagres  above  Bohio  is  about  YOO  square 
miles  and  above  Gatun  about  1,200  square  miles.  The  area  of  lake 
surface  above  Bohio  is  38.5  square  miles  and  above  Gatun  approx- 
imately 110  square  miles,  or  practically  three  times  greater. 

The  lonff  and  careful  series  of  water  measurements  conducted  at 
Bohio  for  fifteen  years  have  made  certainly  known  what  volume  of  water 
the  river  will  contribute  during  the  three  months  when  the  natural 
flow  falls  below  the  requirements  of  the  canal.  The  absolute  minimum 
volume  in  this  long  period  was  742  cubic  feet  per  second  at  Bohio 
and  about  1,225  at  Gatun.  Allowing  4  feet  in  depth  over  the  entire 
lake  surface  as  a  reserve,  we  have  an  additional  volume  of  1,577  cubic 
feet  per  second  available,  making  a  total  of  2,802  cubic  feet  per  second 
to  draw  upon.  Part  of  this  must  be  allowed  for  unavoidable  losses,  for 
which  my  estimate  is  the  following,  based  on  the  most  careful  study 
of  all  existing  data: 

CuWofeet 
per  second. 

Evaporation 710 

Leakage  at  gates 250 

Infiltration 77 

Lights,  power,  etc 200 

CJontingencies 200 

Total 1,437 

Claims  that  there  may  be  leakages  through  the  two  gorges  in  the 
indurated  clay  at  the  Gatun  dam  have  been  made  before  the  committee, 
and  it  has  even  been  imagined  that  percolation  under  this  induratea 
clay  is  possible,  such  losses  suggesting  danger  to  the  low-water 
reserves.  The  answer  is  simple,  bince  losses  due  to  evaporation  and 
leakage  at  gates  are  well  understood,  and  the  allowance  for  lights, 
power,  etc. ,  is  ample,  the  above  figures  would  cover  a  loss  by  inmtra- 
tion  equal  to  half  the  low-water  flow  at  Bohio  before  calling  for  larger 
reserves.  Furthermore,  as  will  appear  below,  the  only  effect  of  such 
purely  hypothetical  and  exaggerated  losses  would  be  to  hasten  the  con- 
struction of  the  Alaiuela  dam,  and  thus  to  secure  an  unlimited  supply. 

Resuming,  after  this  digression,  the  consideration  of  the  low-water- 
supply  problem,  we  find  for  the  water  available  for  lockage  the  differ- 
ence between  2,802  and  1,437,  that  is  to  say,  1.365  cubic  feet  per  second. 
The  size  and  lifts  of  the  locks  being  known,  tne  calculation  of  the  lock- 
age prisms  for  one  transit  of  the  canal  is  readily  made.  It  demands  a 
continuous  flow  of  52  cubic  feet  per  second.  Having  1,365  cubic  feet 
available,  it  is  clear  that  26  daily  transits  are  provided  for,  which  would 
accommodate  an  annual  traffic  of  some  28,000,000  or  38,000,000  tons, 
depending  on  the  average  size  of  the  vessels.  When  this  limit  is 
approaching  it  will  be  needful  to  provide  a  dam  on  the  upper  Chagres 
for  additional  reserves.  An  ideal  location  exists  at  Alajuela,  some  10 
miles  above  Gramboa,  which  is  vastly  preferable  to  the  latter  as  a  dara 
site. 

A  design  for  a  dam  at  this  place  was  carefully  elaborated  by  the 
engineers  of  the  French  commny,  for  which  the  estimated  cost  was 
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18,400,000.  With  a  water  surface  rising  180  feet  above  the  bed  of 
the  riTer  this  masonry  dam  will  afford  a  reserve  yielding  a  flow  of 
2,074 cubic  feet  per  second  for  ninety  days,  which  is  sufficient  to  support 
40  daily  lockages.  Onlv  27  were  assumed  in  the  computations  of  the 
miDority,  riving,  with  the  26  above  explained,  53  in  all,  which  would 
correspond  to  an  annual  traffic  of  about  80,000,000  tons.  Obviously 
this  is  a  very  conservative  estimate  of  what  the  Chagres  may  lie 
counted  upon  to  supply.  It  is  absolutely  certain  that  there  can  be  no 
deficiency  of  water  lor  any  conceivable  traffic  demands. 

In  conclusion,  I  be^  you  to  pardon  me  if  I  venture  to  suggest  that  as 
three  months  was  a  short  time  in  which  to  study  details  m  a  problem 
ioYolving  so  manv  variants  as  that  of  the  best  possible  lock  canal,  a 
problem  for  whicn  the  New  Panama  Canal  Company  gave  its  engineers 
three  years  and  nine  months  before  rendering  its  report,  it  would  be 
in  my  judgment  wise  to  leave  considerable  latitude  to  the  Conmiission 
in  preparing  the  final  working  drawings,  if  this  type  be  preferred  by 
your  committee.  Too  narrow  limits  m  wording  might  tend  to  defeat 
the  mtention  of  the  legislation* 

Very  respectfuUy,  Hbnbt  L.  Abbot. 
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ISTHMIAN  CA^TAL. 


COMMTTTEB  ON   InTEBOCEANIG  CaNALS, 

United  States  Senate, 
Washington^  D.  (7.,  Thursday^  March  *P,  1906. 
The  committee  met  at  10.30  o'clock  a,  m. 

Present:  Senators  Millard   (chairman),  Kittredge,  Dry  den,  An- 
keny,  Morgan,  Taliaferro,  and  Simmons. 

STATSMSVT  OF  MAJ.  OBV.  OEOBOS  W.  DAVIS,  U.  S.  ABMT, 

BBTISBB. 

Senator  Kittbedge.  You  may  state  your  name.  General  Davis, 

General  Davis.  George  W.  Davis. 

Senator  Kittredoe.  And  what  is  your  age? 

Greneral  Davis.  I  am  67. 

Senator  Kittbedge.  And  your  residence? 

G^eral  Davis.  At  present  in  this  city ;  I  have  no  fixed  residence. 

Senator  Kittredoe.  What  has  been  your  profession  or  business? 

General  Davis.  I  have  been  in  the  Army  since  1861,  with  a  very 
brief  interval. 

Senator  Kittredge.  And  connected  with  the  Engineering  Corps 
during  that  time? 

General  Davis.  Connected  with  enffineerins  works  a  part  of  that 
time;  I  have  not  been  connected  wifli  the  Engineering  Corps  as  a 
corps,  but  with  engineerinfi"  works.  I  have  been  on  duty  under  engi- 
neer officers,  officers  of  the  Corps  of  Engineers. 

Senator  Kittredge.  You  were  a  member  of  the  Isthmian  Canal 
Ccmunission,  which  was  appointed  in  March,  1904  ? 

General  Davis.  I  was. 

Senator  Kittredge.  When  did  you  go  to  the  Isthmus? 

General  Davis.  On  my  first  trip  to  the  Isthmus  I  sailed  from  New 
York  on,  I  think,  the  2d,  8rd,  or  4th  of  April,  1904. 

Senator  Kittredge.  In  what  capacity  did  you  serve  on  the  Isthmus, 
and  how  long  did  you  remain  there? 

General  Davis.  I  only  remained  there  on  that  occasion  about  two 
wedcs.  The  whole  new  Isthmian  Canal  Commission  visited  the  Isth- 
mus at  that  time  and  spent  about  two  weeks  there  for  general  survey 
and  observation  and  then  returned  to  the  United  States.  We  arrived 
back  at  the  end  of  April.  At  the  beginning  of  May  an  Executive 
order  was  published  containing  instructions  for  the  guidance  of  the 
Isthmian  Canal  Commission,  and  on  the  following  day,  the  10th  of 
May,  I  again  left  for  the  Isthmus  under  orders  of  the  President 
appointing  me  governor  of  the  Canal  Zone  and  directing  me  to  take 
e^eral  <£arge  of  the  work  thea  in  progress  on  the  Isthmus.    I 
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arrived  there  on  the  17th  of  May  and  left  there  on  the  10th  of  May  of 
the  following  year.    I  was  there  a  year,  less  a  week. 

Senator  Kittredge.  In  addition  to  your  duties  as  governor  of  the 
Zone,  what  were  your  duties  otherwise  as  a  member  of  the  Commis- 
sion ? 

General  Davis.  I  was  ordered  by  the  President  in  this  Executive 
order  to  take  charge  of  the  peace  and  good  order  on  the  Isthmus  as 
governor  of  the  Zone.  I  was  ordered  by  the  Isthmian  Canal  Conunis- 
sion,  of  which  I  was  a  member,  to  take  charge  of  the  work  then  in 
progress  and  to  conduct  that  work  until  the  arrival  of  the  chief 
engineer,  which  was  to  occur  presumably  in  a  few  weeks.  I  carried 
out  those  instructions,  and  on  the  1st  of  July  the  chief  engineer,  Mr. 
Wallace,  took  over  the  engineering  work  and  continued  in  charge  of 
the  engineering  work  thereafter,  reporting  through  me  to  the  Cwn- 
mission  until  the  Commission  arrived  there  in  August  and  changed 
the  channel  of  report,  directing,  then,  that  he  report  to  the  Commis- 
sion and  not  through  me  as  an  intermediary  or  as  a  channel. 

Senator  Kittredge.  Were  you  a  member  of  the  engineering  com- 
mittee of  the  Isthmian  Canal  Commission  to  which  you  have  re- 
ferred ? 

General  Davis.  Some  time  in  the  winter  or  autumn  of  1904  the 
Isthmian  Canal  Commission  divided  up  its  members  into  committees. 
I  think  there  were  five  in  all,  and  I  was  made  a  member  of  any  com- 
mittee that  might  be  visiting  the  Isthmus  during  such  period.  I  was 
made  ex  officio  a  member  of  any  committee  that  might  be  there.  The 
only  committee  that  ever  came  there  as  a  committee  to  transact  busi- 
ness was  the  engineering  committee,  consisting  of  Mr.  Parsons  and 
Mr.  Burr.  I  became  a  member  of  that  committee  by  virtue  of  the 
fact  that  they  met  on  the  Isthmus,  and  as  such  sat  with  them  and  de- 
liberated. 

Senator  Kpitredge.  Where  did  you  liv6  while  on  the  Isthmus? 

General  Davis.  I  lived  for  two  months  after  I  arrived  there  on 
the  top  of  the  Culebra  Hill,  in  one  of  the  vacant  buildings  that  the 
French  had  turned  over  to  us,  just  alongside  of  the  Culebra  excava- 
tion. After  I  had  succeeded  in  getting  an  old  building  fixed  up  that 
the  superintendent  of  wagons  or  teams  or  teamsters  had  used  under 
the  French  regime,  when  I  had  had  it  made  habitable,  I  moved  into 
that  building,  on  the  outskirts  of  the  city  of  Panama,  which  was  more 
convenient  for  my  purposes. 

Senator  Kittredge.  I  suppose  you  were  frequently  over  the  route 
of  the  canal  ? 

General  Davis.  Oh,  many,  many,  many  times. 

Senator  Kittredge.  And  you  kept  in  touch  with  what  was  going 
on? 

General  Davis.  I  tried  to.  I  think  I  was  intimately  acquainted 
with  it. 

Senator  Kittredge.  The  engineering  situation  as  well  as  govern- 
mental features? 

General  Davis.  I  had  very  close  and  very  intimate  relations  with 
the  chief  engineer,  Mr.  Wallace.  I  became  quite  well  acquainted  with 
him,  and  he  was  quite  cordial  with  me,  and  there  appeared  to  be  no 
matters  going  on  oetween  us  of  which  each  was  not  thoroughly  aware. 
He  told  me  of  his  plans,  of  his  methods,  of  his  processes;  and  in  like 
manner  I  talked  with  him  about  my  businQ^,,^^^!^]^  Jh(^:§  was  no 
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necessity  for  our  doing  that,  yet  it  was  felt  to  be  wise  to  be  in  perfect 
hannony. 

Senator  Kittredge.  You  were  a  member  of  the  Board  of  Consult- 
ing Engineers  ? 

General  Davis.  Yes,  sir. 

Senator  Kittredge.  And  signed  the  majority  report? 

General  Davis.  Yes,  sir. 

Senator  Kittredge.  In  favor  of  a  sea-level  canal  ? 

General  Davis.  Yes,  sir. 

Senator  Kittredge.  Are  you  familiar  with  the  report  of  the  minor- 
ity of  the  Consulting  Engineers? 

G^eral  Davis.  I  am ;  yes,  sir. 

Senator  Kittredge.  Also  the  report  of  the  Isthmian  Canal  Com- 
mission— the  present  Conmiission  ? 

General  Davis.  I  am ;  yes,  sir. 

Senator  Kittredge.  Have  you  reiid  the  testimony  of  the  witnesses? 

G^eral  Davis.  I  have;  all  except  that  of  General  Ilains. 

Senator  Morgan.  I  would  like  to  ask  you  whether  at  the  close  of 
the  Spanish  war  you  were  made  governor  of  Porto  Rico? 

G^eral  Davis.  Yes,  sir. 

Senator  Morgan.  How  long  did  you  serve  in  that  capacitv? 

Greneral  Davis.  I  arrived  there  in  May,  1899,  and  turned  over  the 
government  of  the  island  to  the  civil  governor  on  the  1st  of  May, 
1900.  I  remained  in  Porto  Rico  until  the  following  December,  m 
command  of  the  forces  there,  and  with  instructions  to  cooperate  with 
the  new  governor  and  assist  him  in  every  way  I  could  to  get  the  civil 
government  of  Porto  Rico  started  off. 

Senator  Morgan.  While  there  you  had  the  task  of  organizing  the 
civil  government  in  Porto  Rico  under  the  Government  of  the  iJnited 
States?' 

G^ieral  Davis.  I  did,  sir,  in  way  of  preparation  and  assistance. 

Senator  Morgan.  And  virtuallv  did  the  whole  work  ? 

Greneral  Davis.  Well,  I  should  scarcely  want  to  claim  credit  for 
everytiiing.  I  carried  out  the  instructions  of  my  superior,  the  Secre- 
Uaj  of  War,  Mr.  Root — I  tried  to. 

Senator  Morgan.  Did  you,  at  any  time  during  or  after  the  Spanish 
war,  have  any  power  of  government  or  conamand  or  control  m  the 
island  of  Cuba? 

General  Davis.  Before  that  I  had ;  yes,  sir. 

Senator  Morgan.  Before  you  went  to  Porto  Rico? 

General  Davis.  Yes,  sir.  I  went  to  Cuba  in  the  autumn  of  1898, 
and  landed  the  first  re^giment  that  landed  in  Habana,  and  then  went 
and  organized  the  military  ^vemment  of  the  province  of  Pinar  del 
Bio,  the  western  end  of  the  island  of  Cuba,  and  remained  there  until 
the  following  February. 

Senator  Ak>rgan.  You  were  in  charge  of  the  military  government 
at  Pinar  del  Rio? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  You  were  not  in  charge  of  the  Santiago  govern- 
ment at  any  time? 

General  Davis.  No  ;  I  never  was  in  Santiago. 

Senator  MoroAn.  Then  afterwards  you  served  in  the  Philippines? 

General  Davis.  I  left  Porto  Rico  in  December,  1899,  and  in  Janu- 
ary I  was  in  the  Philippines.  ^^^^^^^^  ^^  Google 
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Senator  Morgan.  What  were  your  duties  and  official  functions  out 
in  the  Philippines? 

General  Davis.  I  was  appointed  inspector-general  of  the  troops  in 
the  Philippines  upon  my  arrival,  but  only  remained  in  that  positicm 
about  two  or  three  weeks.  I  was  then  detailed  by  the  commanding 
general  in  the  Philippines  as  provost-marshal-general  of  the  Philip- 
pine division,  and  was  assigned  to  duty  in  command  of  the  troops 
stationed  in  the  city  of  Mamla,  which  made  me  practically  the  mili- 
tary governor  of  tne  city  of  Manila,  with  instructions  to  organize 
that  government  and  get  it  ready  for  a  civil  government  as  soon  as 
possible.  I  did  so,  and  six  months  later  I  turned  over  the  govern- 
ment of  the  city  of  Manila  to  the  commissioners  who  had  been  desig- 
nated by  the  Philippine  Commission  to  govern  the  city :  and  I  then 
went  to  the  southern  Philippines  in  command  of  one  oi  the  depart- 
ments, and  carried  on  some  military  operations  in  the  southern  Phil- 
ippines. 

Senator  Morgan.  What  civil  functions  did  you  perform  during  the 
remainder  of  your  stay  there  ? 

General  Davis.  After  about  a  year's  stay  in  the  southern  Philip- 
pines, holding  the  position,  practically,  of  military  and  civil  governor 
(if  the  two  functions  can  be  considered  to  be  merged,  because  the 
Philippine  ffovernment  had  not  at  that  time  assumed  civil  ftovecn- 
ment  in  souuiem  Mindanao  and  the  Jolo  Archipelago) ,  I  went  oack  to 
Manila  in  July  or  August,  1902,  and  commanded  the  military  forces  in 
the  island  of  Luzon  for  about  two  months,  and  then  relieved  General 
Chaffee  as  commander  of  all  the  forces  in  the  Philippine  Islands. 
That  was  on  the  1st  of  October,  1902,  and  in  the  following  July,  ten 
months  later,  I  was  retired  from  active  service  and  came  home. 

Senator  Morgan.  Did  you  come  home  under  any  new  appointment! 

General  Davis.  No.  I  had  been  informed  that  I  was  fikely  to  be 
appointed  a  member  of  the  Interoceanic  Canal  Commission.  I  had 
received  an  intimation  to  that  effect. 

Senator  Morgan.  How  long  was  it  after  you  returned  before  you 
were  appointed? 

General  Davis.  I  came  home  through  the  Suez  route  and  arrived 
in  November,  and  in  the  following  March  I  was  appointed. 

Senator  Morgan.  Having  had  an  intimation  of  your  appointment 
as  one  of  the  Commission,  when  you  passed  through  the  ouez  route 
did  you  give  particular  attention  to  that  route? 

General  Davis.  It  was  the  principal  reason  why  I  came  home  that 
way,  so  that  I  could  see  it  and  study  it. 

Senator  Morgan.  You  wanted  to  study  it  before  you  took  your 
office  as  Commissioner? 

Greneral  Davis.  Yes. 

Senator  Morgan.  That  is  all  I  wanted  to  ask  the  General. 

Senator  Dryden.  Did  you  spend  any  time  at  Suez  besides  passing 
through  the  Suez  Canal  as  a  traveler? 

General  Davis.  No;  I  was  only  there  two  and  a  half  days,  I 
suppose,  in  all.  I  should  have  liked  to  spend  a  week  or  two  uiere, 
but  the  movements  of  the  transport  did  not  permit. 

The  Chairman.  General,  wul  you  now  proceed  (if  there  are  no 
other  questions  to  ask  at  this  point)  and  give  the  committee  such 
information  as  you  have  prepared  for  it? 
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Gom^  Davis.  Gentlemen,  I  have  prepared  some  notes  here  which 
represent  some  ideas  that  I  will  express  to  you,  with  your  permission, 
mi  will  make  them  the  basis  of  any  subsequent  remarks  or  answers 
to  interrogations  which  you  may  wish  to  put  to  me.  If  you  wish  to 
interrapt  me  at  any  time,  do  not  hesitate  to  do  so,  because  I  can  take 
up  the  thread  of  my  remarks  easily. 

The  Chaisman.  The  committee  will  endeavor  to  let  you  fp  along 
and  finish  your  statement  as  far  as  possible,  after  which  we  will  prob- 
ably want  to  ask  you  a  number  of  questions. 

Ueneral  Davis.  What  I  have  to  say  be^ms  with  certain  general  con- 
siderations that  relate  to  the  canal  question  in  a  very  large  way  and 
have  nothing  to  do  with  the  type  or  physical  features. 

There  are  some  general  phases  of  the  isthmian  canal  question  that 
do  not  seem  to  have  received  attention  in  the  consideration  of  this 
committee,  so  far  as  may  be  judged  from  the  printed  reports  of  the 
hearings.  I  would  like  to  be  permitted  to  briefly  discuss  a  phase  of 
the  question  affecting  type  ultmiately  that  has  no  concern  at  the  mo- 
m^t  with  the  subject  of  locks,  sea  levels,  dams,  curves,  prisms,  speed, 
capacity,  and  safe^. 

The  aspect  of  the  question  that  it  seems  to  me  has  so  far  been  over- 
looked requires  for  its  elucidation  a  consideration  of  the  geography 
of  the  earUi  and  the  size,  situation,  and  relation  of  the  continents  and 
oceans  to  each  other,  together  with  the  distribution  of  the  world's 
population. 

A  glance  at  a  map  of  the  Eastern  Hemisphere  shows  graphically 
certain  facts  respectmg  the  physical  conditions  and  relations  of  the 
doisely  and  sparsely  populated  areas  to  what  are  and  must  always 
be  the  g:reat  commercial  activities  of  trade,  commerce,  and  travel. 

In  Europe  and  Asia  are  found  nearly  two-fifths  of  the  habitable 
land  areas  of  the  globe,  and  within  them  live  more  than  four-fifths 
of  the  world's  inhabitants.  Africa  contains  nearly  one- fourth  of  the 
0d)e's  land  area  and  contains  about  one-twelfth  of  its  inhabitants. 

The  Arctic  Ocean,  lying  in  the  north  of  Europe  and  Asia,  does  not 
supply  a  practicable  marine  route  between  the  eastern  and  the  west- 
em  seas.  The  Atlantic,  Pacific,  and  Indian  oceans,  with  the  Medi- 
toranean  and  Red  seas,  border  Europe  and  Asia  on  the  west,  south, 
and  east;  and  the  natural  obstacle — 104  miles  wide — that  was  inter- 
posed to  the  mariner  at  the  Isthmus  of  Suez,  was  removed  by  man 
many  years  since,  so  that  now  the  ocean-borne  coasting  trade  of  this 
vast  northern  area  and  population  encounters  no  otetacles  to  froa 
movement  save  those  that  the  winds  and  waves  interpose  everywhere 
on  the  ocean  to  the  sailor.  The  population  of  the  northern  and  north- 
eastern shores  of  Africa  also  depends  upon  the  Suez  route  in  passing 
between  the  Atlantic  and  Mediterranean  waters  on  the  one  side  and 
those  of  the  Red  Sea  and  Indian  Ocean  on  the  other. 

All  the  inhabitants  of  Europe  and  Asia  and  half  of  those  of  Africa 
that  are  in  any  way  interestea  in  water-borne  interoceanic  commerce 
of  the  eastern  world  are  served  by  the  Suez  Canal,  that  joins  the 
Atlantic  and  Mediterranean  to  the  Indian  and  Pacific  waters;  or 
their  vessels  must  double  the  Cape  of  Good  Hope,  which  involves  an 
increased  distance  of  2,700  miles  as  a  minimum  and  4,300  as  a  maxi- 
mum. 
In  the  Western  Hemisphere  the  geographical  conditions  are  not 

difimmiior  to  those  just  referred  to,  although  theL|^ri^.aj:@J^^^ 
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smaller,  and  the  populations  now  waiting  for  better  and  shorter 
means  of  interoceanic  transit  are  very  many  times  smaller. 

There  is  in  the  western  as  in  the  eastern  world  no  navigable  water- 
way through  the  Arctic,  and  no  way  for  a  vessel  to  pass  directly  be- 
tween the  Atlantic  and  the  Pacific  save  by  doubling  the  southern  ex- 
tremity of  South  America.  But  the  obstacle  that  nature  has  inter- 
posed to  a  shorter  route  of  travel  and  trade  is  fortunately  not  an  in- 
superable one ;  for  a  canal  half  as  long  as  that  at  Suez  through  the 
Isthmus  of  Panama  will  shorten  voyages  between  North  Atlantic  and 
North  Pacific  American  ports,  via  Cape  Horn,  by  a  distance  of  9,600 
miles,  or  considerably  more  than  double  the  saving  that  the  Saez 
Canal  permits  between  England  and  India.  Subjecting  Panama  to 
the  same  treatment  that  resulted  in  joining  the  Mediterranean  and 
Red  seas  will  result  in  separating  the  American  continents  and  join- 
ing the  oceans,  just  as  the  making  of  the  Suez  Canal  did  in  the  Old 
mrld. 

The  density  of  the  population  to  the  square  mile  in  Europe  is  107 
and  in  Asia  57.  When  North  and  South  America  shall  have  been 
peopled  as  densely  as  is  Asia  now,  the  total  American  population  wiU 
reach  760,000,000  souls. 

When  we  consider  that  there  is  more  waste  land  in  Asia  than  in 
the  two  Americas ;  that  the  Indian  population  of  nearly  300,000,000 
is  distributed  at  the  rate  of  164  to  the  mile;  that  the  28,000.000  in- 
habitants of  Java,  a  little  lar^r  than  Cuba,  have  a  density  or  568  to 
the  square  mile;  that  migration  from  the  Old  to  the  New  World  is 
proceeding  at  an  enormous  rate,  and  that  it  is  an  ever-increasing  one, 
we  may  well  believe  that  the  New  World  may  in  one  or  two  centuries 
have  a  thousand  million  inhabitants,  and  that  it  may  attain  to  one- 
third  of  this  figure  by  the  time  the  Panama  Canal  shall  have  been  in 
commission  fifty  years. 

It  seems  to  me,  then,  that  we  should  have  these  considerations  con- 
stantly in  mind  when  discussing  the  capacity,  dimensions,  and  type 
of  this  great  waterway,  that  can  never  have  a  rival  save  the  other 
continental  interoceanic  canal  at  Suez.  Should  it  not  be  at  least  as 
capacious,  free,  and  unobstructed  as  the  best  of  the  excavated  chan- 
nels that  man  has  made,  or  that  he  will  ever  be  called  upon  to  make? 

What  the  situation  demands  is  well  known,  and  the  American  Gov- 
ernment has  declared  to  the  world  that  the  obstacle  at  Panama  shall 
be  removed.  Will  it  be  removed  if  we  leave  a  hill  over  which  the 
world's  commerce  and  navies  are  to  be  hoisted?  Will  the  world  con- 
sider that  we  have  adequately  solved  the  problem,  and  will  the  Amer- 
ican people  be  satisfied  with  the  result  if  we  offer  them  anything  in- 
ferior as  respects  capacity,  or  convenience,  or  adaptability  for  en- 
largement, or  tjrpe,  to  what  private  capital  did  for  the  Old  World— a 
canal  which  now  serves  as  a  model,  and  will  continue  to  until  we 
acquit  ourselves  of  the  responsibility  voluntarily  and  eagerly  as- 
sumed? 

Two  object  lessons:  There  is  in  the  United  States  no  really  mari- 
time canal;  and,  fortunately,  the  physical  characteristics  of  the  land 
do  not  reauire  that  any  be  made.  Cape  Cod  may  be  segregated  from 
the  rest  or  Massachusetts ;  the  Delaware  and  Chesapeake  bays  may  be 

t'oined,  and  the  Florida  Peninsula  may  be  traversed  by  a  waterway; 
>ut  these  are  all  subsidiary — ^merely  possible  conveniences.    But  the 
Panama  Canal  is  not  in  tms  category. 
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Only  one  of  our  many  internal  waterways  has  ever  been  consid- 
erably enlarged  and  adapted  to  use  by  ve^elb  of  considerable  size. 
I  refer  to  the  one  between  Lakes  Superior  and  Huron,  which  really 
is  not  a  canal  at  all,  but  instead  a  lock  proposition  with  a  few  thou- 
sand feet  of  channel  approaches  and  jetties  at  each  end.  Its  locks 
are  more  analogous  to  some  of  those  great  tidal  harbor  basins  of 
Europe,  to  whidn  access  for  the  loading  and  discharging  of  vessels  is 
afforaed  by  locks  or  gates,  than  to  an  interoceanic  canaL 

The  Soo  Canal,  so  called,  is  a  mile  and  six-tenths  long.  The  six 
locks  in  the  minority's  plan  of  the  Panama  Canal  are  2^  miles  long. 
These  locks  alone  of  the  proposed  lock  plan  at  Panama  are  nearly  a 
mile  longer  than  the  whole  ooo  Canal  with  its  lock. 

Had  Nature  given  to  Lakes  Superior  and  Huron  a  common  level, 
as  she  has  to  the  oceans,  the  supposed  obstacle  at  the  Soo  to  free  com- 
munication would  have  long  smce  been  removed  by  the  construction 
of  a  channel  clear  of  all  obstructions,  and  this  regardless  of  any  cost 
that  was  within  our  capacity  and  resources.  But,  unfortunately. 
Nature  made  such  simple  treatment  impossible,  for  Lake  Huron  is 
twenty-odd  feet  lower  than  Lake  Superior.  It  was  useless  to  wish 
for  an  ideal  treatment  of  the  obstacle,  for  it  was  an  impossibility; 
and  American  and  Canadian  engineers  have  provided  the  best  solu- 
tion possible. 

At  first  locks  350  feet  lonff  sufficed.  Then  one  515  feet  long  was 
added.  Next  the  first  were  oemolished  and  replaced  with  a  lock  with 
chamber  800  feet  long.  Then  the  Canadians  made  another  in  their 
territory  900  feet  long;  and  we  are  about  to  demolish  our  second  lock 
to  put  in  one  1,400  feet  long.  So  now  there  are  three  parallel  locks 
at  the  Soo,  with  a  combined  length  of  2,216  feet,  soon  to  be  increased, 
not  in  number,  but  in  length,  to  8,100  feet. 

Senator  Kittredoe.  A^y  I  interrupt  you  there?  I  did  not  quite 
understand  the  statement  regarding  the  1,400- foot  lock. 

General  Davis.  Congress,  as  I  understand,  has  authorized  the  con- 
struction of  a  1,400-foot  lock  at  the  Soo,  and  they  propose  to  tear 
out  the  Weitzel  lock  and  put  the  new  1,400-foot  lock  in  its  place.  I 
am  told  that  by  the  enpneer  in  charge. 

Senator  Kittredoe.  Does  that  mean  a  lock  with  usable  dimensions 
3f  1,400  feet? 

General  Davis.  With  usable  dimensions  of  1,400  feet,  less  the 
Fwing  of  the  gates ;  yes. 

Senator  Dryden.  Is  the  object  of  lengthening  that  lock  to  permit 
more  of  the  medium-length  vessels  to  get  in  at  one  time? 

General  Davis.  That  is  it ;  that  is  it  They  put  in  two,  three,  four, 
five,  six  of  those  boats  and  barges,  you  know.  The  whaleback  barge 
is  a  common  method  of  transportation  there. 

Senator  Morgan.  In  what  act  was  provision  made  for  that  1,400- 
foot  lock? 

General  Davis.  I  could  not  tell  you  offhand.  Senator.  My  infor- 
mation comes  from  the  engineer  who  is  in  charge  of  the  Soo  locks. 
He  says  that  they  are  just  now  making  their  plans  to  tear  out  the 
Weitzel  lock  and  put  in  a  1,400-foot  lode. 

Senator  Morgan.  It  is  one  of  those  things  that  slipped  into  an 
appropriation  bill,  I  suppose. 
General  Davis.  I  can  hunt  it  up.  ^         j 

Senat(»r  Mosqan.  We  will  get  it    I  was  just  inquiring./ ^OOgle 
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General  Davis.  My  information  is  based  on  what  Mr.  Ripley  said. 

Senator  Taliaferro.  The  point  in  that.  General  Davis,  is  that  it 
has  been  found  necessary  to  enlarge  these  locks  from  time  to  time? 

General  Davis.  Continually.  I  am  coming  to  something  else  upcm 
this  point  which  is  quite  pertinent  to  it. 

If  the  commerce  of  the  Great  Lakes  continues  to  increase  in  the 
future  as  in  the  past,  this  plant  for  making  the  transit  at  the  Soo  will 
be  overtaxed,  and  more  locks  or  larger  ones  demanded.  On  the 
other  hand,  an  international  commission  is  now  in  session  considering 
the  question  of  a  probable,  indeed  certain,  inadequate  water  supply 
for  the  combined  purposes  of  navigation  and  other  industrial  uses; 
for  it  is  evident  that  the  one  or  the  other  must  be  curtailed.  General 
Ernst  is  a  member  of  that  commission,  and  they  are  now  trying  to 
draw  up  reflations  to  get  the  two  countries  to  agree  to  specify  that 
this  industrial  establishment  shall  not  use  more  than  so  many  second 
feet,  or  that  that  one  and  all  shall  not  use  more  than  so  many  second 
feet,  or  that  the  whole  use  of  water  on  the  American  side  diall  not 
exceed  so  much,  and  so  much  on  the  Canadian  side,  so  that  there  will 
be  left  enough  to  serve  all  purposes  partially. 

Senator  Morgan.  All  purposes  of  navigation  ? 

General  Davis.  Yes;  and  industrial  purposes,  too.  Navigation  is 
an  industry.  I  do  not  know  that  the  navigation  men  have  any 
superior  claim  with  respect  to  the  use  of  waters  over  those  who  may 
have  riparian  rights  along  the  channel.  However,  that  is  aside  from 
my  purpose. 

The  Soo  locks  have  served  a  most  beneficent  purpose.  They  have 
been  admirably  managed.  They  are  an  object  lesson  that  the  Board  of 
Engineers  very  carefully  studied.  But  when  we  endeavor  to  apply  at 
Panama  the  principles  governing  at  the  Soo,  and  proposje  to  equip  the 
interoceanic  canal  with  devices  such  as  could  not  be  dispensed  with 
at  the  old  lake  portage,  the  lesson  of  the  Soo  is  inapplicable.  A  lock 
or  locks  of  small  lirt  was  necessary  to  overcome  the  difference  of 
level ;  but  at  Panama  there  is  no  difference  of  level  that  can  not  be 
surmounted  in  the  same  way  that  the  Suez  interior  elevations  were. 

The  ships  plying  the  Lakes  are  built  to  suit  the  lock  conditions,  and 
they  pass  and  repass  every  ten  days  or  two  weeks  during  the  open 
season.  During  the  closed  season — one-third  or  more  of  the  year — 
the  boats  and  the  locks  are  idle,  and  there  is  a  time  for  general  over- 
hauling; for  it  is  certain  that  no  vessel  will  ask  passage  either  up 
or  down.  But  at  Panama  the  ships  will  not  be  speciauy  built  for 
the  canal,  but  for  the  navigation  of  the  broad  oceans,  and  there  will  be 
no  time,  either  months  or  days,  when  the  canal  will  be  out  of  use. 

It  has  been  claimed  that  since  it  is  proposed  to  make  the  Panama 
locks  in  pairs  there  will  be  ample  time  tor  the  overhauling  of  one 
flight  by  putting  it  out  of  commission  temporarily  and  depending 
solely  on  the  other  flight.  But  when  the  traffic  increases  so  as  to  np- 
proach  or  reach  the  limit  of  capacity  of  both  flights,  the  disuse  of  one 
for  even  a  few  days  would  cause  intolerable  delays;  for  one  will  never 
know  when  an  accident  disabling  a  lock  will  occur. 

This  example  of  the  successful  use  of  locks  at.  the  Soo  has  ap- 
parently served  as  an  object  lesson  to  many  American  engineers  who 
are  forgetful  or  ignorant  of  the  splendid  examples  of  Suez,  Kiel^  and 
Corinth.  It  sometimes  seems  that  in  some  men's  minds  it  may  have 
come  about  that  the  canal  at  Panama,  or  inde^  any  canal,  can  not  be 
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thought  of  even  save  in  terms  of  locks,  for  if  all  the  arguments  that 
have  been  adduced  in  praise  of  these  devices  be  accepted  as  sound, 
then  it  would  seem  to  follow  that  the  only  way  to  make  the  Suez 
Canal  perfect  would  be  to  put  a  lock  at  each  end  and  feed  the  summit 
level  from  the  Nile,  a  proposition  that  was  once  seriously  considered 
in  a  way  at  a  time  when  it  was  alleged  that  the  Suez  Canal,  as  it  was 
in  1870  to  1880,  would  soon  be  inadeauate. 

It  has  been  suggested  that  the  aaherence  of  the  majority  of  the 
Consulting  BoaroTincluding  all  the  foreign  members,  to  this  sea-level 
idea,  may  have  been  due  in  part  to  the  fact  that  the  great  canal  of 
the  Old  World  is  that  at  Suez,  while  the  neat  canal  of  the  New 
World  is  the  Soo — one  at  a  uniform  level  and  the  other  in  two  levels; 
also  that  the  recommendations  of  the  majority  are  vitiated  by  their 
having  ignored  the  latter. 

I  hope  to  be  able  to  show  you,  gentlemen,  that  there  are  very  good, 
indeed  abundant,  reasons  for  the  expressed  preference  of  the  major- 
ity to  make  the  Panama  Canal  conform  in  type  to  the  former. 

At  least  three  of  the  majority,  including  one  foreign  member,  have 
seen  the  Soo  lock  in  operation ;  but  I  am  told  that  not  one  member 
of  the  minority  or  of  the  Commission  ever  saw  the  Suez  Canal,  while 
several  of  the  majority,  including  one  American  member,  have  per- 
sonally inspected  that  neatest  of  all  maritime  canals.  If  there  is  an 
inadequacy  of  personal  knowledge  by  the  members  respecting  either 
object  lesson,  it  would  seem  to  apply  with  most  force  to  the  minority 
as  respects  Suez. 

There  has  been  a  reference  made  in  the  papers  before  you  to  what 
is  claimed  to  be  a  fact,  that  the  tonnage  passing  the  Soo  locks  is  three 
times  greater  than  that  passing  Suez.  In  1905  the  Suez  Canal  passed 
13,000,000  net  tons,  and  there  passed  the  Soo  some  36,000,000,  or 
about  two  and  three-fourths  times  as  much  tonnage.  A  valuation  of 
this  freight  at  $10.60  per  ton,  the  figure  of  1904  (I  have  not  the  value 
for  1905),  would  give  the  aggregate  of  the  commodities  transported 
at  the  Soo  a  value  of  $381,000,000.  The  goods  handled  consisted 
largely  of  articles  of  the  least  unit  value  of  any  transported  any- 
where, such  as  iron  ore  and  coal,  representing  over  27,000,000  tons  m 
1904  out  of  a  total  of  31,500,000. 

What  is  the  value  per  ton  of  the  freight  passing  through  the  Suez 
Canal?  We  have  no  means  of  knowing;  but  it  must  be  many  times 
greater  than  the  raw  materials  moved  between  Lakes  Huron  and 
Superior.  A  large  part  of  it  must  be  general  merchandise,  which  at 
the  Soo  is  placed  at  $135  per  ton.  It  would  seem  to  be  conservative 
to  estimate  the  Suez  freight  at  $50  per  ton,  in  which  case  the  value 
of  that  traffic  would  reach  $650,000,000,  or  nearly  double  the  value  of 
Soo  freight  It  it  be  put  at  $30  per  ton,  the  figure  would  be  $390,000,- 
OOO,  or  quite  equal  to  me  other.  So  that  we  see  that  the  actual  impor- 
tance of  the  two  routes  measured  by  the  value  of  the  goods  moved  is 
probably  greatly  in  favor  of  the  Old  World  canal. 

Again,  if  the  value  of  the  ships  using  both  routes  be  taken  into 
account,  the  comparison  would  be  still  more  in  favor  of  Suez;  for 
there  are  moving  in  constant  procession  many  of  the  most  costly  ships 
in  the  world — ^great  commercial  liners,  battle  ships,  and  cruisers — 
^hile  the  ships  plying  on  the  Great  Lakes  are  generally  the  simplest 
frd^ters  and  t^irges.  ^         , 
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As  a  route  of  travel,  the  contrast  is  still  more  remarkable.  The 
number  of  passengers  passing  the  Soo  in  1904  was  16,120,  while  the 
number  passing  Suez  in  1902  (the  last  year  for  which  the  data  are 
available)  was  223,775. 

The  statement  that  the  Soo  transit  is  three  times  as  important  as 
that  at  Suez  seems  to  have  no  sufficient  basis  of  fact  to  support  it 
Why,  then,  should  not  the  Board  of  Engineers,  with  all  the  data 
available,  phvsical  and  statistical,  have  assigned  more  importance 
to  the  tramc  figures  of  the  Old  World  example  than  to  those  pertain- 
ing to  the  other?  And  why  should  not  those  gentlemen,  chosen  to 
advise  upon  a  solution  of  the  Panama  problem  as  respects  type^  have 
endeavored  to  present  a  feasible  plan  K)r  adoption  that  woula  insure 
the  realization  of  a  waterway  better  in  every  respect  than  the  best 
that  exists,  so  it  be  realizable  at  an  expenditure  in  money  within  the 
financial  capacity  of  this  great  nation  and  within  a  reasonable  period 
of  time? 

If  any  of  those  who  have  formed  and  expressed  opinions  upon  this 
Question  of  type  are  beset  with  an  idea  that  has  controlled  or  warped 
their  judgment  bv  what  has  been  sometimes  called  a  mental  obsession, 
to  which  group  do  they  belong? 

Now,  as  to  the  type— whether  sea  level  or  with  locks: 

I  have,  I  think,  read  about  all  that  has  recently  been  printed  by 
the  Government  in  the  way  of  criticism  or  commendation  of  the  ma- 
jority and  minority  plans  for  a  canal  at  Panama.  What  I  propose 
to  say  as  respects  this  important  question  will  be  said  as  a  layman  to 
a  lay  audience.  The  President  and  the  Secretary  of  War  have  sub- 
mitted their  opinions^  and  we  have  also  been  favored  with  an  expres- 
sion of  judgment  by  the  Isthmian  Canal  Commission  and  its  present 
and  former  chief  engineers. 

The  critics  of  the  majority  report  admit  that  a  canal  at  sea  level 
would  have  certain  advantages.  I  think  it  may  be  said  that  one  and 
all  concede  that  if  a  sea-level  waterway  be  wide  and  deep  enough 
it  would  be  superior  to  any  involving  excavations,  lakes,  locks,  and 
lifts ;  but  they  discard  it  as  impracticable  because  of  the  greater  cost 

Some  or  all  those  who  favor  a  plan  involving  170  feet  of  lockage 
admit  that  the  Suez  type  would  be  somewhat  less  exposed  to  damage 
in  time  of  war;  that  the  operating  and  maintenance  expenses  alone 
would  be  less,  and  that  small  ships  would  traverse  it  quicker  than  the 
others.  On  the  other  hand,  it  is  claimed  that  the  majority  estimate 
of  cost  is  too  low ;  that  there  would  be  very  much  more  liability  to 
accident  during  construction;  that  it  would  require  about  twice  as 
long  to  construct ;  that  its  transit  by  large  ships  would  be  less  speedy ; 
that  it  would  be  more  difficult  to  enlarge — m  short,  that  the  canal 
made  as  proposed  by  the  minority  woula  be  safer,  more  feasible  and 
desirable  than  the  other. 

The  propriety  of  a  discussion  by  an  officer  of  the  Government  of  the 
officially  expressed  opinions  of  his  superiors  should  not  be  permitted 
or  thought  of.  This  is  an  elementary  proposition  that  no  one  will 
question.  As  I  had  been  informed  that  1  was  to  be  called  before  this 
committee  and  questioned  respecting  my  views  upon  the  subjects  that 
had  been  receiving  attention  here,  I  took  occasion  to  ask  tne  Secre- 
tary of  War  how  far  he  wished  me  to  go  in  discussing  the  subject, 
upon  which  he  had  submitted  a  recommendation  to  me  Presiaent. 
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He  a^ed  me  to  say  to  this  committee  that  he  desired  that  I  feel  my- 
self entirely  free  to  elucidate  to  you  in  the  fullest  manner  the  ques- 
tions you  are  considering. 

The  letter  to  the  Secretary  of  War  transmitting  the  reports  of  the 
Board  of  Engineers  andL  Ae  review  of  the  same  by  the  Istmnian  Canal 
Commission  and  its  chlBf  engineer  are  before  you.  Certain  con- 
dusions  have  been  reached  by  the  Secretary  from  a  study  of  the 
papers  transmitted  that  seem  to  me  to  be  based  upon  mi§ooncepti(His 
of  fact  or  a  misunderstandinj^  of  the  arguments  and  conclusions 
which  are  the  subject  of  his  review.  With  your  permission,  therefore, 
I  will  briefly  invite  attention  to  some  of  the  more  important  of  his 
observations  and  endeavor  to  show  that  too  much  or  too  little  weight 
has  been  mven  to  the  sea-level  and  lock-plan  arguments. 

As  to  the  question  of  a  winding  waterway  and  tortuous  naviga- 
tion— those  being  some  words  that  the  Secretary  has  used  in  nis 
letter  as  applied  to  the  sea-level  plan : 

The  total  curvature  of  some  existing  and  proposed  canals,  expressed 
in  degrees  of  arc,  is  as  follows:  What  I  mean  by  that  is,  that  when 
you  turn  a  certain  curve,  you  also  make  a  change  of  direction  meas- 
ured by  a  certain  number  of  degrees.  Each  curve  has  its  own  angular 
measurements.  Adding  togetner  all  those  angular  measurements 
gives  the  total  angular  measurements  for  the  canal  route.  That  will 
explain  what  I  am  going  to  sav. 

The  proposed  Panama  sea-level  canal  has  597°  of  curvature,  as 
propc^ed  by  the  majority.  The  proposed  Panama  lock  cnnal  has 
637*^  of  curvature,  as  proposed  by  the  minority.  The  existing  Kiel 
sea-level  canal — that  is,  the  state  canal  of  Germany,  which  connects 
the  North  Sea  and  the  Baltic,  and  which  has  been  built  primarily  for 
the  purpose  of  enabling  the  German  fleet  of  war  vessels  to  pass  and 
repass  without  going  through  the  Danish  channels — ^has  830°  of 
curvature  in  a  distance  of  about  60  miles.  I  have  the  exact  distance 
here  somewhere.  The  existing  Suez  Canal  has  530°  of  curvature — 
the  present  one. 

Senator  Taliaferro.  In  what  distance? 

General  Davis.  In  104  statute  miles. 

The  minority  claim  that  all  sailing  courses  in  their  lock  plan  are 
straight  lines,  and  that  moving  vessels  will  simply  change  airection 
at  points  where  these  straight  lines  meet  But  curves  are  shown  on 
the  lock  plan  at  each  change  of  direction.  A  vessel  changing  direc- 
tion in  these  curves  will  not  come  to  a  full  stop  in  the  an^Ie  and  take 
up  the  new  direction  as  from  a  fixed  point.  If  she  did  that,  she 
would  have  to  be  pulled  and  pushed  about  with  tugs ;  she  would  have 
to  turn  as  on  a  pivot  They  do  not  propose  anytning  of  that  kind ; 
but  she  will  sail  around  the  curve,  and  if  her  course  is  as  plotted  on 
the  lock-plan  map,  she  must  sail  these  curves  and  make  the  angular 
dianges,  24  in  number.  I  think  General  Ernst  yesterday  counted 
them  up  and  only  noticed  18.  There  are  24  on  their  schedule  of 
curves,  which  I  have  before  me,  compiled  by  the  minority. 

Senator  Morgan.  On  the  lock  canal  ? 

General  Davis.  On  the  lock  canal;  24  of  these  changes  of  da-ec- 
tion,  as  against  19  in  the  sea-level  plan,  or  21  per  cent  more  winning 
and  tortuous  navigation  for  the  lock  than  for  the  sea-level  sailing 
courses. 
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This  defect  of  the  lock  plan  is  claimed  to  be  cured  and  more  tiian 
cured  by  making  the  channels  broader.  But  there  is  a  difference 
of  opinion  as  to  this.  I  quote  from  Admiral  Goodrich,  of  our  Navy, 
Admiral  Ryder,  of  the  British  navy,  and  Sir  John  Stokes,  of  the 
roj^al  engineers,  who  was  the  senior  for  abmt  twen^  years  of  the 
British  members  of  the  board  of  directors<x)f  the  Suez  Canal,  in 
which,  as  you  know,  England  owns  nearly  one-half  the  stock,  and  is 
therefore  represented  in  the  board  by  her  own  appointees. 

The  present  Admiral  Goodrich  (now  stationea,  I  think,  in  Cali- 
fornia, commanding  the  North  Pacific  Station)  passed  through  the 
Suez  Canal  a  good  many  years  ago ;  and  in  his  report  to  the  Secre- 
tary of  the  Navy  this  is  what  he  says  about  the  navigation.  I  will 
ask  you  to  remember  that  at  that  time  the  Suez  Canal  had  a  bottom 
width  of  72  feet  and  a  depth  of  26  feet.     [Reading:! 

"  Two  causes  of  bad  steering  are  to  be  apprehended,  one  the  effect 
of  the  ebb  current  in  the  southern  section,  which  begins  to  be  felt  12 
miles  from  Suez  and  reaches  3  miles  an  hour  at  the  terminus.  An- 
other imminent  source  of  grounding  is  due  to  unequal  width  of  the 
'  deep-water  section,  which  is  particularly  noticeable  at  the  sidings. 
So  long  as  the  channel  is  of  uniform  width  a  vessel  steers  steadily  and 
without  the  use  of  the  rudder.  If  the  course  be  straight,  vessel  will 
follow  the  mid-channel,  for  the  reason  that  the  reflex  pressure  from 
the  banks  is  equal  on  both  sides." 

Senator  Taliaferro.  General  Davis,  what  does  he  mean  by  the 
ivessel  steering  "  without  the  use  of  the  rudder?  " 

General  Davis.  Just  what  he  says — that  when  that  vessel  is  started 
off  on  a  straight  course  in  the  canal  you  can  let  the  rudder  alone  and 
the  vessel  will  take  care  of  herself.    That  is  a  fact 

Senator  Taliaferro.  Is  it? 

General  Davis.  Yes,  sir. 

Senator  Taliaferro.  It  is  news  to  me. 

General  Davis.  I  do  not  mean  to  say  that  they  do  not  keep  their 
hands  on  the  rudder ;  but  he  says  here  that  they  will  steer  without  the 
use  of  the  rudder. 

Senator  Dryden.  Does  that  refer  to  a  vessel  propelled  by  steam? 

General  Davis.  Oh,  yes ;  oh,  yes. 

Senator  Morgan.  Does  that  mean  that  the  vessel  is  really  steered 
by  the  propeller? 

Gteneral  Davis.  No,  sir ;  it  means  that  the  pressure  of  water  on  both 
sides  is  exactly  equal,  and  there  is  no  prompting  on  the  part  of  the 
vessel  to  go  to  one  side  or  the  other,  for  the  place  of  least  resistance  k 
rirfit  in  the  center  of  the  canal. 

Senator  Morgan.  They  go  for  the  point  of  least  resistance? 

General  Davis.  They  go  for  the  point  of  least  resistance,  and  if 
they  should  go  toward  the  bank  they  would  meet  with  resistance.  If 
they  should  go  toward  either  bank  they  would  meet  with  resistance, 
so  the  place  where  the  vessel  can  go  ahead  easiest  is  reached  in-tho 
center  of  the  canal,  and  that  is  what  Admiral  Goodrich  says,     f  Read- 

"  So  long  as  the  channel  is  of  uniform  width  a  vessel  steers  steadily 
and  without  the  use  of  the  rudder;  if  the  course  be  straight,  vessel 
will  follow  the  midchannel,  for  the  reason  that  the  reflex  pressure 
from  the  banks  is  equal  on  both  sides;  but  where  the  width  is  in- 
creased by  an  enlargement  wholly  on  one  side  the  pressure  varies, 
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bmgj  if  the  width  is  doubled,  four  tiroes  as  great  on  the  side  of  least 
extent  of  deep  water  as  on  the  other." 
That  is,  these  pressures  are  as  the  squares  of  the  distance. 
"  In  consequence  the  ship  yields  to  the  greater  pressure  and  heads 
directly  for  the  transvcvse  bank  which  makes  the  end  of  the  siding.'* 
He  is  talking  now  aboot  these  siding  in  the  Suez  Canal,  which  were 
made  in  order  to  facilitate  ships  passing  each  other.    They  are  mere 
notches,  cut  right  out  of  one  side  or  other  of  the  bank,  and  of  course 
the  end  of  the  notch  represents  a  transverse  wall  of  earth.     He  says 
that  a  ship  coming  abreast  of  one  of  these  enlargements  shunts  ripit 
off  for  the  enlar^ment — that  is,  she  tries  to  get  to  the  center  of  the 
channel  all  the  time. 
Senator  Morgan.  Ships  that  are  put  into  these  notches  are  stopped  ? 
General  Davis.  They  are  stopped  absolutely,  and  tied  up  there 
until  the  other  one  goes  by. 
Senator  Morgan.  Until  the  other  one  goes  by ;  yes. 
General  Davis.  On  the  subject  of  increasing  the  width  of  canal, 
which  from  about  1870  to  1880  was  under  discussion.  Admiral  Ryder, 
of  the  British  navy,  reported : 

'^At  first  ^ght  it  might  appear  advisable  that  the  canal  should  be 
widened,  but  I  am  convinced  it  would  be  a  misfortune,  as  wild  ves- 
sels that  now  cannon  harmlessly  from  bank  to  bank  of  the  ditch, 
whidh  is  only  72  feet  across,  would  then,  instead  of  cannoning,  dig 
their  stems  in  and  stick  perhaps  for  hours." 

Senates*  Taliaferro.  General,  before  you  proceed^  do  yoq  know  the 
width  of  the  Suez  Canal  at  these  points  for  passing— for  ships  to 
passeadi  other? 

General  Davis.  At  that  time  they  were  much  less  than  the  figure  I 
give  you  now,  but  now  they  are  147.6  feet     That  is  their  width  now. 
Senator  Taliaferro.  At  the  passing  places? 
General  Davis.  At  the  passing  places ;  yes,  sir. 
Senator  Kittredoe.  At  the  bottom  or  the  surface  ? 
General  Davis.  At  the  bottom. 

Sir  John  Stokes,  of  the  Royal  Engineers,  in  his  report  to  the  Gov- 
ernment— this  is  an  official  paper — says : 

"  It  has  been  urged  as  a  reproach  against  the  company  that  it  did 
not  excavate  a  channel  of  the  full  width  originally  intended,  namely, 
200  feet  at  the  surface  and  144  feet  at  the  bottony' 

That  was  the  plan  that  Mr.  De  Lesseps  set  out  to  accomplish.  He 
got  just  half  of  that — that  is,  he  got  72  feet  instead  of  144.     [Read- 

"  But  I  think  it  is  a  fortunate  circumstance  that  the  intention  was 
not  carried  out.  I  believe  that  the  navigation  is,  in  consequence, 
effected  in  much  greater  security,  that  the  risk  of  collision  is  greatly 
reduc^,  and  that  in  the  long  run  the  passage  through  the  canal  is 
performed  in  a  much  shorter  avera^  time  than  if  vessels  were  al- 
lowed to  navigate  without  supervision.  If  the  canal  were  wider, 
and  vessels  allowed  to  navigate  without  restriction,  obeying  only  the 
rule  of  the  sea,  the  usual  rivalry  and  endeavor  to  get  through  as  quick 
as  possible  would,  even  if  restrained  by  regulationsj  be  accompanied 
by  the  usual  collisions  sometimes  occurring  from  accidents  beyond 
control. 

"  There  is  practically  no  limit  to  the  number  of  vessels  that  can 
be  pas^;  the  present  '  sidings '  can  be  increased  jn,,nnmber,but_as 
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the  large  Bitter  Liake  affords  the  means  of  shunting  any  number  of 
vessels'' 

(At  this  point  General  Davis  indicated  on  the  map  the  location 
of  the  Bitter  Lake  on  the  Suez  Canal.) 

Senator  Kittredge.  How  far  is  that,  Gei\|^l,  from  either  end? 

General  Davis.  That  is  about  25  miles  from  the  Red  Sea,  and  this 
end  of  it  is  about  60  miles  from  Port  Said. 

Senator  Kittredge.  It  is  about  15  miles  long? 

General  Davis.  There  are  9.38  miles  there  of  uninterrupted  lake 
navigation. 

Senator  Kittredge.  And  the  longer  section  is  about  15  miles  longer 
than  the  Panama  Canal  ? 

General  Davis.  Oh,  the  whole  length  of  the  canal  from  ocean  to 
ocean 

Senator  Kittredge.  No;  I  do  not  mean  that.  I  mean  from  that 
lake  in  the  central  part,  of  which  you  are  speaking. 

General  Davis.  Lake  Timsah  is  a  turning  point.  There  is  a  place 
where  ships  can  turn  around.  It  so  happens  that  from  Lake  Timsah 
to  Port  oaid  is  exactly  49  miles;  and  in  that  distance  from  Lake 
Timsah  to  Port  Said  there  is  no  place  where  a  ship  can  turn  around, 
nor  anjrwhere  near  turn  around,  unless  it  is  a  mere  tugboat  or  some- 
thing of  the  kind.  It  happens  to  be  just  49  miles  from  Lake  Timsah 
to  this  end.  There  is  a  pomt  where  they  may  turn  [indicating]  and 
so  they  may  here  [indicating  the  Bitter  Lake]. 

Senator^MoRGAN.  Does  that  Bitter  Lake  receive  anv  contributions 
of  water  from  the  Nile  or  from  any  other  great  stream  ? 

General  Davis.  None  whatever,  except  from  the  Red  Sea  and  from 
the  Mediterranean. 

Senator  Morgan.  I  know ;  but  I  mean  did  it  naturally,  before  tiie 
canal  was  constructed  ? 

General  Davis.  Oh,  no;  it  was  a  dead  sea;  it  was  dry.  It  was  a 
dry  basin.    So  was  Lake  Timsah. 

Senator  Morgan.  It  has  been  filled  up  by  the  water  being  let  in 
from  the  Red  Sea  and  the  Mediterranean  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  So  it  is  now  salt  water? 

General  Davis.  It  is  now  salt  water,  and  so  is  Lake  Timsah. 

Senator  Morgan.  They  were  both  dry  basins  before  that  canal  was 
cut  through  there? 

General  Davis.  Oh,  ves.  One  of  the  arguments  that  was  brought 
against  the  Suez  Canal  by  those  who  were  opposed  to  its  being  con- 
structed was  this :  "  Just  as  soon  as  you  let  the  sea  water  into  the 
Bitter  Lakes  and  Lake  Timsah  the  evaporation  will  turn  the  whole 
affair  into  salt,  and  you  will  have  nothing  there  but  a  body  of  salt." 
That  was  one  of  the  charges  against  it. 

Senator  Morgan.  That  nas  not  occurred  ? 

General  Davis.  No,  sir. 

Senator  Taliaferro.  How  far  is  it.  General,  from  the  Red  Sea  end 
of  that  Bitter  Lake  to  the  Red  Sea? 

General  Davis.  From  here  out  [indicating]  ? 

Senator  Taliaferro.  Yes. 

General  Davis.  That  is  mile  64,  and  this  is  mile  90  or  91.  It  is 
about  30  miles.    I  shall  come  to  that  again. 

Senator  Morgan.  Practically  24  miles.         Digitized  by  GooqIc 
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General  Davis  (readmg) : 

"  There  is  practically  no  limit  to  the  number  of  vessels  that  can  be 
passed;  the  present ' sidings'  can  be  increased  in  number,  but  as  the 
large  Bitter  Lake  affords  the  means  of  shunting  any  number  of  ves- 
sels it  is  unnecessary  to  widen  the  canal.  The  fact  that  Her  Majes- 
ty's troop^ips,  vessels  of  4,400  tons,  400  feet  long,  of  52  feet  beam, 
and  drawing  22  feet  of  water,  pass  through  the  canal  in  an  average 
on  49  voyages  of  seventeen  hours  under  weigh  '' 

A  distance  of  104  miles,  remember. 

"  Their  average  time  in  the  canal  being  about  forty  hours  '' — 

That  is,  with  the  nights  added,  because  at  that  time  they  did  not 
have  any  electric  lights  to  use  in  illuminating  the  place  at  night.  In 
other  words,  the  canal  was  not  lighted.     (Reading:) 

"Affords  a  convincing  proof  of  the  sufficiency  of  the  canal  for  all 
reasonable  purposes  and  as  a  mercantile  highway." 

This  report  was  written  about  1884,  when  the  bottom  width  of  the 
canal  was  72  feet  and  its  depth  26  feet,  and  when  the  average  capac- 
ity of  vessels  using  it  was  but  1,500  tons.  We  have  the  tonnage;  we 
know  how  many  vessels  passed ;  we  know  what  they  paid  tolls  on,  and 
we  find  it  averaged  1,500  tons.  But  the  enormous  mcrease  in  steam 
tonna^  throughout  the  world  and  the  increased  size  given  to  ships 
forced  the  Suez  management  to  enlarge  the  capacity  of  the  canal 
prism. 

The  Suez  Canal  has  been  in  process  of  widening,  deepening,  and 
flattening  of  curves  ever  since  it  was  opened,  in  1869.  Not  a  day 
has  passed  since  then  when  they  have  not  been  taking  out  something, 
making  it  wider  or  deeper.  They  are  doing  it  all  the  time;  andT 
have  some  very  interestmg  figures  here  about  what  it  cost.  And  if 
there  exists  such  paramount  importance  or  advantage  in  having 
straight  sailing  courses,  such  as  the  lock  people  claim,  why  have  not 
the  curves  at  Suez,  or  even  one  of  them,  been  changed  according  to 
the  modem  idea,  as  might  easily  have  been  effected?  These  French 
engineers  are  not  asleep.  They  are  as  live  men  as  vou  can  find  any- 
where; and  if  this  system  of  polygon  navigation  nad  been  adapted 
to  canal  purposes  those  Frenchmen  would  have  found  it  out  long 
since.  Instead,  they  have  left  every  curve  which  was  there  orig- 
inally. They  have  not  taken  out  one.  They  have  made  them  flatter; 
they  have  made  the  sweep  longer. 

This  polygon  navigation  is  absolutely  indispensable  in  the  Great 
Lakes,  in  the  submerged  channels.  There  they  have  to  have  it,  and 
they  do  have  it,  and  it  works  beautifully ;  and  they  have  followed  it 
in  the  Hay  Lake  channel  and  the  Neebish  channel  and  in  other  parts 
of  the  Great  Lakes.  But  this  canal  as  proposed  by  the  minority  is  a 
system  of  lake  navigation. 

Another  point  which  the  Secretary  makes  is  that  the  proposed 
Gatun  locks  are  capable  of  receiving  vessels  25  per  cent — the  minority 
say  40  per  cent — larger  than  the  new  Cunarder,  whose  dimensions 
are  800  by  88  feet  by  38  feet  draft. 

I  want  to  say  a  word  about  this  matter  of  the  draft  of  ships. 

If  you  take  Lloyd's  Register,  which  is  the  standard  of  all  of  the 
registers  of  shipping  in  the  world — next  to  it  comes  the  Bureau 
Veritas  of  the  French — they  never,  in  those  books  on  classifying 
ships,  give  you  the  draft.    They  give  you  e2Lact  detail  about  the  ship, 
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its  len^h  on  the  water  line,  its  length  over  all,  and  its  greatest  beam; 
they  will  tell  you  how  many  horsepower  its  engines  develoj),  who  built 
them,  where  the  ship  was  built,  and  everything  else  about  it,  but  they  . 
never  put  anything  about  draft  in  those  tables,  because  the  draft  is 
variable.  That  is  perfectly  well  recognized.  As  you  gentlemen  all 
know,  every  foreign  ship  and  a  CTeat  many  American  ships  have 
marked  on  them  the  maximum  load  line,  sometimes  called  the  "  PUm- 
soU  mark,"  but  usually  called  the  "  Lloyds  mark,"  which  means  that 
you  must  not  load  that  ship  deeper  than  that  mark. 

That  is  all  that  anybody  can  say  about  the  draft  of  a  ship.  If  vou 
put  more  of  the  cargo  forward  and  less  astern  she  draws  more  for- 
ward. If  you  load  more  astern  and  less  forward  she  draws  more  aft 
So  all  we  give  in  our  Navy  Registers  about  the  draft  of  our  ships  is 
their  mean  draft,  the  ordinary,  usual  draft  of  battle  ships  and 
cruisers.  That  is  very  easy  to  state  for  those  vessels,  because  when 
they  are  put  in  commission  they  are  expected  to  carry  a  certain  defi- 
nite amount  of  weight.  But  these  commercial  ships  are  continually 
changing. 

The  reference  to  this  Cunarder  as  having  38  feet  draft — as  given  in 
the  report  of  the  Board — means  that  you  must  not  load  that  ship 
so  as  to  draw  more  than  38  feet ;  but  probably  not  once  in  the  whofe 
lifetime  of  that  ship  will  she  ever  be  loaded  so  as  to  draw  38  feet. 

One  of  the  vessels  that  passed  through  the  Suez  Canal  last  year, 
the  Bjritish  battle  ship  Terrible^  is  put  down  in  the  Naval  Reffister  as 
drawing  30  feet,  and  yet  she  went  through  the  Suez  Canal  drawing 
26  feet.  That  shows  how  little  dependence  you  can  put  upon  the 
matter  of  draft,  so  far  as  the  published  reports  are  concerned. 

These  locks,  and  all  others  proposed  by  the  minority,  are  to  have  a 
depth  on  miter  sills  of  40  feet.  At  the  end  of  the  dry  season  the  lake 
level  is  expected  to  be  drawn  down  to  Level  82,  which  will  decrease 
the  depth  of  water  on  the  miter  sills  of  the  two  upper  locks  to  37 
feet,  and  this  low-water  period  may  continue  for  two  months  or  more, 
or  until  the  rains  and  noods  restore  the  level  of  Lake  Gatun  to  85 
feet.  If  the  supposed  Cunarder  applied  for  transit  with  conditions 
as  above,  she  would  have  to  wait  weeks  or  even  months  to  be  permitted 
to  enter  at  all. 

Again,  it  is  well  known  that  the  draft  of  vessels  is  greater  in  fredi 
water  than  in  salt.  This  is  frequently  stated  for  mooerate-sized  ves- 
sels at  3J  per  cent  of  the  draft.  With  such  allowance  for  increased 
draft  of  the  Cunarder  in  the  fresh  water  of  Lake  Gatun  she  would 
then  draw  39J  feet,  and  in  entering  the  lock  she  would  have  only  9 
inches  of  water  between  her  keel  and  the  miter  sill.  Would  the 
owners  of  a  35,000-ton  ship  be  willing  to  take  the  chances  of  escaping 
injury  with  a  margin  of  but  9  inches  to  go  on  ? 

It  seems  to  me  that  the  question  answers  itself. 

The  minority  may  say,  "  But  the  majority  plan  calls  for  a  canal 
only  40  feet  deep,  and  that  onlv  leaves  2  feet  of  margin  to  go  on," 
and  they  will  also  say,  probablv,  that  since  it  is  proposed  to  spill 
into  the  sea-level  canal  the  regulated  flow  of  the  Chagres  River  and 
some  other  minor  streams,  the  waters  of  the  sea-level  canal  will  be 
fresh  water  and  this  same  remark  will  apply  to  that  type  of  canal. 
That  is  true  if  the  premises  are  sound.  But  there  is  another  condi- 
tion that  will  result.  If  that  water  is  let  into  the  prian  of  the  canal 
about  its  center,  if  the  canal  is  at  uniform  sea  level  throughout  its 


nrnfiSTiaATiON  of  pavaka  canal  mattbbs.  2177 

whole  extent  and  the  water  is  fresh,  the  ship  will  have  her  keel  within 
9  inches  of  the  bottom  of  the  canaL  But  that  is  based  on  the  suppo- 
sition that  the  water  is  all  fresh.  If,  however,  no  water  is  cominff 
into  the  canal,  it  will  all  be  salt  Therefore  she  will  have  2  feet  of 
water  under  her  keel.  But  if  the  coming  in  of  the  fresh  water 
makes  the  water  of  the  canal  brackish  (as  it  certainly  will) ,  and  there 
is  coming  in  15,000  second- feet,  which  is  what  the  majority  estimate 
may  be  admitted  without  danger,  what  will  happen  in  a  hydraulic 
way?  That  water,  oiling  into  the  canal  at  the  rate  of  15.000  second- 
feet — and  that  is  a  lot  of  water — will  at  once  raise  the  level  of  the 
immediately  contiguous  portions  of  the  canal  until  the  water  can 
escape,  and  it  will  continue  to  do  so,  and  do  so,  and  do  so,  and  do  so 
mtae  and  more,  until,  instead  of  the  depth  of  your  canal  at  that 

Sint  where  the  Chagres  water  comes  in  being  limited  exactly  to  40 
st,  it  will  be  41  feet,  perhaps.  I  do  not  know  what  the  calculation 
would  show,  but  it  will  oe  quite  41  feet,  and  it  may  be  42,  and  the  slope 
to  the  sea  on  either  side  will  take  up  the  difference,  and  as  the  sea  is 
approached  the  waters  of  the  canal  will  become  less  and  less  fresh 
and  more  and  more  salt. 

Senator  Taliafekbo.  Do  vou  understand,  General,  that  this  water 
from  the  Chagres  will  be  let  into  the  canal  in  sufficient  quantities 
to  raise  the  depth  of  the  canal  at  that  point? 

Greneral   Davis.  I  am  sure  that  letting  in  the  water  at  15,000 
ieet  a  second  will  sensibly  raise  the  level  of  the  water  at  the  point 
where  it  comes  in,  and  in  a  decreasing  extent  on  either  side.    I  do 
not  believe  anybody  will  dispute  that  proposition. 
Senator  Taliaferro.  Do  the  majority  estimate  that? 
General  Davis.  No;  their  plan  is  not  based  upon  that  idea  at  all. 
Senator  Morgan.  Could  you  not  get  rid  of  that  difficulty  by  deep- 
ening the  prism  of  the  canal  for  a  tew  miles? 

General  Davis.  It  could  be  done,  sir,  but  I  do  not  think  it  is  a 
difficulty.  I  do  not  think  it  really  is  a  difficultjr.  I  do  not  think  that 
this  ship  of  38  feet  draft  is  going  to  appear  in  the  Panama  Canal 
in  a  generation,  or  in  two  generations,  drawing  38  feet.  The  greatest 
draft  of  any  ship  entering  New  York  to-day — these  sixteen,  sev- 
enteen, eighteen  thousand  ton  vessels,  twenty  or  twenty-two  thousand 
ton  vessels — is  only  about  30,  31,  or  32  feet. 

Senator  Taliaferro.  Still,  you  hold  that  if  such  a  ship  should  offer 
to  go  through  that  canal  she  could  be  safely  gotten  through? 

General  Davis.  We  do;  and  there  she  is  represented  [indicating 
drawing].    There  is  150  feet  bottom  width,  and  there  is  the  Maurita- 
nia^ one  of  the  new  Cunarders,  with  a  draft  of  38  feet.    She  has  2 
feet  of  water  under  her  keel.    She  is  in  the  canal  with  a  prism  150 
feet  wide-    There  she  is  represented. 
Senator  Taliaferro.  And  what  is  the  beam  of  that  ship? 
General  Davis.  The  beam  of  that  ship  is  88  feet,  and  this  bottom 
widtii  is  150  feet.    Now,  General  Ernst  had  a  sketch  here  showing 
two  of  these  vessels  lying  side  by  side. 
Senator  Kittredoe.  U  is  over  here,  General. 

Greneral  Davis.  No ;  I  took  it  down.  That  is  mine ;  that  is  another. 
But  there  is  no  one  that  claims  that  two  ships  of  88  feet  beam  can 
pass  in  a  150-foot  channel.  Nobody  claims  that.  Nobody  pretends 
to  assert  that.  This  ship,  if  she  did  present  herself,  would  nave  the 
road  cleared  for  her.    It  would  only  be  a  matter  of  ten  hours  for  her 
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to  get  dear  through.  Other  ships  could  follow  her  and  others  pre- 
cede her,  but  she  could  not  pass  at  speed  in  any  of  the  narrow  parts 
of  the  canal  unless  passing  places  were  arranged  for,  which  would 
unquestionably  be  done.  She  would  go  through  in  ten  hours  as  it  is, 
and  that  is  only  at  the  rate  of  about  5  miles  an  hour. 

Instead  of  a  capacity  in  the  locks  for  vessels  larger  than  the  new 
Cunarder,  it  is  decidedly  doubtful  if,  as  planned,  they  are  adequate 
for  such  a  ship  at  all. 

Another  remark  of  the  Secretary  is  to  the  effect  that  the  sea-level 
canal,  as  planned,  does  not  fulfill  the  conditions  of  the  statute  so  as 
to  afford  "  convenient  passages,"  etc. 

If,  in  the  21  miles  or  canal  where  the  bottom  width  is  150  feet,  meet- 
ing with  the  88-feet-wide  vessel  by  other  ships  were  not  permitted  for 
two  or  three  hours,  the  ship  of  38  feet  draft  would  find  convenient 
passage ;  and  this  remark  applies  only  to  vessels  of  similar  size.  By 
the  time  the  number  of  such  vessels  desiring  transit  reached  consid- 
erable magnitude  the  canal  would  have  been  widened  as  worfd  be 
found  necessary ;  and  the  cost  would  be  moderate,  reaching,  for  the 
whole  lincj  as  estimated  by  the  Commission,  $870,000  per  foot  of  in- 
creased width.  The  O^mmission  estimates  that  it  will  cost  $87,- 
000,000  to  widen  the  sea-level  canal  to  300  feet  throughout.  As  esti- 
mated by  the  minority,  omitting  the  4.7  miles  at  Culebra,  the  cost  is 
about  $500,000  per  foot^-that  is,  $50,000,000  is  the  estimate  of  the 
minority  for  widening  the  sea-level  canal  to  300  feet  in  all  places  ex- 
cept the  4.7  miles  at  Culebra,  certainly  not  a  prohibitive  cost  to  the 
United  States. 

Senator  Ankeny.  What  is  your  estimate  of  the  cost  of  carrying 
the  Culebra  Cut  to  the  width  necessary  in  addition  to  tJie  other  esti- 
mate? 

General  Davis.  I  have  not  figured  it,  but  I  presume  that  the  fig- 
ures of  the  Commission  are  about  right ;  they  figured  up  $87,000,000 
for  the  whole  line. 

Senator  Taliaferro.  Including  the  Divide? 

General  Davis.  Including  the  Divide:  and  the  minority  of  the 
board  estimate  $50,000,000  for  widening  all  except  Culebra — 4.7  miles. 

Senator  Kittredge.  Was  that  action  unanimous? 

General  Davis.  No,  no ;  that  is  an  estimate  of  the  minority.  That 
is  found  in  the  minority  report. 

Senator  Kittredge.  I  remember. 

General  Davis.  The  majority  did  not  discuss  that  phase  of  the 
question.  They  believe  that  a  canal  150  and  200  feet  wide  is  wide 
enough  for  all  purposes  of  navigation  for  the  next  twenty  years ;  and 
when  the  time  comes  that  we  need  more  capacity,  we  will  anticipate 
it  and  be  ready  for  it. 

Senator  Morgan.  That  means  150  feet  at  the  bottom  and  200  feet 
at  the  top? 

General  Davis.  No;  150  feet  at  the  bottom  in  the  lower  portions 
and  200  feet  at  the  bottom  in  the  rock  portions — ^that  is,  150  feet  in 
earth  and  200  in  rock.  • 

Senator  Taliaferro.  What  would  be  the  top  width  of  that  150- 
foot  part  of  the  canal — ^that  part  that  is  150  feet  wide  at  the  bottom? 

General  Davis.  It  would  be  nearly  300  feet  wide  from  this  point 
to  that  point  [indicating].  ^         , 

Senator  Morgan.  On  the  surface?  Digitized  by  CjOOglc 
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General  Davis.  On  the  surface;  and  150  on  the  bottom.  Now, 
these  two  sketches  represent  two  ships.  This  represents  the  Celtic^ 
a  White  Star  boat  She  is  680  feet  long  and  has  a  beam  of  75  feet, 
and  her  gross  tonnage  is  20,904.  That  is  the  Celtic;  some  of  you 
may  have  crossed  in  her.  Now,  this  [indicating]  represents  the 
Kaiser  WUhelm  der  Grosse.  of  the  North  German  Laoya  Line.  Her 
feigth  is  626.7  feet,  her  width  is  66  feet,  and  her  tonnage  14,349. 

That  sketch  represents  this  ship  as  waiting  for  that  ship  to  pass 
[indicating].  This  ship  is  stopped  on  the  side,  and  the  lines  are  car- 
ried ashore  and  tied  up  to  mooring  piles,  waiting  for  this  one  to  ^o  by. 
Now,  the  majority  claim  that  that  is  perfectly  practicable,  ana  that 
tiie  delay  which  will  result  from  this  crossing  is  inconsequential. 
I  will  read  you  a  telegram  from  the  chief  engineer  of  the  Suez  Canal 
that  was  written  to  me  a  few  days  ago,  in  wnich  he  says  that  in  the 
case  of  these  big  battle  ships  that  are  going  through  Suez  now  the 
aFerage  detention  of  those  ships  in  the  whole  canal  of  104  miles,  due 
to  the  mooring  idea — ^the  idea  of  tying  up  ships  to  pass — is  an  hour 
and  a  half.     I  have  here  his  original  telegram. 

Senator  Taliafebbo.  Is  that  the  detention  as  to  the  ship  that  ties 
up? 

General  Davis.  It  is  the  average  of  all.  I  asked  him  specifically 
the  question,  "  Taking  your  bi^  ships,  what  delay  do  they  encounter, 
over  and  above  the  small  ones,  in  this  tying-up  business?  "  He  said : 
"  It  makes  no  difference.  It  amounts  to  an  hour  and  a  half  per  ship 
for  the  whole  fleet  that  passes  through  there,  and  that  is  13,000,000 
net  tons.'' 

Senator  Taliaperko.  The  delay  here  would  only  occur  where  there 
was  an  unusually  large  ship  to  be  met? 

General  Davis.  That  is  all.  I  admit,  in  this  case,  that  while  that 
ship  is  passing  the  150- foot  channel,  nothing  except  quite  small  ships 
codd  be  tied  up  alongside.  That  is  quite  true,  that  is  quite  the  fact, 
while  that  ship  is  passing.  You  perhaps  can  not  quite  see  it,  but 
there  is  the  200-foot  channel  also  plotted  there,  superimposed  on  the 
other. 
Senator  Taliafebro.  Yes. 

General  Davis.  It  comes  over  to  here.     Now,  in  that  channel,  shunt- 
ing this  ship  over  so  far  on  this  side,  a  small  vessel  of  three  or  four 
thousand  tons  could  be  tied  up  there,  and  the  other  could  co  by.   There 
is  not  any  trouble  at  all  about  that.     But  two  ships  of  this  size  could 
not  pass  with  a  bottom  width  of  150  to  200  feet.    This  is  what  would 
happen,  however,  if  the  channel  was  made  300  feet  wide :  There  [in- 
dicating] is  a  300-foot  channel,  and  there  is  the  Celtic^  and  this  is  the 
Kaiser  WUhehn  der  Grosse,    Now,  that  ship  is  tied  up;  this  one  is 
proceeding. 
Senator  Morgan.  That  appears  to  be  in  the  Culebra  cut. 
General  Davis.  Yes,  sir;  that  is  supposed  to  be  in  the  Culebra  cut. 
That  is  on  the  idea  tiiat  you  have  got  a  width  of  300  feet,  and  the 
material  is  rock. 
The  Chairman.  What  is  this  one  here.  General?     [Indicating.] 
General  Davis.  That  is  the  same  idea  in  a  prism  where  it  is  part 
rock  and  part  earth.    One  of  the  witnesses  before  the  Board  spoke 
oi  the  disadvantage  that  would  result  from  the  fact  that  the  comer 
of  the  rock  would  impinge  against  the  side  of  the  ship  and  be  a  source 
of  great  danger.    Tms  shows  the  idea  that  would  be  carried  out 
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there — simply  a  retaining  wall  built  up  out  of  the  water,  sitting  on 
this  rock^  which  is  not  a  serious  matter.  In  fact,  the  Isthmian  Canal 
Commission  of  1899-1901  proposed  to  put  a  retaining  wall  through 
the  whole  stretch  of  the  Culebra  cut 

The  Chairman.  One  ship  would  b^  tied  up  in  this  case,  would  it 
not? 

General  Davis.  One  ship  would  be  tied  up  in  that  case;  but  tiie 
canal  is  wide  enough  so  as  to  tie  them  up  anywhere.  They  can  be 
tied  up  at  any  place  where  there  are  groups  oi  piles  to  tie  to. 

Senator  Morgan.  Mr.  Chairman,  I  suggest  tnat  before  this  report 
is  completed,  when  the  the  revision  of  it  takes  place,  we  ask  General 
Davis  to  explain  these  diagrams,  and  put  the  diagrams  in  the  record. 
I  sug^t  that  we  ask  him  to  explain  them  so  that  they  can  be  printed, 
and  the  Senate  can  get  some  ideas  which  can  not  be  communicated 
merely  with  words. 

The  Chairman.  Do  you  not  understand  that  he  is  now  making  an 
explanation  to  the  stenographer  which  will  go  right  into  the  record 
at  the  present  time? 

Senator  Morgan.  Yes ;  it  can  go  right  in  now. 

The  Chairman.  But  is  not  the  General's  explanation  sufficient  now, 
as  he  is  going  along?     Did  you  want  somethm^  additional? 

Senator  Morgan.  I  doubt  very  much  whether  it  is  suffici^it,  because 
the  stenographer  is  obliffed  to  put  in  the  words  "  indicating,"  "  indi- 
cating," which  mean  nothing. 

The  Chairman.  And  you  would  like  to  have  the  Gteneral,  in  addi- 
tion to  what  he  is  stating  now,  explain  the  diagrams? 

Senator  Morgan.  Yes ;  I  would  like  to  have  the  diagrams  put  in, 
and  explanations  inserted  by  General  Davis  as  to  what  they  refer 
to  and  what  he  proposes  to  illustrate  by  them. 

Senator  Taliaferro.  And  to  give  particularly  the  top  width  of  the 
canal  at  every  point. 

Senator  Morgan.  Yes.  Then  the  Senate  can  have  a  view  of  it  in 
a  picture,  as  well  as  in  the  description. 

The  Chairman.  In  addition  to  the  explanation,  as  it  is  going  on 
now,  you  would  like  to  have  General  Davis  give  the  difference  in 
width  of  the  300- foot  channel,  as  well  as  the  150-foot  channel,  would 
you  not? 

Senator  Morgan.  Yes;  every  particular  that  he  has  alluded  to. 

The  Chairman.  Greneral,  can  you  do  that  for  us? 

General  Davis.  Oh,  yes. 

Senator  Dryden.  General,  I  was  called  out  before  you  explained 
that  matter,  and  I  would  like  to  ask  you  just  one  or  two  questions 
there.  What  is  the  width  of  the  canal  at  the  point  illustrated  by 
that  diagram  ? 

General  Davis.  By  this  diagram  ? 

Senator  Drydbn.  Yes. 

General  Davis.  One  hundred  and  fifty  feet  bottom  width  and  about 
300  feet  at  the  surface. 

Senator  Dryden.  And  what  is  the  beam  of  those  vessels  represented 
there? 

General  Davis.  That  ship  is  75  feet  beam,  and  this  one  is  66. 

Senator  Taliaferro.  Just  tell  the  Senator  what  ships  they  are. 

General  Davis.  This  is  the  Celtic,  and  that  is  the  Kaiser  WUkehn 
der  Orosae.  ^gitized  by  Google 
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Senator  Dhtdin.  We  had  presented  to  us  a  day  or  two  asp  a  simi- 
Itr  diagram  AowIm,  I  think,  the  proposed  new  Cunarders  1 

General  Davis.  Yes,  sir. 

Senator  Dstden.  And  that  diagram  showed  those  ships  almost 
teaching? 

General  Davis.  Yes,  sir ;  yes,  sir. 

Senator  Dbtden.  I  would  like  to  have  your  views  on  that  matter. 

General  Davis.  This  is  the  150- foot  bottcHn  width  of  canal,  and  in 
Jotted  lines  is  also  shown  the  200- foot  width.  Both  are  represented ; 
Goe  is  overlaid  on  the  other.  And  that  is  the  Mauritania^  one  of  the 
new  Cunarders.  She  has  88  feet  beam,  and  she  is  supposed  to  have 
38  feet  draft,  which  practically  she  never  will  have ;  but  it  has  been 
shown  here  as  a  38- foot  draft.  Now,  I  stated  to  the  committee  during 
jonr  absence,  Senator,  that  I  did  not  pretend  that  two  ships  of  that 
size  could  pass  each  other  in  the  canal  at  the  same  time.  I  do  not 
pretend  that  Nobody  of  the  majority  does  pretend  it;  but  they  do 
claim  that  when  such  a  ship  is  to  pass  through  the  canal  the  canal 
company  or  the  Government  controlling  the  canal  can  very  well  afford 
to  arran^  ahead  by  telegraph  to  have  all  large  vessels  that  are  pro- 
ceeding in  the  opposite  direction  lie  by  in  the  siding  until  she  gets 
throuj^.  It  is  only  a  matter  of  a  very  few  hours,  and  since  the  wnole 
transit  for  this  ship  will  only  take  ten  hours,  it  is  an  insignificant  mat- 
ter— quite  insignincant.  It  is  a  matter  of  delaying  some  of  the  other 
vessels  just  a  few  hours. 

Senator  Dryden.  When  you  said  a  moment  ago  "  lie  by  only  a  few 
Lours,"  you  meant  a  few  minutes,  did  you  not  ? 

General  Davis.  A  few  minutes  each ;  but  I  meant  a  very  few  hours 
in  the  aggregate. 

I  also  stated,  I  think  durinj^  your  absence,  that  I  had  been  in- 
formed by  a  communication  ^om  the  chief  engineer  of  the  Suez 
Canal  that  the  average  time  of  detention  of  all  vessels,  large  and 
small,  in  the  Suez  Canal,  due  to  the  fact  that  they  had  to  bo  tied  up 
from  time  to  time  to  allow  others  to  pass,  was  an  hour  and  a  hair. 
That  whole  business  of  mooring  increased  the  length  of  the  journey 
through  the  canal  bv  one  hour  and  a  half;  and  that  is  all  it  signifies. 

Some  stress  has  been  laid  by  the  minority  on  the  fact  that  the 
majority  plan  does  not  cover  tne  estimated  cost  of  providing  these 
mooring  places  and  equipping  them,  and  has  not  made  a  charge  in 
the  report  for  their  maintenance.  Mr.  Quellenec,  who  mve  me  this 
information  about  Suez,  says  that  the  entire  expense  of  the  twenty- 
three  sidings  in  Suez,  ten  of  which  were  equipped  with  telegraph 
and  electric  light,  etc,  is  $60,000  a  jear — the  entire  expense  of  all  of 
those  sidings.  At  Panama,  even  in  the  view  of  the  minority,  they 
only  designate  seven  as  necessary.  The  expense  for  those  sidings 
might  reach  $15,000  a  year. 

Senator  Ankeny.  Is  it  not  true,  General  Davis,  that  in  either 
canal  no  vessels  would  pass  going  in  opposite  directions  at  speed  ? 

General  Davis.  No  large  vessels  would  pass  at  speed. 

Senator  Ankeny.  They  would  never  pass  each  other  at  speed  in 
either  canal? 

Greneral  Davis.  Until  you  have  a  width  of  considerably  more  than 
we  have  provided  for  in  the  sea-level  canal.  But  the  small  vessels 
can  pass  readily,  either  at  speed  or  by  slowing  down.  ^         , 
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Senator  Ankeny.  But  they  never  would  attempt  to  pass  one  an- 
other at  speed.  They  would  have  to  stop  in  any  event,  even  if  they 
had  a  canal  1,000  feet  wide? 

General  Davis.  One  would  tie  up  or  they  would  proceed  slowly. 

Senator  Ankeny.  That  would  be  the  way  it  would  be  done? 

General  Davis.  Oh,  of  course  it  would  be  so. 

In  the  minority  report,  on  page  86,  there  is  a  tabulation  which 
shows  the  effect  of  locks  and  sea-level  upon  time  of  transit  It  is 
stated  that  a  tyjje  C  vessel,  which  is  supposed  to  be  540  feet  long  and 
60  feet  beam,  will  go  through  the  sea-level  canal  in  eight  and  nine- 
tenths  hours,  and  that  she  will  go  through  the  lock  canal  in  nine  and 
five-tenths  hours — ^that  is,  supposing  her  to  be  one  of  10  ships  for  the 
daily  transit.  Supposing  her  to  be  one  of  10,  and  no  more,  she  will 
go  through  a  sea -level  canal  in  eight  and  nine-tenths  hours,  accord- 
ing to  the  minority,  and  nine  and  five-tenths  hours  in  the  lock  canal, 
according  to  the  minority.  Now,  they  say  that  when  that  busines 
increases  so  that  there  are  20  ships  a  day  of  type  C,  540  feet  long,  it 
will  take  ten  and  one-half  hours  for  each  one  of  them  to  go  through 
the  sea -level  canal,  and  it  will  take  here  nine  and  seven-tenttis  hours 
to  go  through  a  lock  canal.  In  other  words,  it  will  be  eight-tenths  of 
an  hour  against  her,  supposing  there  bo  20  snips  a  day. 

I  have  made  a  little  calcuhition  to  show  what  that  really  means. 
On  the  theory  that  there  are  20  ships  in  a  day  three  hundred  and 
sixty-five  days  in  the  year,  it  means  7,300  ships,  all  of  type  C — ^that  is, 
of  ships  540  feet  long.  Now,  a  ship  of  type  C  has  a  net  tonnage  of 
about  9,520  tons.  That  is  about  her  net  tonnage.  That  is  about  the 
tonnage  she  would  pay  tolls  on,  because  the  ratio  between  net  tonnage 
and  gross  tonnage  is  about  in  the  ratio  of  13  to  18.  Her  gross  ton- 
nage would  be  13,182  tons,  and  her  net  tonnage  9,520.  Now,  if  there 
were  7,300  of  those  ships  to  go  through  the  canal  in  a  year,  what 
would  it  amount  to?  It  would  amount  to  69,460,000  tons  for  just 
that  one  kind  of  ship. 

It  is  perfectly  preposterous  that  there  should  be  any  such  number 
of  ships  of  that  type  to  go  through  the  canal.  It  may  be  that  now 
there  are  three  or  four  or  half  a  dozen  a  year  going  through  Suez. 
There  are  a  few ;  there  would  be  a  few  in  Panama.  But  for  the  pur- 
pose of  showing  the  effect  of  locks  upon  this  question  of  delay,  and 
assuming  that  there  are  15  or  20  ships  per  day  of  that  size,  you  are 
demonstrating  something  that  has  no  applicability  to  our  problem  at 
all,  because  tnere  would  not  be  any  such  number  of  ships.  There 
coiild  not  bo.     It  is  beyond  human  reason  that  there  should  be. 

The  Secretary  has  another  observation,  which  is  that  "  lock  navi- 
gation is  not  experimental."  But  I  say  that  any  lock  is  a  cause  of 
delay,  an  obstruction,  a  danger.  No  locks  of  the  lift  proposed  have 
ever  been  constructed.  Locks  in  an  interoceanic  canal  should  not 
be  permitted  unless  the  topography  and  the  financial  resources  of 
the  canal  proprietor  forbia  the  sea-level  plan;  and  these  objections 
do  not  obtain  at  Panama  with  the  United  States  as  proprietor. 

The  reasoning  which  the  majority  have  given  in  their  report  as  to 
why  they  are  opposed  to  locks  is  so  clearly  stated,  so  forcibly  stated, 
that  it  would  be  supererogation  on  my  part  to  repeat  it.  I  think  it 
is  sound  and  logical  and  lorceful.  It  seems  to  me  that  it  is  hardly 
necessary  to  say  a  word  about  that    That  locks  are  necessary  in 
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some  places  is,  of  course,  true;  and  when  they  must  be  used  in  cer- 
tain localities  they  are  tolerated.    We  are  delighted  with  the  Soo 
Canal,  with  its  present  arrangement  of  locks.     It  is  an  admirable 
arrangement     Nature  did  not  permit  any  other  arrangement.     We 
bve  to  use  them;  and  they  are  beautifully  managed,  economically 
managed;  but  we  would  not  have  them  if  we  did  not  have  to.     If 
we  were  not  obliged  to,  we  would  not  have  them. 
Senator  Taliaferro.  In  other  words,  locks  are  used  to  overcome 
difficulties  that  can  not  be  overcome  in  any  other  way  ? 
General  Davis.  Exactly  so;  and  they  are  sometimes  used  a  step 
beyond  that    They  are  sometimes  used  to  establish  a  convenience. 
Take  the  great  harbor  basins  ifi  Europe — Liverpool,  Bristol,  Lon- 
don, Cherbourg,  Havre,  and  all  of  those  in  the  north  of  Europe, 
except  around  m  the  Baltic — they  have  a  tide  of  20,  25,  26,  27  feet. 
In  a  great  many  of  the  great  harbor  basins  in  Europe  if  ships  were 
pat  formerly  where  the  basins  now  are  the  tide  would  run  out  and 
leave  them  aground.    They  have  overcome  that  difficulty  by  fencing 
in  these  great  harbor  basins  and  putting  locks  in  front. 

Senator  TAUArERRO.  That  is  a  fault  or  diflBculty  that  can  not  be 
overcome  in  any  other  way,  is  it  not  ? 

General  Davis.  That  is  a  diflBculty  that  can  not  be  overcome  in 
my  other  way,  except  that  they  could  lighter  their  ships;  they 
could  handle  all  their  cargo  by  lightering,  the  same  as  they  do  in 
Hongkong  and  Singapore.  But,  I  say,  there  it  is  done  to  eflTect  a 
convenience. 

Another  proposition  is  that  "  the  weight  of  dams  insures  com- 
pression of  the  mud  and  clay  upon  which  they  are  founded." 

I  say  that  the  depth  of  the  compressible  base  changes  abruptly  as 
the  two  deep  gorges  are  crossed  by  the  dam  at  Gatun,  this  depth  vary- 
ing from  zero  to  over  200  feet  in  four  places,  and  within  a  very 
short  distance  on  the  dam's  axis.  It  results  that  immediately  along- 
side a  spot  where  the  compressible  material  is  over  200  feet  deep  the 
base  of  the  dam  will  rest  on  the  incompressible  indurated  clay,  but 
the  dam  at  its  highest  point  will  be  135  feet  above  both  classes  of 
foundation.  Mr.  Steams  thought  the  total  settlement  might  reach 
2  feet,  one- fourth  of  this  after  the  dam  was  completed.  If  this 
settlement  should  occur  over  the  margins  of  these  precipitous  sub- 
terranean geologic  gorges  there  woula  be  a  tendency  or  a  liability 
of  the  earth  mass  that  settled  to  break  away  from  the  part  that 
could  not  move.  The  tendency  would  be  for  a  fault  to  occur — that 
word  "  fault "  is  used  in  the  geologic  sense — which  would  be  a  ver- 
tical fissure  or  plane  of  movement  or  weakness  extending  through 
the  dam  transversely  from  its  base  to  its  crest. 

If  a  compression  should  occur  such  as  is  counted  on  as  a  beneficent 
feature  the  opposite  would  result  and  a  danger  would  exist. 

Senator  Morgan.  General,  mav  I  ask  you  a  question  that  is  inter- 
esting here?  You  mentioned  these  "geological  gorges."  Is  there 
any  authority  that  you  know  of  amongst  scientific  men,  amongst 
geologists,  for  denominating  those  as  geological  gulches  or  geological 
gorges? 

General  Davis.  It  is  a  name  that  has  been  applied  to  them  by  all 
the  writers  that  have  talked  about  the  canal  problem  at  Panama  ever 
since  it  began  to  be  discussed  by  scientists.    There  have  been,  I  think. 
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four  groups  of  scientific  observers  at  Panama.  One  is  a  gentleman 
whose  name  I  can  not  recall,  connected  with  the  University  of  Cali- 
fornia, who  made  a  visit  to  the  Isthmus  many  years  ago  and 
wrote  a  report  on  the  geology  of  the  Isthmus.  Another  was  Mr. 
Hill,  connected  with  Harvard  University,  who  visited  the  Isthmus 
ten  vears  ago,  I  think,  and  wrote  a  book  on  the  subject  of  the  geology 
of  the  Isthmus. 

Senator  Morgan.  That  report  is  among  the  papers  of  this  com- 
mittee. 

General  Davis.  No,  sir;  not  the  report  of  this  Board;  no.  The 
next  observers  who  wrote  a  report  were  two  Frenchmen — Zurcher 
and  Bertrand.  They  went  there  at  the  time  the  new  French  canal 
company  was  endeavoring  to  put  its  scheme  on  its  feet  and  get  money 
to  build  the  canal.  They  are  distinguished  scientific  men,  dis- 
tinguished in  their  own  country,  and  their  opinion  is  regarded  as  de- 
serving of  attention.  Their  report  is  printed  in  this  book,  translated 
and  printed.  They  had  before  them,  when  they  wrote  that  report, 
all  that  Mr.  Hill  had  written,  and  all  that  the  California  geologist 
had  written;  and  they  discussed  the  geology  of  the  Isthmus  from 
those  standpoints.  These,  and  other  writers,  speak  of  that  geological 
gorge  at  Panama ;  they  all  refer  to  it  by  mentioning  it  as  the  probable 
bed  of  a  prehistoric  river  which  flowed  into  the  sea  when  the  land  was 
at  least  300  feet  higher  than  it  is  now  with  respect  to  the  ocean.  They 
all  refer  to  it  in  that  way,  and  we  have  taken  up  that  term  from 
those  reports. 

Senator  Morgan.  That  is  to  say,  they  are  gulches  that  have  been 
washed  out  by  water? 

General  Davis.  Washed  out  by  water  when  the  land  was  higher 
with  respect  to  the  sea  than  it  is  now. 

Senator  Morgan.  And  not  formed  as  a  part  of  the  original  crust  of 
the  earth  there? 

General  Davis.  Oh,  no.  The  land  may  have  been  a  great  deal 
higher  than  it  is  now ;  we  do  not  know  how  high.  It  is  a  well-known 
fact  that  the  Hudson  River  bed  extends  about  400  miles  out  into  the 
Atlantic  Ocean.  You  can  trace  it  three  or  four  hundred  miles,  clear 
out  to  the  Gulf  stream ;  so  that  the  land  was  once  a  great  deal  higher 
than  it  is  now. 

Senator  Morgan.  Yes. 

General  Davis.  And  so  the  Chagres  River  perhaps  drained  an 
isthmus  that  may  have  been  many  times  as  wide  as  the  present 
Isthmus  is. 

Senator  Morgan.  The  point  I  was  trying  to  trace  was  as  to 
whether  or  not  those  gulches  are  attributable,  according  to  the  com- 
mon consent  of  all  who  have  examined  them,  to  the  attrition  of 
water? 

General  Davis.  Oh,  there  is  no  question  about  tiiat.  I  do  not  think 
there  are  any  two  opinions  on  the  subject. 

Senator  Morgan.  That  is  the  point  I  wanted  to  get  at. 

General  Davis.  Another  remark  of  the  Secretary  speaks  of  navi- 
gation under  the  sea-level  plan  as  being  conducted  "  through  a  com- 
paratively narrow  gorge."  He  speaks  of  difficult  navigation  on  ac- 
count of  the  narrowness  of  the  gorge  at  the  Culebra. 
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So  far  as  concerns  navigation,  a  channel  with  banks  1  foot  high 
is  DO  more  and  no  less  oonvenient  than  one  with  banks  1,000  feet 
ii^    It  seems  to  me  that  that  is  palpably  the  fact. 

The  Secretary  says,  as  a  disadvanta^  to  the  sea-level  canal,  that 
the  vessels  can  not  turn  about.  That  is,  it  is  assumed  that  a  vessel  gets 
started  and  for  some  reason  wants  to  go  back,  or  an  obstacle  is  found 
to  interpose,  some  accident  has  happened,  and  passage  through  the 
canal  is  mterrupted,  and  it  must  go  back. 

I  say  that  only  in  case  of  closing  the  canal  through  some  accident 
coald  it  be  necessary  for  a  ship  to  turn  about  Should  it  be  desired 
to  withdraw  a  ship  from  the  sea-level  canal,  she  could  be  backed  out 
or  withdrawn  by  tugs,  just  as  has  been  or  can  be  done  from  the  49 
miles  of  the  Suez  Canal  (which  is  118  feet  wide  at  the  bot- 
tom with  a  minimum  width  of  108  feet)  from  Port  Said  to  Lake 
Timsah.  in  which  distance  there  is  no  place  to  turn  about  That  is 
to  say,  it  so  happens  at  the  Suez  Canal  that  there  is  exactly  49 
miles  (the  same  length  that  we  have  on  the  Isthmus)  where  no  ship 
can  turn  around  ana  where,  when  an  accident  happens,  the  ship  has 
to  be  backed  out,  as  has  been  done  and  would  have  to  be  done  any- 
where. 

Senator  Morgan.  Ships  can  be  safely  navigated  stem  foremost, 
can  they  not? 

Gieneral  Davis.  Oh,  it  could  be  done,  but  very  slowly,  of  course; 
and  the  steering  would  be  difficult. 
Senator  Morgan.  But  I  said  "  safely." 

General  Davis.  Oh,  yes — safdy;  yes,  sir.  It  could  not  be  done 
with  their  own  steam,  I  think.  They  would  have  to  be  handled  with 
tu^  and  carefully  guided. 
The  next  point  is  the  '^  greater  safety  of  ships  in  a  lock  canal." 
If  this  claim  is  sound  Suez  would  be  safer  if  it  were  equipped 
with  locks.  It  would  be  very  difficult  to  convince  the  Suez  manage- 
meot  of  the  soundness  of  this  proposition. 

It  is  said  that  the  estimate  of  the  majority  is  too  low  by  at  least 
$25,000,000. 

The  Cc«mnission  give  definite  figures  for  this  alleged  deficiency. 
The  items  are,  underestimate  of  control  of  streams  except  the  mam 
Chafres,  $7,800,000;  underestimate  of  cost  of  the  Culeora  excava- 
tionbelow  +1^9  $17,159,418;  total,  including  20  per  cent  contingent, 
about  ^,000,000. 

The  majority  have  expressed  their  opinion,  and  no  sufficient  reason 
has  been  advanced  to  change  their  ngures.  The  whole  Board  of 
13  men  are  responsible  for  the  estimate  so  far  as  relates  to  the 
Culebra  excavation ;  that  is  to  say,  that  the  Culebra  excavation  would 
mvolve  the  removal  of  a  certain  number  of  yards  of  material,  which 
was  ascertained  to  be  110,000,000.  The  whole  Board  of  Consulting 
Engineers  fixed  certain  unit  prices.  They  all  agreed  that  those  unit 
prices  were  adequate  to  do  the  work. 
Senator  Morgan.  There  was  no  dissent  from  them  ? 
Gveoeral  Davis.  There  was  no  dissent  from  those  unit  prices.  Now, 
the  majority  found  out  that  there  was  110,000,000  cubic  yards  of  ma- 
terial tiiere;  that  a  certain  part  of  it  was  above  +10,  and  we  mul- 
tiplied that  by  80  cents;  that  another  part  of  it  was  below  H-IO?  ^^^ 
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we  multiplied  that  by  $1.25.  That  is  the  way  we  got  our  figures,  and 
that  is  exactly  the  way  the  minority  get  their  figures  for  their  exca- 
vation of  Culebra.  So  that  if  there  is  any  inadequacy  of  estimate 
there,  13  men  have  made  a  mistake — not  8,  but  13  have  made  the 
mistake. 

Senator  Morgan.  That  would  apply  equally  to  the  lock  canal? 

General  Davis.  And  that  applies  just  exactly  the  same  to  the  lock 
figures  as  it  does  to  the  sea-level  figures. 

Senator  Morgan.  The  unit  figures  are  the  same  for  both  ? 

General  Davis.  Exactly  the  same ;  exactly  the  same. 

Senator  Taliaferro.  Except  as  to  the  locks? 

General  Davis.  No  ;  I  am  only  speaking  about  the  inadequacy  of 
these  figures  for  this  excavation  at  Culebra.  No;  I  did  not  touch 
the  locks. 

Senator  Morgan.  I  am  referring  to  the  excavation  through  the 
Culebra  heights. 

General  Davis.  And  everywhere,  Mr.  Senator ;  everywhere.  It  ap- 
plies everywhere. 

Senator  Morgan.  I  particularly  had  in  my  mind  the  question  about 
the  Culebra  heights. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Because  that  is  the  most  difficult  part  of  the 
work.  I  understand  you  to  say  that  all  of  the  Board  agreed  upon 
the  unit  prices  that  you  have  stated  for  excavation  through  that  part 
of  it? 

General  Davis.  Through  that  part  and  every  other  part. 

Senator  Morgan.  And  every  other  part? 

General  Davis.  Through  that  part  particularly;  yes,  sir. 

Senator  Morgan.  And  a  minority  who  favor  the  lock  system  in 
their  report  adopted  the  same  unit  prices  ? 

General  Davis.  Exactly ;  yes,  sir. 

Three  engineer  members  of  the  Commission  and  Mr.  Stevens  op- 
pose the  sufficiency  of  this  estimate.  One  member  of  the  Commission 
concurs  with  the  whole  Board.  The  division  therefore  results,  14 
in  favor  and  4  opposed  to  the  sea-level  estimates  as  respects  Culebra. 
Besides,  one  memoer  [Mr.  Kandolph]  of  the  minoritv  of  the  Board 
is  on  record  (page  137  of  the  report)  as  expressing  the  opinion  that 
the  sea-level  canal  can  be  completed  within  the  estimate. 

So  far  as  concerns  the  adecjuacy  of  the  sea-level  figures  for  the 
cost  of  controlling  the  subsidiary  streams,  the  tally  would  seem  to 
stand,  in  favor,  the  same  eight  members  of  the  Board  and  one  of  the 
Commission,  or  nine  in  all ;  opposed,  five  of  the  Board,  three  of  the 
Commission  and  its  chief  engineer,  or  nine  in  all.  Or,  if  you  add 
Mr.  Wallace  to  the  majority  side,  it  stands  ten  to  nine.  In  analyzing 
these  numbers  the  two  nonengineer  members  of  the  Commission  have 
not  been  considered. 

As  to  the  estimated  time  of  construction 

Senator  Morgan.  If  jou  will  wait  just  a  moment,  I  wish  to  ask 
you  about  a  fact  that  is  in  my  mind,  and  that  it  will  only  take  a 
minute  to  speak  of.  In  both  plans  of  the  canal,  as  projected  by  the 
majority  and  by  the  minority — the  one  a  sea-level  and  the  other  a 
lock  canal — there  is  a  berm  left  at  the  surface  or  just  above  the  sur* 
face  of  the  canal? 
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Geoeral  Davis.  Yes,  sir. 
Senator  Mobgan.  In  both  instances  f 
General  Davis.  Yes,  sir;  in  both  instances. 

Senator  Mobgan.  Is  there  any  difference  in  the  width  of  that  berm 
in  respect  to  the  two  plans,  the  sea-level  and  the  lock  plans? 
Genial  Davis.  No,  sir;  no,  sir. 

Senator  Morgan.  Thev  have  the  same  width  of  berm  ? 
General  Davis.  I  think  so,  sir;  that  is  mv  understanding. 
Senator  Morgan.  So  that  that  berm,  when  it  acts  as  a  means  of 
catching  whatever  may  slip  from  above,  is  the  same  in  both  cases? 
General  Davis.  Exactly ;  yes,  sir. 

Hie  majority  of  the  Conmiission  and  the  minority  of  the  Board 
think  that  a  sea-level  canal  will  require  from  fifteen  to  twenty  jears 
and  the  lock  canal  nine  years.  The  sea-level  task  is  a  plain,  smiple 
task  of  excavation  and  removal,  there  being  of  what  may  be  called 
^  works  of  art  '^  an  item  of  $6,920,000  for  the  tide  lock  and  accessories, 
while  in  the  lock  project  there  is  aUowed  for  similar  structures,  such 
as  locks,  sluices,  spillways,  moval  dams,  etc,  $85,267,000. 

Senator  Morgan.  Right  there  I  think  it  is  appropriate  to  ask  a 
question  about  this  sea  gate.  Some  of  the  engineers  who  have  been 
hefore  us  say  that  by  digging  the  sea-level  canal  in  from  the  40- foot 
contour  in  the  Bay  of  Panama,  with  a  width  of  300  feet  (I  think  that 
is  the  way  they  projected  it),  the  sea  gate  could  be  dispensed  with. 
General  Davis.  Men  have  expresseathat  opinion ;  yes,  sir. 
Senator  Morgan.  Is  that  your  opinion  ? 

General  Davis.  I  should  hardly  be  willing  to  adopt  it,  with  the 
information  that  I  have  and,  I  think,  with  the  information  that 
exists,  because  the  data  to  enable  one  to  pass  upon  that  subject  is  not 
satisfactory.  The  currents  in  a  waterway  are  governed  by  so  manv 
C(Hiditions  that  it  is  difficult  to  predict  what  those  currents  will 
ainount  to  in  velocity  unless  you  nave  perfectly  well-known  condi- 
tions. There  is  an  engineer  in  New  York,  who  is  chief  engineer  of 
the  city  of  Brooklyn,  who  has  written  to  every  member  of  tne  Board 
and  to  a  great  many  other  people,  stating  tnat  in  his  opinion  this 
tide  lock  is  not  necessary  at  all.  It  is  not  at  all  necessary,  he  thinks. 
He  cites  the  opinion  of  a  Frenchman  by  the  name  of  Boussinesq,  of 
the  French  Academy,  who  some  eighteen  or  twenty  years  ago  made  a 
repwrt  on  that  subject  for  Mr.  De  Lesseps,  and  he  expressed  the  opin- 
ion that  the  currents  in  the  Panama  Canal  at  the  Panama  end  would 
not  exceed  3  miles  an  hour.  I  think  that  was  the  figure. 
S^iator  Morgan.  At  high  tide? 

General  Davis.  At  high  tide,  or  rather  at  the  time  of  greatest  tidal 
flow. 
Senator  Morgan.  Yes. 

General  Davis.  Because  at  high  tide  it  is  slack  water,  and  the  same 
at  dead  low  water. 
Senator  Morgan.  At  the  time  of  greatest  pressure,  in  other  words? 
General  Davis.  Yes,  sir.  Now,  a  member  of  the  Board,  wishing  to 
get  light  on  the  subject,  consulted  a  college  professor  who  was  thought 
to  be  a  very  competent  hydraulician,  and  gave  him  the  facts  concern- 
ing the  Panama  Canal — ^told  him  how  wide  it  was  proposed  to  make 
the  canal  prism,  what  distance  it  was  across,  and  how  much  the 
tidal  oscillations  were — ^and  asked  him  to  compute  the  current  that 
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would  be  derivable  from  this  range  of  tide,  and  where  that  current 
would  have  greatest  velocity.  This  professor  made  a  calculation  jind 
submitted  it,  and  demonstrated  to  his  own  satisfaction  that  there 
would  be  a  current  of — I  have  forgotten  now ;  I  think  it  was  9  miles 
an  hour — and  that  the  greatest  velocity  of  that  current  would  be  at 
Colon,  50  miles  from  Panama,  at  the  point  where  the  Panama  Canal 
entered  the  Atlantic  Ocean.  The  whole  thing  was  so  absurd  that  even 
the  gentleman  who  had  invited  the  opinion  rejected  it  as  useless. 
And  so  it  is  a  subject  beset  with  a  good  many  difficulties. 

In  the  Manchester  Canal  there  is  a  somewhat  analogous  case.  The 
Manchester  Canal  enters  the  Mersey  just  above  Birkenhead,  just 
above  Liverpool.  Liverpool  has  a  maximum  tide  of  22  or  23  leet, 
and  the  tidal  oscillation  at  the  point  where  the  Manchester  Canal 
takes  out  of  the  Mersey  is  quite  20  feet — ^that  is,  quite  as  much  as  it 
is  at  Panama  for  the  Panama  Canal.  Mr.  Hunter,  who  was  a  member 
of  this  Board,  and  who  is  in  charge  of  the  Manchester  Canal,  and, 
indeed,  who  was  in  charge  during  its  whole  time  of  construction,  said 
that  he  was  satisfied  from  his  observation  of  the  current  at  Man- 
chester that  a  tidal  lock  would  be  necessary  a  part  of  the  time  at 
Panama  with  a  canal  of  the  prism  which  we  proposed. 

It  goes  without  saying  that  if  that  prism  be  made  wide  enough  we 
could  encounter  that  current  without  any  difficulty.  That  has  been 
pointed  out  by  good  engineers.  For  example,  the  Harlem  River, 
which  joins  the  Hudson  and  the  East  rivers,  is  a  tidal  estuary  through 
which  our  own  Government  has  done  a  great  deal  of  work  in  straight- 
ening the  channel  and  in  constructing  a  canal  for  navigation  between 
the  Hudson  and  the  East  River  witnout  going  around  the  Battery. 
The  tide  there  has  8  or  9  or  10  feet  oscillation,  and  boats  pass  and 
repass  without  any  trouble  through  the  Harlem  River. 

That  is  about  all  that  I  can  say  to  vou  on  the  subject,  except  to  call 
your  attention  to  Suez,  which  is  an  object  lesson  in  many  wavs.  The 
tidal  oscillations  in  the  Red  Sea  amount  to  about  7  feet  or  8  feet,  as  a 
maximum.  There  is  occasionally  about  8  feet  of  tidal  oscillation  twice 
a  day.  That  tide  is  felt  as  far  as  Tossoum,  12  miles  from  Suez ;  there 
it  disappears.  It  practically  is  felt  up  to  the  opening  of  what  is  called 
the  Little  Bitter  Lake,  and  there  it  disappears.  Now,  that  current 
is  variable  through  this  portion  of  the  canal,  and  at  times  of  extreme 
tidal  oscillation  it  reaches  3  miles  an  hour  at  the  point  of  exit, 
and  varies  from  that  all  the  way  up.  But  Mr.  Quellennec  says  that 
that  furnishes  no  obstacle  to  navigation ;  that  vessels  pass  and  repass 
in  both  directions,  only  they  observe  this  rule — that  when  a  ship  is 
going  with  the  current  she  is  never  stopped ;  it  is  the  vessels  that  are 

foin^  against  the  current  that  are  tied  up  to  allow  the  others  to  pass, 
tut  it  nirnishes  no  impediment. 

Senator  Morgan.  Is  it  therefore  possible,  in  your  opinion,  by 
widening  the  prism  of  the  canal  sufficiently,  say  to  400  feet,  out  ti) 
the  Bay  of  Panama,  from  Pedro  Miguel  or  Miraflores,  to  dispense 
with  the  tidal  gate? 

General  Davis.  I  think  it  is  decidedly  probable.  That  is  as  much 
as  I  would  dare  to  say — that  it  is  decidedly  probable  that  it  would 
be  so. 

Senator  Morgan.  Or,  if  a  basin  were  formed  at  the  foot  of  the  hill 
there,  at  Miraflores  or  in  that  vicinity,  say  twice,  three,  or  four  times 
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the  width  of  the  canal  on  its  surface,  it  would  probably  impede  the 
flow  of  water  from  the  bay  when  it  is  filled  up,  just  as  the  Bitter 
Lake  does? 

General  Davis.  No,  no ;  the  tidal  flow  will  be  less  the  less  the  area 
into  which  the  tide  piles  up — that  is,  if  you  have  a  big  lake  here  con- 
nected by  a  tidal  lock  with  the  sea,  and  that  had  to  be  filled  and 
onptied  twice  everv  tide — suppose  that  was  the  case — the  amount 
of  water  that  would  pass  through  this  tidal  lock  would  be  enor- 
mously greater  than  it  would  be  if  it  only  had  the  canal  prism  to 
fill  up.  If  the  storage  for  water  was  limited  to  the  canal  prism,  it 
would  soon  be  filled,  and  then  there  would  be  nowhere  for  tne  water 
to  go.  But  if  you  had  a  big  lake  here  you  would  have  to  fill  that 
lake  and  empty  it  twice  a  day,  and  all  the  water  would  have  to  pass 
in  or  pass  out  through  that  tidal  lock,  and  it  would  take  a  terrific 
current. 

The  smaller  the  area  of  the  prism  which  has  to  be  filled  by  water 
and  the  wider  the  opening  through  which  it  may  be  filled  the  smaller 
will  be  the  current  to  be  encountered  in  navigation. 

Senator  Morgan.  The  difficulty  I  am  trymg  to  overcome  in  my 
mind,  Greneral,  is  just  this:  That  a  tidal  gate  there  is  subjected  not 
only  to  the  ordinary  pressure  of  the  ocean,  coming  in  at  20  or  21  feet 
of  high  tide  twice  a  day,  but  also  to  the  effect  of  the  increase  of  the 
inflow  of  the  water  from  the  Bay  of  Panama  by  storms  that  occur 
there,  sometimes  of  immense  rapidity  of  movement. 

General  Davis.  I  was  there  a  year.  Senator,  and  I  never  saw  a  wind 
that  amounted  to  more  than  a  pleasant  breeze. 
Senator  Morgan.  But  there  nave  been  storms  there. 
General  Davis.  I  never  have  heard  of  one.     I  have  never  heard  of  a 
gale  in  Panama  Bay. 
Senator  Morgan.  I  can  get  you  the  record  of  it. 
General  Davis.  Have  you  that? 
Senator  Morgan.  Yes. 
General  Davis.  I  have  not  seen  it. 

Senator  Morgan.  They  are  very  terrible  when  they  come,  and  they 
occur  perhaps  three  times  in  a  century. 
General  Davis.  Well,  I  have  not  happened  to  observe  the  record. 
Senator  Morgan.  I  simply  had  those  things  in  my  mind,  and  I  was 
trying  to  find  out  about  them. 

Senator  Dryden.  General,  I  was  goin^,  before  you  concluded  your 
testimony,  to  ask  you  a  question  upon  this  very  same  point  that  Sen- 
ator Morgan  has  brought  out;  and  I  think  it  is  apropos  now  to  say 
that  I  have  a  letter  from  a  very  distinguished  hydraulic  engineer  of 
my  State,  Mr.  Clement  Herschel.     Do  you  know  Mr.  Herschel  ? 

General  Davis.  He  is  the  gentleman  to  whom  I  referred  when  T 
spokft  of  having  had  correspondence. 

Senator  Dryden.  Mr.  Herschel  has,  in  a  way,  been  interested  in 
this  project  ever  since  Mr.  Burlingame  returned  from  China  as  min- 
ister from  China  to  the  United  States  and  Europe.    The  Chinese 
were  interested  in  having  this  canal  put  through. 
Senator  Morgan.  Away  back  in  the  sixties. 

Senator  Dryden.  Yes;  about  1806  or  18G7,  Mr.  Herschel  writes  me. 
And  Mr.  Burlingame  then  consulted  Mr.  Herschel  about  this  project, 
and  he  has  kept  up  his  interest  in  a  way  ever  since.    He  sent  me  the 
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proof  of  an  article  which  will  soon  appear,  if  it  is  not  now  in  print, 
in  one  of  the  engineering  journals.  Mr.  Herschel  believes  that  this 
sea-level  canal,  as  designed  and  recommended  in  the  majority  report, 
can  be  built  without  a  lock.  He  states  here  as  a  matter  of  interest 
that  tiie  construction  of  the  Corinth  Canal  was  prevented  for  two 
thousand  five  hundred  years  after  it  was  first  projected,  because  the 
engineers  did  not  believe  that  it  was  safe  to  build  a  sea-level  canal 
without  locks.  Then  he  refers  in  his  article  to  the  little  canal  at  Tas- 
mania, and  also  speaks  of  the  Suez  Canal — ^that  it  was  thought  that 
it  must  be  protected  in  the  same  way.    That  is  true,  I  believe! 

General  Davis.  Oh,  yes ;  those  are  all  facts. 

Senator  Dryden.  I  would  like  to  quote,  in  order  to  have  it  go  into 
the  record,  an  extract  from  Mr.  Herschel's  article,  because  I  think  it 
is  interesting  and  illuminating  on  this  subject.  Of  course  you  will 
understand  that  this  is  taken  out  of  the  body  of  his  article. 

"  We  have  only  these  data :  A  slope  of  water  surface  on  the  Suez 
Canal  2J  inches  to  the  mile  produced  a  maximum  velocity  of  2.67  feet 
per  second  (1.6  knots) ;  and  it  will  not  require  profound  hydraulic 
computations  to  show  that  in  a  Panama  canal  which  will  have  a 
maxunum  slope  of  water  surface  of  3  indies  per  mile  on  44  or  46  miles 
of  sea-level  canal  the  engendered  velocities  will  not  be  inordinately 

great.  Again,  the  precise  computations  were  long  ago  made  l^ 
oussinesq  " — that  is  the  en^eer  your  referred  to? 

General  Davis.  Yes;  ttiat  is  the  one  I  mentioned. 

Senator  Dryden  (continuing  reading) :  "And  other  masters  of  the 
science  of  hvdraulics,  and  may  be  found  in  the  records  of  the  meet- 
ings of  the  t'rench  Academy  of  1887,  volume  104,  page  1484,  for  the 
cross  section  of  canal  then  proposed,  and  will  not  inordinately  vary 
from  those  for  the  cross  sections  now  proposed." 

"  The  situation  as  found  by  Boussinesq  and  his  fellow-members  of 
the  committee  would  be  exactly  similar  to  the  one  above  described  as 
existing  in  the  Suez  Canal — a  long  water  surface,  this  time  45  miles 
long — ^hinged,  as  it  were,  at  one  end  and  the  other  end  oscillatiBg 
some  10  feet  above  and  below  the  fixed  mean  level  of  the  sea,  making 
alternately  a  slope  of  water  surface  and  of  currents  to  the  north  ana 
to  the  south  about  3  inches  to  the  mile  of  maximum  slope,  and  maxi- 
mum currents  of  about  4  feet  per  second  (two  and  a  half  knots). 
On  rare  occasions  during  the  year,  brought  about  by  strong  gales, 
this  may  be  exceeded,  and  there  is  room  for  the  excess  without 
materially  obstructing  navigation.  Vessels  do  navigate  channels 
having  a  5-knot,  6-knot,  and  higher  velocity  currents  up  to  10  and 
12  knots  in  narrow  channels  on  river  rapids." 

That  is  an  important  fact 
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^  Bnt  it  is  not  the  purpose  of  this  article  to  discuss  the  debatable 
questions;  and  the  precise  limit  of  speed  at  which  currents  become 
of  material  hindrance  to  naviffation  is  such  a  question."  etc 

Now,  Mr.  Herchel  states  in  his  article,  as  I  read  it  here,  that  there 
has  never  been  any  exact  calculation  or  measurement  taken  to  ascer- 
tain the  velocity  of  the  inrush  of  the  sea  at  different  periods.  That 
is  correct,  is  it  not.  General  ? 

Gen^-al  Davis.  That  is  true.    This  Board  wished  very  much  to 
make  such  a  study;  but  the  study  would  have  involved  a  good  deal 
of  time,  and  it  was  conceived  that  the  Board  would  have  finished 
its  work  in  three  months  from  the  time  it  was  created.     It  could  not 
take  up  that  subject  of  discussion,  purely  scientific  study,  and  solve 
it  or  even  arrive  at  any  conclusion  on  it  in  the  time  that  was  available 
for  its  pur(>oses.    I  think  it  is  a  subject  that  the  present  Isthmian 
Canal  Commission  or  the  chief  engineer  ought  by  ail  means  to  study 
with  the  greatest  care;  and  there  should  be  no  pains  spared  to  set 
eveiy  fact  bearing  on  that  question  of  the  currents  at  Panama  that 
is  possible.    We  do  know  that  in  the  case  of  the  present  canal 
^trance,  which  sweeps  in  here  [indicating],  and  at  the  La  Boca 
wharf,  there  is  an  excavated  channel  reaching  clear  out  here  [indicat- 
ing], and  ships  have  no  trouble  in  coming  to  that  wharf  at  any  time 
of  the  tide,  and  there  is  a  current  going  in  and  out  there  all  the 
while.     Even  if  that  wharf  had  been  put  away  down  here  somewhere 
near  Miraflores,  and  the  channel  were  made  of  the  same  dimensions, 
I  do  not  see  any  reason  why  shii)s  should  not  have  gone  up  there  to 
load  and  discharge  if  it  were  desired.    There  are  ever  so  many  facts 
that  tend  toward  the  conclusion  that  Mr.  Herschel  has  reached. 

Senator  Drtden.  If  a  sea-level  canal  should  be  built,  whether  it 
can  be  built  with  or  without  locks  is  certainly  a  very  important 
question. 
General  Davis.  Yes,  sir;  a  very  important  one. 
Senator  Drtden.  And  I  think  that  this  contribution  from  the  pen 
of  an  eminent  hydraulic  engineer  ought  to  go  into  our  records  and  be 
before  us. 
G^ieral  Davis.  I  am  very  glad  it  will. 

Senator  Morgan.  Allow  me  to  ask  this  question:  If  a  sea-le\el 
canal  were  dredged  out  from,  say,  Pedro  Mic:uel  into  the  bay,  could 
the  question  as  to  the  necessity  for  a  tidal  lock  or  gate  be  determined 
after  the  dredging  of  that  channel? 
General  Davis.  Oh,  yes. 
Senator  Morgan.  As  well  as  before? 

General  Davis.  Yes,  I  think  so ;  because  before  you  had  the  Cule- 
bra  cut  dug  out  you  would  have  ample  time  to  build  the  lock. 

Senator  Morgan.  That  is  it  So  that  is  a  Question  that  for  its 
final  determination  can  be  postponed  even  until  after  the  dredging 
out  of  the  canal  from  Pedro  Mi^el  into  the  bay? 
General  Davis.  Yes,  sir ;  I  thmk  it  unquestionably  can. 
Now,  I  want  to  say  on  behalf  of  the  majority — and  perhaps  I 
might  presume  to  speak  on  behalf  of  the  whole  Board,  but  1  will  not 
attempt  to  represent  anybody  but  myself  in  this  matter— that  the 
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experience  of  Mr.  Hunter  at  Manchester  was  what,  I  think,  had 
more  influence  upon  the  Board  than  any  other  one  thing.  Qud- 
lenec's  observations  about  Suez  all  tended  toward  the  elimination  of 
the  idea  of  the  necessity  for  that  tidal  lock.  But  when  Hunter, 
speaking  for  a  place  where  they  had  just  such  a  tidal  oscillation  and 
where  they  had  a  canal  into  wmch  ships  had  to  go  and  come,  readied 
the  conclusion  that  those  currents  might  reach  5  miles  an  hour  at 
extreme  high  water  and  low  water — or  at  the  time  when  the  current 
was  running  at  its  extreme  velocity,  I  should  say — ^the  Board  did  not 
wish  to  go  against  such  an  opinion,  and  therefore  they  have  included 
this  provision  and  $6,000,000  for  building  a  tide  lock  which  enters 
into  that  estimate.  If  it  is  not  necessary,  so  much  the  better,  but 
there  is  $6,000,000  there  for  a  tide  lock. 

I  was  speaking  about  "  works  of  art "  that  were  involved  in  the 
two  plans  and  as  affecting  the  time  of  completion  of  the  canal. 

The  sea-level  estimate  carries  $6,000,000  for  the  Gamboa  dam  and 
a  part  (say  two-fifths)  of  the  amount  allowed  for  diversion  dams, 
regulations  of  contributory  streams,  diversion  channels,  and  embank- 
ments. This  part  of  the  $3,500,000  set  aside  for  these  objects  is 
$1,400,000,  making  a  total  for  sea-level  dams,  including  Gamboa,  of 
$7,400,000,  while  the  minority  allows  $9,551,000  for  fixed  dams,  em- 
bankments, etc. 

If  the  Gamboa  dam  should  be  built  wholly  of  concrete  masonry, 
and  if  its  cost  should  be  added  to  the  previous  total  for  sea-level 
works  of  art,  the  aggregate  for  all  such  will  reach  $12,920,000,  as 
against  $35,209,000,  or  nearly  three  times  more,  and  the  figures  for 
dams  required  for  the  two  types  will  be  as  follows :  For  the  sea-level 
canal,  mmus  the  Gamboa  dam,  $1,400,000;  for  the  lock  canal,  $9,551,- 
000 — the  latter  sum  nearly  seven  times  as  great  as  the  former. 

The  total  concrete  reauired  in  the  Gatun  locks  is  said  to  be  1,300,- 
000  cubic  yards,  a  much  larger  quantity  than  has  ever  been  placed 
in  so  limited  an  area;  while  the  total  mass  of  concrete  masonry  for 
all  locks  and  regulating  works  may  reach  quite  3,500,000  cubic  yards. 

The  minority  estimate  the  time  required  for  the  Gatun  lock  exca- 
vation at  four  years.  There  is  about  4,000,000  yards  to  come  out  of 
that  lock  pit.  They  estimate  the  placement  of  the  masonry  at  two 
and  a  quarter  years  and  the  installation  of  the  gates  at  one  and  a 
quarter  years,  making  a  total  of  seven  and  a  half  years  at  most; 
while  it  is  claimed  that  the  Culebra  excavation  for  the  85- foot  level 
canal  will  take  eight  and  a  half  years. 

Considering  the  vast  quantities  of  imported  cement,  lumber,  iron, 
steel,  and  machinery  required  in  lock  construction ;  the  fact  that  no 
sand  suitable  for  concrete  is  known  to  exist  on  the  Isthmus  save  on 
the  sea  beach  at  Panama — and  it  will  take  1,500^000  yards  of  sand  to 
be  hauled  for  all  those  locks ;  that  the  Isthmus  is  from  four  to  seven 
days'  steaming  distance  from  the  nearest  home  port ;  that  the  rains 
will  prevent  outdoor  work  for  about  one-third  oi  what  we  are  accus- 
tomed to  regard  as  working  days;  and,  finally,  that  the  Isthmus  fur- 
nishes no  skilled  labor  whatever,  then  the  type  of  canal  which  will 
present  fewest  difficulties  will  be  the  one  which  calls  for  fewest 
mechanical  constructions  and  least  skilled  artisans. 

Eminent  engineers  have  expressed  the  opinion  that  the  feature  of 
the  lock  canal  that  will  take  longest  is  the  Duilding  of  the  locks,  and 
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that  the  assignment  of  ten  years  to  complete  realization  of  the  entire 
work  is  an  irreducible  minimum. 

With  the  sea -level  plan  it  is  a  matter  of  excavation  and  transj>or- 
tation  than  which  there  is  no  kind  of  construction  work  more  sim- 
ple; a  kind  of  work  for  the  doing  of  which  improvements  in  tools, 
means  and  methods  of  transportation,  and  disposal  may  be  more 
confidently  expected  than  in  carrying  on  the  more  advanced  mechan- 
ical operations  involved  in  building  locks,  lock  gates,  and  movable 
dams. 

The  greatest  practicable  speed  of  construction  obtainable  is  decid- 
edly in  favor  of  the  simple  work  or  digging  a  ditch  joining  the  oceans 
at  one  level  over  that  of  forming  an  elevated  channel  85  feet  above  the 
oceans  in  six  steps. 

In  the  building  of  the  Suez  Canal,  toward  the  close,  they  made  an 
average  output  of  2,000,000  yards  a  month  at  Suez;  and  that,  you 
knowj  was  thirty-seven  or  tnirty-eight  vears  ago,  with  tools  and 
madiines  that  were  antiquated — ^wonderfully  antiquated  compared 
with  what  we  have  now. 

You  have  all  read  about  the  drainage  of  the  City  of  Mexico,  or  the 
valley  of  Mexico;  and  you  probably  remember  to  have  seen,  if  you 
went  down  the  Mexican  Central  to  the  city,  that  vou  pass  through 
a  huge  chasm  that  was  excavated  by  the  Spaniards  hundreds  of  years 
ago.  It  is  called  the  Nochistonga  drainage  channel.  It  was  com- 
menced the  same  year  that  the  first  white  man  landed  at  James- 
town— ^the  very  same  year,  1607;  and  it  was  carried  to  completion. 
The  work  was  done  by  Indians,  carrying  out  the  earth  in  baskets,  on 
their  heads  and  on  their  backs;  and  they  took  out  54,000,000  cubic 
yards  of  dirt  out  of  that  cut,  12  miles  long  and  over  200  feet  deep. 
That  was  finished  150  years  ago.  It  was  not  adequate,  and  since  then 
they  have  gone  and  bored  a  tunnel  through  the  mountain,  and  now 
they  have  a  better  system. 

The  maximum  output  on  the  Manchester  Canal  during  its  construc- 
tion, in  yards,  was  about  10,000,000  a  month.  The  plant  was  limited, 
and  Mr.  Hunter  said  that  with  a  larger  plant  they  could  have  gone  up 
to  13,000,000  easily,  so  far  as  finding  a  place  for  them  all  to  work  was 
concerned. 

There  is  a  mine  in  Peru  called  Cerro  de  Pasco  that  was  opened  up 
by  the  Spaniards  hundreds  of  years  ago.  It  is  a  silver  mine.  The 
ore  has  been  taken  out  entirely  by  the  natives,  without  machinery,  car- 
ried up  ladders  on  their  backs  and  on  their  heads.  That  pit  at 
Cerro  de  Pasco  is  600  feet  deep,  3  miles  long,  and  half  a  mile  wide; 
and  that  has  been  done  by  human  muscle  entirely.  Culebra  is  not  a 
circumstance  to  it.  Of  course  we  do  not  think  of  any  such  processes 
at  Culebra.  We  propose  to  make  steam  and  water  power  do  that 
work  instead  of  the  hands  of  men,  but  it  is  not  such  a  colossal  under- 
taking. There  is  110,000,000  yards  to  come  out.  The  lock  people 
are  going  to  take  out  53,000,000,  they  say.  A  little  more  than  half 
will  remain. 

Senator  Morgan.  That  amount  of  63,000,000  is  down  to  85  feet? 
General  Davis.  In  their  85-foot  elevation  they  take  out  53,000,000 
yards  at  Culebra.    We  take  out  110,000,000  vards  at  Culebra. 

Senator  Taliaferro.  What  did  you  say  they  took  out  at  the  lock 
foundations? 
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General  Davis.  Something  less  than  4,000,000  at  the  Gatun  lock. 
[After  examining  papers.]     It  is  3,660,000  yards. 

As  to  the  Corinth  Canal,  which  is  only  2  miles  or  2i  miles  long— 
Mr.  Quellenec,  the  present  chief  engineer  of  the  Suez  danal,  who  was 
a  member  of  this  Board,  was  the  consulting  engineer  at  the  time  the 
Corinth  Canal  was  made.  In  that  little,  narrow,  contracted  space 
of  only  2  miles  they  took  out  2,500^000  cubic  yards  a  year.  And  so 
these  examples  are  foimd  for  the  doin^  of  something  in  reducing  that 
Culebra  Hill^  which  is  now  165  feet  high  at  the  higaest  point  That 
is  this  elevation  [indicating  on  map]. 

Senator  Morgan.  You  speak  about  taking  out  how  many  millions 
at  the  Gatun  dam  ? 

General  Davis.  It  is  3,660,000  cubic  yards  in  the  lock  pit.  Oh,  the 
Gatun  dam  ? 

Senator  Morgan.  Yes. 

General  Davis.  Not  the  dam.  I  mean  the  Gatun  lock  pit  If  I 
said  the  dam,  I  did  not  mean  it.    No ;  I  mean  the  lock  pit  at  Gatun. 

Senator  Morgan.  There  is  something  to  be  taken  out,  though,  on 
the  site  of  the  Gatun  dam  ? 

General  Davis.  Oh,  yes;  they  have  to  strip  the  site  of  the  dam,  and 
then  they  have  to  cut  out  the  place  for  the  diversion  channel  and  the 
sluiceway  to  go  through  that  hill. 

Senator  Morgan.  I  understand.  Now,  is  there  any  estimate  in  the 
report  of  the  minority  for  the  amount  of  material  that  has  to  be  taken 
out,  not  including  that  through  the  hill  ? 

General  Davis.  I  think  it  is  not  stated  in  yards,  but  I  think  it  is 
stated  in  money.  I  think  they  estimate  a  certain  sum  of  money  for 
stripping  the  surface  where  the  dam  is  to  be  placed. 

Senator  Morgan.  So  there  is  an  estimate? 

General  Davis.  In  money;  yes.  I  do  not  think  it  is  stated  in 
yards. 

Senator  Morgan.  That  is  all  I  wanted  to  know. 

General  Davis.  I  think  it  is  all  covered. 

(The  committee  thereupon  took  a  recess  until  2.30  o'clock  p.  m.) 

AFTERNOON   SESSION. 

The  committee  met,  pursuant  to  the  taking  of  recess,  at  2.30  p.  m. 

STATEMENT  OF   MAJ.  OEH.  OEGEOE  W.  DAVIB,  XT.  S.  AEMY 
(RETIBED)— Continued. 

General  Davis.  The  next  point  brought  out  by  the  Secretary's 
letter  is :  The  cost  of  operation  and  maintenance,  disregarding  capital 
invested,  is  in  favor  of  the  sea-level  canal,  but  is  against  it  if  uie  inter- 
est on  the  larger  investment  is  allowed  for. 

My  comment  upon  that  is  this :  The  minority,  by  a  French  method 
of  computation,  estimate  the  cost  of  maintenance  and  operating  their 
six  locks  and  sluices,  representing  170  feet  of  lockage,  at  $758,000,  And 
the  cost  by  the  same  method  of  computation  of  maintaining  and  oper- 
ating the  tide  lock  and  sluice  at  about  $159,000,  the  total  lockage  being 
less  than  21  feet,  or  less  than  one-eighth  that  of  the  multUock  ^stem. 
Assuming  that  tne  figure  assigned  for  the  tide  lock  is  fair  and  that  the 
cost  for  lock  operation  and  maintenance  would  be  directly  as  the  lock- 


INYBSnGATIOH   OF  PANAMA  CANAL   MATTBB8.  2195 

age,  then  the  cost  of  managing  and  maintaining  the  six  locks  should 
be  $1^2,000,  or  if  cost  should  be  assunoed  to  be  in  proportion  to  the 
number  of  locks,  the  figure  for  the  six  locks  would  be  about  $951,000. 
The  experience  gained  in  the  operation  of  the  Suez  Canal  gives 
us  some  basis  for  inferring  what  may  be  the  cost  of  some  of  the  fea- 
tures of  a  sea-level  canal  at  Panama.    Suez  is  104.8  miles  long; 
Panama  will  be  49.35  miles  long.    The  harbor  at  Port  Said  requires 
dredging  well  on  toward  a  million  cubic  yards  yearly.    That  is  stated 
in  their  reports  in  many  places.    The  harbor  of  Suez  on  the  Red  Sea 
requires  no  dredging  to  speak  of.    On  the  Mediterranean  there  is  a 
littoral  current  that  sweeps  from  the  west  to  the  east  and  that  brings 
the  sand  along  the  shore,  and  so  they  built  out  a  jetty,  which  is  nearly 
2  miles  long.     At  first  it  stopped  all  the  sand,  but  by  and  by  the  sand 
filled  in  between  the  jetty  and  the  shore  and  they  kept  buildmg  out  the 
jetty  until  they  have  it  out  now  about  as  far  as  they  think  it  prudent 
to  go,  and  they  have  said  that  they  can  maintain  the  channel  hereafter 
bjr  dredging  rather  than  extending  the  jetty  farther.     It  takes  about  a 
million  yards  of  dredging  to  keep  that  channel  open. 
Senator  Morgan.  That  much  a  year? 
General  Davis.  Yes,  sir. 

Senator  Morgan.  What  do  they  do  with  the  dredged  material  f 
General  Davis.  Take  it  out  to  sea  and  drown  it.  If  the  Board  plan 
for  Colon  entrance  (majority  and  minority)  is  carried  out,  there  will 
be  very  little  dredging  required  to  maintain  the  same.  If  the  pro- 
posed jetty  between  the  mainland  and  islands  and  outer  harbor  of 
Panama  is  built  there  will  be  no  littoral  drift  and  very  little  dredging 
at  the  Pacific  terminus.  Therefore  Panama  should  oe  spared  much 
expense  of  dredging  harbors. 

The  total  annual  dredging  at  Suez  for  the  last  three  years  has  been 
3,414,000  cubic  yards  in  maintaining  the  channel,  and  almost  1,000,000 
of  this  was  from  Port  Said  entrance.  That  is  from  their  official  re- 
ports. The  remainder,  say,  two  and  a  half  million  cubic  yards,  was 
almost  all  blown  into  the  canal  by  the  desert  winds.  This  is  illus- 
trated by  this  map.  This  is  Lake  Menzaleh.  That  lake  formerly  ex- 
tended quite  a  little  distance  along  here  [indicating  on  map].  There 
are  little  hills  sticking  up  all  through  it.  In  bibncal  times,  accord- 
ing to  the  theory  of  those  who  have  studied  historical  matters,  this 
country  was  densely  populated,  and  along  here  was  the  site  of  the 
dty  of  Pelusium. 
Senator  Morgan.  The  land  of  Goshen  ? 

General  Davis.  That  is  what  it  was;  but  now  that  is  a  salt  lake, 
and  when  this  canal  was  built  that  side  was  the  same  as  this  side 
[indicating  on  map].  But  prevailing  winds  from  the  east  have  filled 
m  until  one  side  here  [indicating  on  map]  is  dry  land  and  the  other 
tide  is  a  salt  lake.  When  the  canal  was  made  they  were  the  same. 
Panama  will  escape  any  such  obstruction,  but  whatever  silt  comes  into 
the  channel  must  be  removed.  All  Chagres  water  that  comes  to  the 
canal  from  Lake  Gamboa  will  be  clean  and  limpid;  no  water  from 
the  Gatun,  Trinidad,  Cano  Quebrado,  Gigante,  and  Gigantito  will 
ev«rl^ach  the  canal.  Those  waters  will  be  diverted.  Here  are  those 
streams  on  the  map. 
(Gren^ral  Davis  pointed  out  upon  the  map  the  streams  referred  to.) 

Senator  Moboan.  They  are  retained  by  dams  that  form  lakes  or 

General  Davis.  These  three  are  retained  by  daii^,,[iift^i^ft^6&.QP 
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map].  The  Trinidad  does  not  come  out  into  the  canal  at  all;  it  dis- 
charges here  [indicating]  ;  it  passes  through  the  old  Chagres  Valley 
and  goes  through  that  diversion,  which  diversion  is  supposed  to  be 
crossed  by  the  Gatun  dam  here  Hndicating],  and  so  goes  out  to  the 
sea  here  [indicating  on  map].  The  Gatuncillo  comes  in  here  and 
takes  the  old  French  diversion  channel,  from  which  they  excavated 
2,500,000  cubic  yards,  and  finds  the  sea  here  in  Manzanilla  Bay. 
That  channel  is  open  except  in  two  short  spaces;  one  is  at  Mindi  and 
the  other  is  opposite  Monkey  Hill.  Those  two  obstructions  remain, 
perhaps  a  half  mile  long  in  the  aggregate,  and  have  to  be  taken  out 
Then  there  will  be  a  channel  open  from  Gatun  all  the  way  to  Man- 
zanilla Bay  15  feet  deep  and  110  feet  wide.  Of  course  there  is  some 
dredging  to  be  done. 

Senator  Morgan.  That  channel  is  already  dug? 

General  Davis.  Except  those  two  bulkheads. 

Senator  Morgan.  And  paid  for? 

General  Davis.  And  paid  for.  The  remaining  streams,  some  22 
in  number,  may  possibly,  a  day  or  two  at  a  time,  at  intervals  of  many 
years  discharge  over  weirs  from  settling  basins  29,000  second-feet  of 
water.  For  three  hundred  days  in  the  year  those  are  mere  brooks  or 
are  dry  altogether  and  carry  no  considerable  quantity  of  silt,  for  their 
beds  are  generally  rocky  and  drain  a  densely  vegetated  terrane.  It  is 
impossible  to  conceive  that  the  silt  from  all  these  little  mountain 
brooks  could  exceed  a  half  million  yards  annually.  In  other  words, 
the  annual  expense  for  maintaining  the  channel  aepth  as  affected  by 
silt  from  these  little  streams  would  not  exceed  $150,000  a  year. 

Bearing  upon  that  point  I  would  like  to  mention  what  is  a  fact— 
that  the  Manchester  Snip  Canal,  which  is  36  miles  long  and  parallels 
the  river  Mersey  throughout  its  whole  extent  and  impinges  upon  the 
river  near  Manchester^  receives  directly  into  its  own  prism  a  river 
called  the  Weaver,  which  drains  the  county  of  Cheshire  to  the  south 
of  Liverpool  and  Birkenhead.  That  one  stream  alone,  which  is  as 
muddv  a  stream  as  I  ever  saw,  full  of  silt,  discharges  in  flood  into  the 
Manchester  Canal  36,000  second-feet ;  it  does  it,  it  is  doing  it  every 
year,  and  that  water  is  taken  in,  and  of  course  spiUed  out  again  over 
a  weir  into  the  Mersey.  The  river  Mersey  carries  58,000  second-feet 
Those  are  facts  that  engineers  have  had  to  deal  with  and  have  solved. 
They  are  as  well  known  as  any  facts  in  engineering.  That  river 
Weaver  alone  is  a  very  large  stream  in  time  of  flood,  and  very  muddy 
indeed.  When  I  saw  it  it  looked  to  me  as  I  have  often  seen  the 
upper  Missouri  or  the  Rio  Grande  in  Texas;  it  looked  very  much  the 
same. 

The  entire  expense  of  maintenance  of  the  Suez,  including  the 
dredging  referred  to,  reaches  $682,000  a  year  for  104  miles  of  canal, 
which  is  at  the  rate  of  $6,560  per  mile.  Let  it  be  assumed  that  an 
equal  amount  of  work  at  Panama  will  cost  $10,000  a  mile,  and  we 
have  for  the  Panama  Canal,  say,  $500,000  per  year  for  maintenance, 
independent  of  the  tide  locks,  only  partially  used,  and  sluices.  For 
this  purpose  $100,000  a  year  should  suffice,  or  $600,000  a  year  for 
maintenance  of  channel  depths  and  water-regulation  lock  and  sluice. 
But  it  is  not  claimed  that  for  a  few  years  after  the  canal  is  opened 
to  traffic  the  dredging  will  be  so  little  as  above  stated,  for  the  waves 
made  by  the  steamers  will  at  first  to  some  extent  scour  and  erode  the 
banks  and  margins.    This,  however,  will  be  a  constantly  reducing 
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item.  The  banks  can  be  revetted  by  being  pitched,  as  engineers  use 
the  phrase,  with  rock  laid  loosely — not  as  solid  masonry — ^as  the  Suez 
Canal  has  been  throughout,  perhaps,  three-quarters  of  its  length. 
They  speak  of  it  as  pitcning  the  banks,  so  that  the  waves  made  by  the 
passm^  steamers,  instead  of  striking  back  into  that  sand  and  carrying 
out  a  lot  and  spilling  it  out  into  tne  canal  a^in,  will  expend  their 
force  against  this  rocK  revetment,  which  is  maae  out  of  common  loose 
rpcL 

Senator  Morgan.  A  good  deal  of  the  rock  is  manufactured  on  the 
ground,  is  it  not  ? 
General  Davis.  No;  at  Suez  they  have  plenty  of  rock. 
Senator  Morgan.  They  have  plenty  of  rock  ? 

General  Davis.  Yes ;  there  are  plenty  of  specimens  here  in  the  city. 
Mr.  Quellennec  had  a  lot  sent  here.  Nearly  all  the  rock  is  near  the 
Red  Sea  south  of  Ismailia ;  it  is  quite  hard,  quite  dense  sandstone. 

For  the  first  ten  years  after  the  canal  is  put  into  commission  the 
expense  for  transit  should  not  exceed  $500,000  annually.  The  Com- 
mission and  the  minority  say  that  the  maintenance  of  turn-out  places 
would  be  a  considerable  expense,  but  no  definite  figure  is  assigned. 
There  are  23  turn-out  places  or  sidings  at  Suez,  10  of  them  being 
equipped  with  telegraph  as  signal  stations.  The  cost  of  all  is  found 
to  be  about  $60,000  annually.  Allowing  for  seven  such  stations  at 
Panama,  as  suggested  by  the  minority,  and  for  higher  unit  charts 
than  at  Suez,  these  turn-outs,  about  which  so  much  has  been  said, 
might  cost  $15,000  a  year. 

There  is  a  further  expense  at  Suez  for  buildings  and  their  repair, 
wharves,  storehouses^  quarters  for  employees,  telewaph  and  light 
keepers'  residences,  light-houses,  and  waterworks.  This  is  a  matter 
of  considerable  importance,  as  the  expenses  for  water  supply  alone 
reaches  $170,000  annually  on  an  average.  The  cities  of  Port  Said, 
Ismailia,  and  Suez  have  to  be  supplied  with  watei\  brought  from 
the  Nile,  and  it  must  be  pumped  to  requisite  elevations,  permitting 
a  head  adequate  for  distribution.  At  Panama  there  is  a  surplus 
of  water,  and  the  cost  of  supplying  the  operating  staff  and  steam- 
CTs  will  be  very  small,  for  it  will  oe  a  gravity  supply.  The  total 
expense  at  Suez  for  buildings  of  all  kinds  and  water  supply 
reaches  $470,000  a  year.  At  Panama  it  should  not  exceed  $250,000, 
for  at  the  time  the  canal  is  opened  to  traffic  there  will  be  many  times 
as  many  buildings  available  as  there  is  any  use  for. 

The  general  administrative  expenses,  including  legal  and  financial, 
on  the  Isthmus  of  Suez  reaches  $98,000  yearly.  I  am  supposing  that 
at  Panama  it  will  be  about  the  same.  At  Suez  they  spend  annually 
$36,000  for  sanitan^  service  and  hospitals.  This  cost  at  Panama 
diould  not  exceed  $100,000.  The  Suez  general  offices  in  Paris  cost 
annually  for  salaries  of  all  kinds,  legal  advice,  financial  manage- 
ment, etc.,  the  large  sum  of  $226,000,  but  it  should  be  remembered 
that  the  Suez  Company  is  a  rich  corporation,  with  some  40  members 
composing  the  board  of  directors,  and  all  receive  salaries  or  allow- 
ances that  reach  a  large  total.  As  the  central  office  for  the  Panama 
Canal  should  be  a  branch  or  part  of  the  general  fiscal  administration 
of  our  Government  there  should  be  no  charge  at  all  under  this  head. 
The  Chairman.  Is  Paris  the  headquarters  of  the  Suez  Canal? 
General  Davis.  Yes;  I  was  in  the  office  a  few  months  ago  when  I 
was  there  in  Paris.  -  y   -  y  -^^  -  ^<^^^ 
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Summarizing  these  remarks  respecting  expenses,  we  have  the  fol- 
lowing for  a  canal  of  sea  level : 

Maintenance  of  the  canal  channel,  including  dredging  and  mainte- 
nance of  slopes $500,000 

Maintenance  and  operation  of  one  lock 100,000 

Transit  service  of  all  kinds 500,000 

liuildings  of  all  kinds  and  water  supply 250,000 

General  expense  on  the  Isthmus 100,000 

Sanitation  and  hospitals  on  the  Isthmus 100,000 

Total 1, 560,  OOO 

The  maintenance  of  channels  for  a  lock  canal  would  probably  cost 
less  than  for  one  at  sea  level,  but  the  transit  and  other  services  would 
be  about  the  same,  but  the  expense  for  maintaining  and  operating 
the  locks  would  be  very  much  greater.  If  this  expense  were  in  pro- 
portion to  the  total  locka^,  then  the  addition  for  locks  would  prob- 
ably reach  $800,000,  but  if  it  should  reach  the  sum  of  $159,000  for 
the  tide  lock,  as  suggested  as  possible  by  the  minority,  then  the  cor- 
responding item  for  their  six  locks,  each  with  8  feet  greater  average 
lift,  would  mount  up  to  $1,382,000  yearly. 

Applying  one  of  the  minority  methods  of  calculating  lock  char^ 
based  on  a  percentage  of  their  cost,  the  total  of  the  sea-level  main- 
tenance woiud  reach  $1,609,000  and  the  lock  estimate  would  reach 
$2^32,000  yearly,  a  difference  of  over  a  million  dollars  a  year. 

For  the  lock  canal  the  estimate  of  expense  of  operation  and  main- 
tenance by  same  method  of  computation  would  stand  about  as 
follows: 

Maintenance  of  Channels,  including  dredging $400,000 

Maintenance  and  repair  of  locks 800,000 

Transit  service 500,000 

Buildings  of  all  kinds,  Including  water  supply 250,000 

General  expense  on  the  Isthmus 100,000 

Sanitation  and  quarantine  on  the  Isthmus 100,000 

Total 2, 150,000 

It  will  be  observed  that  nothing  is  included  for  the  government  of 
the  Canal  Zone  in  either  estimate,  as  this  is  considered  as  one  of  the 
general  expenses  of  the  government.  Its  cost  over  and  above  local 
revenues  may  reach  $100,000  a  year  after  the  canal  is  opened  and  will 
be  the  same  for  either  type.  It  should  not  exceed  this  figure.  The 
cost  last  year  for  Zone  government,  not  including  sanitation  and 
hospitals,  was — 

Executive  office $49,910 

Judiciary  17, 888 

Attorneys*  office 2,082 

Police  department 71, 303 

Total  __. 141, 183 

After  the  construction  work  stops,  the  population  diminishes,  and 
the  conditions  become  normal  the  Zone  government  will  become  a 
small  item  of  expense. 

The  Secretary  goes  on  to  say  that  either  type  of  canal  is  vulnerable, 
the  higher  level  tne  more  so. 

Considerations  of  safety  and  protection,  fixedness  and  stability 
should  have  weight  almost  paramount  with  the  determination  of  t3npe. 

All  agree  that  the  ideal  canal  is  a  wide  and  deep^assage  navi^ble 
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it  til  tim^  day  or  niriit,  at  all  seasons,  and  in  all  weathers  by  all 
sorts  and  sizes  of  vesseb. 

The  underwriters  now  ask  no  increased  premium  for  insurance  of 
vessels  and  cargoes  traversing  the  Suez  Canal  over  tho^e  customarily 

riid  on  ordinary  marine  risks  by  same  vessels  navigating  the  oceans, 
think  that  is  a  very  important  consideration,  gentlemen.  If  there 
is  anything  certain  with  respect  to  underwriting  and  insurance  it  is 
that  the  property  or  the  life  must  pay  the  risk. 

If,  carrying  a  policy  in  an  insurance  company,  I  go  to  the  Tropics 
for  a  trip  or  to  live  there  I  have  to  pay  an  increased  premium,  be- 
cause they  consider  it  as  an  increasea  nsk.  If  a  vessel  proposes  to 
navigate  dangerous  seas,  specially  dan^rous  ones,  where  there  are 
few  B^t-houses  and  not  much  known  about  the  hydrography,  where 
there  are  uncharted  rocks  and  that  sort  of  thing,  those  vessels  nave  to 
pay  an  increased  premium.  Now,  here  is  this  Suez  Canal,  asserted 
to  be  tortuous,  dan^rous,  contracted.  Should  we  not  find  an  ex- 
pression of  that  in  flie  underwriters'  risks?  It  seems  to  me  as  pal- 
pable as  anything  can  be.  But  it  is  not  there.  There  is  no  iharge 
over  and  above  the  usual  charge  for  vessels  for  general  navigation 
for  traversing  the  Suez  Canal.  I  think  there  is  no  extra  charpj  at 
the  Soo;  there  is  none  at  Manchester;  there  is  none  at  the  Kiel  Canal. 
According  to  the  underwriters,  canal  navigation  is  counted  to  be 
attended  with  the  same  risks — no  greater,  no  less. 

Senator  Knox.  How  do  you  undertake  to  say,  if  a  vessel  is  insured 
fitMn  Liverpool  to  Calcutta,  that  the  risk  in  passing  through  the 
Suez  Canal  is  not  taken  into  consideration  in  charging  for  the  insur- 
ance? 

General  Davis.  Because  the  underwriters'  charge  is  the  same 

Senator  Knox.  You  mean  either  by  going  around 

General  Davis.  By  going  around  by  the  Cape  of  Good  Hope  or 
throi]^  the  canal ;  yes. 

Ships  of  all  sizes  up  to  560  feet  long,  78  feet  beam,  and  27  feet 
draft  are  now  passing  regularly  and  uninterruptedly  between  the 
Mediterranean  and  the  Red  seas,  and  please  take  notice  always  that 
there  are  but  15  conmiercial  vessels  in  existence  and  but  some  20  or 

30  war  vessels  existing  with  greater  dimensions  than  the  largest 
which  has  already  passed  Suez,  and  they  have  passed  Suez  in  seven- 
teen and  one-half  hours — that  is  to  say,  at  the  rate  of  10  kilometers 
an  hour,  or  6^  miles. 

There  are  now  but  seven  conmiercial  vessels  under  the  American 
flag,  and  no  naval  vessels,  unless  built  within  a  year,  that  can  not  now 
easily  make  the  IGi  miles  transit  at  Suez  in  a  maximum  of  eighteen 
hours.     Yet  the  minimum  width  is  but  108  feet  and  the  depth  but 

31  feet,  and  :t  has  six  curves  of  less  radius  than  the  smallest  pro- 
posed by  the  majority  of  the  Board,  for  Panama.  When  the  widening 
and  deepening  now  in  progress  at  Suez  are  completed  that  canal  will 
be  twice  as  long,  somewhat  narrower^  and  mucn  shallower  than  the 
pro{>o9ed  sea-level  American  canal  which  is  realizable  in  ten  or  twelve 
years  at  a  cost  of  $250,000,000.  It  will  afford  convenient  passage  to 
the  largest  existing  ship  in  a  maximum  of  ten  hours. 

Can  a  canal  possessing  such  characteristics  of  capacity,  stability, 
and  safety  be  justly  compared  with  one  whose  very  existence  depends 
upon  questionable  earth  dams,  and  these  to  pemiit  the  impounding 
of  water  to  feed  probably  inadequate  and  actually  Ql^teuptiy&lf^k§ 
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wherein  the  world's  commerce  and  navies  are  to  be  lifted  and  lowered 
170  feet,  and  all  justified  on  the  plea  that  the  money  cost  will  be  a 
hundred  millions  or  so  less  and  the  time  of  construction  a  very  few 
years  less  than  for  the  other  which,  for  the  present  generation,  will 
be  a  broad,  open  channel  150  to  200  feet  wide,  and  for  3ie  next  genera- 
tion will  be  300  feet  wide,  this  increase  to  be  attained  at  an  added  cost 
of  perhaps  $50,000,000  to  $90,000,000? 

We  may  well  concede  that  if  we  could  have  a  sea-level  canal  300  or 
400  feet  wide  it  would  be  preferable,  but  the  time  and  cost  of  con- 
structing it  are  in  effect  prohibitory.  The  Secretary  says  this  in 
effect  and  explains  that  it  is  the  arguments  of  the  minority,  showing 
the  results  oi  the  use  of  locks,  the  greater  cost  in  time  and  money  ii 
these  devices  be  excluded,  and  the  dangers  of  the  narrow  and  con- 
tracted canal  prism  that  have  caused  him  to  change  his  opinion  and 
to  abandon  the  idea  of  the  sea-level  type  as  the  best  form. 

It  has  been  shown  that  the  plans  oi  the  majority  will  insure  to  us 
a  canal  that  is  not  dangerous,  narrow,  or  contracted,  for  that  remark 
does  not  apply  to  existmg  Suez,  which  is  much  longer,  narrower,  and 
shallower,  and  has  more  abrupt  bends  than  the  one  proposed  by  the 
Board. 

It  is  the  opinion  of  very  able  engineers  that  the  cost  in  time,  which 
the  Secretary  puts  before  money,  will  be  but  slightly  more  for  the 
channel  at  ocean  level  than  for  the  one  upheld  85  feet  albove  the  oceans 
bv  structures  that  have  been  pronounced  to  be  questionable,  vulner- 
able, and  obstructive  by  many  of  the  world's  ablest  engineers. 

It  is  certain  that  the  cost  in  money  of  the  simple  low-level  channel, 
in  which  every  existing  and  projected  vessel  would  find  convenient 
passage,  will  cost  some  tens  of  millions  more  than  the  complicated 
high-level  structure,  but  the  former  will  closely  approach  and  ulti- 
mately result  in  the  ideal,  simple,  natural  waterway  that  the  Secre- 
tary desires,  while  the  latter  will  stand  for  the  opposite  until  heroic 
measures  are  resorted  to  and  the  objectionable  structures  are  removed, 
for  the  idea  of  transformability  is  eliminated  by  the  minority. 

They  have  said  that  if  a  sea-level  canal  is  demanded  let  it  be  built 
at  once ;  if  the  lock  canal  is  built,  let  it  be  built  to  serve  for  a  very 
long  time. 

Senator  Kittredge.  What  have  you  in  mind  in  the  use  of  the  words 
"  heroic  measures  ?  " 

General  Davis.  Cutting  out  these  locks  that  will  cost  $35,000,000, 
and  putting  them  on  the  scrap  heap. 

Senator  Kittredge.  Would  that  involve  delay  or  interference  with 
traffic? 

General  Davis.  Possibly  not.  I  think  it  would  be  possible  to  do  it 
without  any  great  delay — possibly.  That  word,  however,  has  a  very 
far-reaching  signification.  I  think  the  minority  say  somewhere — or 
some  of  the  gentlemen  of  the  minority  say  somewhere — about  con- 
structing a  third  lock  while  the  other  two  are  being  enlarged  or  being 
changed.    I  think  T  have  read  that  somewhere  in  the  testimony. 

The  Spooner  Act  contemplates  the  use  of  borrowed  money  in  meet- 
ing the  cost  of  this  great  work,  which  is  to  serve  the  present  and 
future  generations.  Our  posterity  will,  as  they  should,  redeem  the 
obligations  incurred,  and  they  will  be  glad  to  do  so  if  we  show  as  the 
proceeds  of  the  expenditure  a  monumental  and  complete  work  re- 
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oairiD^  only  moderate  charges  for  maintenance,  but  if  instead  we 
«ioul<r leave  as  the  proceeds  of  our  outlay,  their  inheritance,  a  struc- 
ture that  could  only  be  transformed  by  its  obliteration,  then  the  finan- 
cial aspect  of  the  case  to  posterity  would  have  a  diiferent  meaning. 

We  now  know  and  all  agree  that  the  best  isthmian  canal  should 
have  certain  physical  features.  Nature  has  interposed  no  obstacles 
to  their  attainment  which  are  insuperable  if  measured  by  the  capacity 
of  our  en^neers  and  contractors  and  national  resources. 

If  the  interest  charge  on  the  cost  of  the  canal  should  reach  six  or 
seven  millions  and  the  tonnage  and  revenue  should  equal  what  Suez 
.  has,  every  canal  bond  could  be  redeemed  in  twenty-five  years  from  the 
date  of  opening. 

Can  a  programme  that  involves  the  making  of  this  canal  in  ten  or 
twelve  years  at  a  cost  of  $250,000,000  be  considered  as  justifying  the 
observation  that  such  conditions  "  are  in  effect  prohibitory?  " 

Of  course  the  Secretary,  in  saying  that  in  substance,  was  speaking 
of  a  canal  three  or  four  hundred  feet  wide.     I  haven't  any  idea  at  aU 
that  that  three  or  four  hundred  foot  wide  channel  will  be  demanded 
at  first    The  canal  will  serve  its  purpose  for  many  years  with  the 
dimensions  proposed.     It  will  enable  our  commercial  vessels  and  our 
navies  to  pass  and  repass  with  perfect  facility,  a  naval  fleet  of  battle 
ships  and  cruisers  half  a  mile  apart  can  go  through  that  canal  in 
constant  procession  and  average  six  or  seven  hours  in  the  canal. 
Of  course  we  will  clear  the  canal  for  such  a  thing  as  that  and  have 
nothing  to  obstruct  it.     If  we  had  at  Panama  to-day  the  present. 
Suez  Canal,  you  gentlemen  would  not  be  in  session  to-day  or  this 
Board  of  Engineers  would  not  have  been  appointed.     The  American 
nation  would  be  delighted  to  have  even  that  channel — a  channel  108 
feet  wide  at  its  narrowest  place. 
Senator  Knox.  What  is  the  average  width  of  the  Suez  Canal? 
General   Davis.  Its  minimum  width  is  108  feet  and  a  fraction. 
He  canal  has  been  widened  throughout  a  considerable  part  of  its 
oitent  to  118  feet.    The  management  is  now  at  work  enlarging  it 
throughout  its  whole  extent  to  make  it  nearly  the  same  width  as  it 
now  is  in  the  turning  out  places.     The  width  in  those  places  is  147.6 
feet    When  all  those  tummg  out  places  shall  be  connected  together, 
as  they  will  be  in  a  few  years,  then  the  canal  will  be  147.6  feet  wide 
througout,  and  it  will  be  31.4  feet  deep.     That  is  the  ultimate  depth 
to  which  they  are  looking  at  present.    That  will  apply  throughout 
the  canal,  except  in  two  cases,  and  those  are  the  two  lakes.     One 
is  Timsah,  where  the  canal,  coming  up  from  the  Mediterranean  en- 
ters the  lake  and  then  turns  a  right  angle  almost  immediately  on  a 
curve  with  a  radius  of  about  4,000  feet;  it  turns  over  90°  at  that 
one  spot,  but  the  lake  is  deep,  it  is  nearly  deep  enough  to  accommo- 
date this  proposed  depth.     They  have  dredged  Lake  Timsah,  how- 
ever, to  get  the  full  depth,  and  will  have  to  dred|2^.  still  more  to  get 
the  34  feet.    That  will  not  be  difficult.    There  is  a  wide  place — I 
suppose  three  or  four  thousand  feet — and  the  next  place  is  Bitter 
Lake,  which  is  0.38  miles  long,  and  it  has  two  changes  of  direction 
in  it,  but  it  is  lake  navigation.     It  has  resulted  from  the  filling  up  of 
this  ancient  basin  by  the  salt  water  from  the  Mediterranean  or  Ked 
Sea.     I  think  that  answers  your  question. 
Senator  Knox,  Yes;  very  fully,  ><^         j 
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General  Davis.  The  approaches  for  the  Suez  entrance  are  wider. 
I  have  forgotten  how  much,  but  I  think  500  feet  You  might  sty 
they  have  two  harbors 

Senator  Morgan.  Are  there  any  gates  at  either  of  the  harbors? 

General  Davis.  None  at  all ;  no,  sir. 

Senator  Morgan.  The  tide  rises  7  feet,  I  believe. 

General  Davis.  Between  7  and  8  feet. 

Senator  Morgan.  In  the  Mediterranean  ? 

General  Davis.  No  ;  in  the  Red  Sea. 

Senator  Morgan.  How  much  in  the  Mediterranean? 

General  Davis.  About  2  or  3  feet;  something  like  the  tide  in 
Limon  Bav.  I  arrived  at  Suez  in  the  night,  ana  at  daylight  in  the 
morning  there  were  half  a  dozen  vessels  anchored  there  ready  to  go 
on.  A  tug  came  along  with  a  lighter  and  inquired  whether  we  had 
an  electric  lighting  apparatus  on  Doard.  We  nad;  it  was  a  Gk)vem- 
ment  transport.  Thev  then  took  out  of  their  lighter  a  square  box 
6  or  7  feet  square  and  hoisted  it  to  the  bow  and  made  it  fast  to  the 
stem  of  the  snip  and  about  5  or  6  feet  above  the  water.  In  it  was  a 
man  sitting  on  a  stool.  In  front  of  him  was  a  searchlight,  and  he 
was  connected  with  the  pilot  on  the  bridge  by  signals.  When  our 
turn  came  we  were  given  a  number,  and  a  large  piece  of  canvas  bear- 
ing the  number  in  large  black  figures  was  hung  over  the  ship  on  each 
side  and  we  started  into  the  canal,  I  should  say  about  half  a  mile  be- 
hind the  ship  ahead  of  us  and  half  a  mile  behind  us  was  another  ves- 
sel, and  in  that  way  we  went  on  through.  The  signals  were  made 
that  we  were  coming.  They  knew  our  number  at  the  tel^raph  sta- 
tions. They  could  see  it  hanging  over  the  side  of  the  ship.  Those 
big  letters  were  10  feet  long.  The  manager,  like  a  train  dispatcher, 
directed  that  such  a  vessel  come  into  a  turning-out  place  and  that  ours 
could  proceed,  or  that  ours  should  go  into  a  turning-out  place  and 
another  vessel  should  pass,  just  as  the  case  might  be,  and  so  they  went 
on  through,  night  and  day. 

Ninety-seven  per  cent  of  all  the  vessels  traversing  the  Suez  move 
just  the  same  at  night  as  in  the  dajtime.  There  is  no  difference. 
They  have  such  a  system  of  electric  lighting  that  there  is  no  trouble. 
If  a  vessel  comes  without  its  own  electric-light  plant  a  little  donkey 
engine  is  put  on  the  deck,  and  that  donkey  engine  moves  a  dynamo 
that  supplies  electricity,  and  when  the  ship  gets  to  the  end  of  the  canal 
they  take  off  the  donkey  engine  and  take  off  the  dynamo,  and  the 
ship  goes  on  her  way.     It  is  a  perfectly  simple  thing. 

Fort  Said,  as  you  know,  is  a  great  coaling  station.  Almost  every 
vessel  takes  coal  there.  At  Suez,  the  Red  Sea  entrance,  no  coaling 
is  done.  And  so  with  the  Panama  Canal,  at  Colon  will  be  the  coal- 
ing station.  Panama  will  never  be  a  coaling  station.  Coal  is  oc- 
casionally brought  to  Panama  from  Australia.  Australia  has  a  very 
good  coal;  indeed,  much  better  than  any  Japanese  coal,  and  much 
better  than  any  of  our  own  coal  on  the  west  coast.  Some  of  the 
Australian  coal  rates  pretty  close  to  our  Pocahontas  coal — pretty  near 
it.  While  I  was  at  Panama  there  was  a  sailing  vessel  of  3,000  or 
4,000  tons  that  came  from  Sidney  with  a  cargo  of  coal  for  the  Pacific 
Mail  Steamship  Company  and  lay  there  untilher  cargo  was  taken  out 
by  lighter,  and  then  she  went  on  her  way, 
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A  study  of  the  Suez  statistics  throws  much  light  upon  this  subject, 
for  the  average  size  of^he  vessels  using  this — the  largest  and  most 
important  maritime  w V  rwav  in  the  world — is  constantly  growing, 
as  may  be  seen  from  the  following  tabulation  derived  from  Senate 
Document  20,  Fifty-eighth  Congress,  first  session : 


YCM. 

Nnmber  of 
vewels. 

Gross 
tonnage. 

K30 

486 
1,194 
2,028 
8,«24 
8.889 
8,434 
8,441 
4,116 

664.916 
2.940.706 
4.344.519 
8,985,411 
9,749,129 
11,833,687 
13,699,237 
18,000,000 

W75 

188D 

ISSb 

Utt 

1895 

1900 

1905 

Net 
tonnage. 


486,609 
2,009,9^ 
8,057,421 
6,335,752 
6.890,094 
8,448,388 
9,738.152 
18,000,000 


Mean  net 

tonnage 

per  veawl. 


898 
1,315 

1  509 
1,748 

2  033 
2,460 
2,830 
3.149 


Per  cent 

increase, 

6-year 

periods. 


44.8 
11.6 
15.8 
16.8 
18.8 
17.9 
11.8 


If  increase  in  size  of  ships  navigating  this  canal  continues  to  aug- 
ment at  the  same  rate  as  for  the  last  ten  years,  which  is  28  per  cent, 
then  the  average  of  Suez  vessels  in  1915  will  be  4,225  tons,  and  for 
1925  will  be  5,524  tons.         . 

But  these  statistics  show  something  more,  which  is  the  increasing 
use  of  the  canal  by  large  ships. 

In  1890  the  number  of  vessels  passing  drawing  more  than  24.6 
feet  was  145,  while  in  1895  there  were  228,  or  an  increase  in  five  years 
of  57  per  cent.  Again,  in  the  same  period  the  number  passing  in  1890 
of  over  25.3  feet  draft  was  44,  while  five  years  later  it  was  85,  show- 
ing a  gain  of  over  93  per  cent  in  the  size  of  the  users.  We  thus  see 
that  the  draft,  and  therefore  the  tonnace  of  the  24.6-foot  vessels  plv- 
ing  the  Suez  route,  is  increasing  more  than  three  times  faster  and  the 
25.3  vessels  over  five  times  faster  than  the  average  augmentation. 

The  reason  why  the  Suez  management  are  continually  increasing 
the  transit  capacity  of  this  waterwav  is  thus  made  very  manifest. 
These  shrewd  business  men  see  plainly  that  their  canal  will  become 
a  second-class  route  unless  it  is  enlarged.  It  requires  no  prophetic 
vision  to  see  that  the  Suez  Canal  by  1950  will  have  a  channel  40  feet 
deep,  300  feet  wide,  and  with  curves  flattened  to  minimum  radii  of 
10,WK)  feet,  and  can  we  doubt  that  Panama  will  have  the  same  or 
greater  dimensions?  With  equal  prism  and  curvature,  it  will  be 
much  more  convenient,  because  only  half  as  long. 

Now,  as  respects  the  financial  side  of  Suez,  and  as  concerns  these 
fibres  of  estimates,  cost  and  maintenance,  I  would  say  that  the  data 
I  nave  is  derived  from  certain  telegrams  or  from  a  certain  telegraphic 
correspondence  which  was  had  in  the  month  of  March,  the  present 
month,  with  Mr.  Quellennec,  who  was  a  member  of  this  Board  of 
Consulting  Engineers,  and  who  is  the  chief  engineer  of  the  Suez  Canal. 
The  telegraphic  correspondence  was  conducted  by  Mr.  Shonts,  the 
chairman  or  the  Commission,  at  my  suggestion,  and  the  answers  are 
aU  sent  to  Mr.  Shonts,  and  1  have  the  originals  in  mv  hand.  It  is 
perhaps  not  necessary  to  read  them  all  now,  because  I  have  tabulated 
what  they  say  in  a  paper  here  which  has  been  used  by  myself  in  pre- 
ftLring  the  arguments  I  have  laid  before  you  respecting  maintenance. 
There  is  one  item  that  has  been  referred  to  there,  and  which  is  a  very 
F  o — ^voL  3—06 17 
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important  one,  as  applying  to  the  whole  problem  of  the  Panama 
Canal  or  any  other  interoceanic  canal. 

The  Chairman.  Are  those  telegrams  long? 

General  Davis.  Not  very  long. 

The  Chairman.  Then  tiiey  might  go  iii  the  record. 

General  Davis.  I  will  be  glad  to  insert  them. 

The  Chairman.  There  is  no  objection  to  it? 

Greneral  Davis.  No,  sir.  They  were  sent  at  my  request  by  Mr. 
Shonts,  who  very  courteously  attended  to  the  correspondence  for 
me,  and  they  have  been  sent  to  me,  and  I  see  no  reason  why  they 
should  not  be  printed  as  part  of  the  record. 

The  telegrams  referred  to  are  as  follows : 

[Cablegram.] 

Isthmian  Canal  Affairs, 

Office  of  Administration, 

Washington^  D.  (7.,  March  5, 1906. 

QUELLENNEC, 

Suez  Canal^  Paris: 
General  Davis  would  be  greatly  obliged  for  telegraphic  informa- 
tion respecting  Suez.  Average  costs  last  three  years :  First,  perma- 
nent improvements,  like  widening,  deepening,  etc.;  second,  mainte- 
nance and  operation,  including  repairs,  renewals,  dredging  (total 
cubic  meters) ;  third,  separate  figures  of  cost,  maintenance,  and  opra- 
tion  of  all  turn-outs,  including  services,  equipment,  repairs,  giving 
number  of  turn-outs.    Please  reply  collect. 

Shonts. 


[Cablegram.] 

Paris,  March  9 — 8.  57  a,  m. 
Shonts,  Washington: 

Average  annual  expenses  Suez  Canal  last  three  years :  First,  per- 
manent miprovements,  3,836,000  francs,  including  repairs;  2,620,000 
cubic  meters  excavated  in  dry  or  by  dredging.  Second,  maintenance, 
3,410,000  francs,  including  repairs;  2,610,000  cubic  meters  dry  and 
dredging  operation,  3,117,000  francs,  including  repairs;  renewals, 
1,500,000  francs;  buildings  and  waterworks  maintenance  and  opera- 
tion, including  repairs,  850,000  francs.  Please  explain  exact  mean- 
ing of  word  "  turn-outs.'' 

QlTELLENNBC. 

[Cablegram.] 

Isthmian  Canal  Affairs, 

Office  of  Administration, 

Washington^  D.  C,  March  5, 1906. 

QUBLLENNBC. 

SiLCz  Canal  J  Paris: 
General  Davis  requests  I  wire  you  as  follows : 
"  Turn-outs  "  mean  sidings.    Information  Davis  deeires  to  danswer 
criticisms  tiiat  oost  maintenance  of  siding  ior^emAffv^  ctmal  would 
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be  large  item.  Your  answer  understood  to  mean  that  all  |>ermanent 
improTements,  including  exeavations,  cost  three  million  ei^ht  hun- 
dred thirty-six  thousand  francs,  and  all  maintenance,  including 
dredging,  etc.,  repairs,  renewals,  buildings,  waterworks,  and  their 
(meradon  reached  total  of  eiffht  million  seven  hundred  seventy-seven 
thousand  francs.  How  much,  if  any,  part  this  last  amount  should 
be  charged  to  permanent  improvements! 

Shonts. 


[Oftblegram.] 

Paris,  March  13 — 9  JO  a.  m. 
Shonts,  Washington: 

Jfo  particular  expense  of  maintenance  operation  for  turn-outs  other 
than  those  respecting  signal  and  telegraph  stations  with  which  ten 
tum-outs  out  of  twenty-three  are  provided  by  such  stations,  opera- 
tion of  which  costs  annually  about  three  hundred  thousand  francs, 
would  be  necessary  even  if  there  were  no  tum-outs.  Tum-outs  are 
no  cause  of  expense  neither  for  company  nor  for  ships.  Mooring  of 
^ps  to  let  others  pass  entails  but  a  delay  of  one  hour  and  half  on 
the  whole  time  of  passage  of  seventeen  hours.  Three  million  eight 
hundred  thirty-six  thousand  francs  is  total  cost  of  permanent  im- 
provements, including  all  kind  of  works,  especially  dredging  in  soft 
and  rocW  material,  repairs,  etc;  also  engineering  employees,  etc. 
Eight  million  eight  hundred  seventy-seven  thousand  francs  is  total 
cost  of  maintenance  and  operation;  namely,  first,  five  million  seven 
hundred  sixt^  thousand  francs  for  maintenance,  including  all  kind  of 
works,  especially  dredging,  repairs,  renewals,  buildings,  waterworks, 
and  their  operations,  also  engineering  employees,  etc. ;  second,  three 
million  one  hundred  seventeen  thousand  franas  for  operations  of 
canal.  In  other  words,  for  transit  of  ships,  including  pilots,  tele- 
graph, signals,  launches,  tugs,  operations,  and  repairs  of  the  same, 
measurement  of  ships,  also  marine  officials,  employees,  etc.  Besides 
these  expenses  there  are,  moreover,  general  expenses  as  follows:  In 
Egypt,  for  representative  of  company,  financial  service,  legal  depart- 
ment, etc,  four  hundred  ninety  thousand  francs,  and  for  sanitary 
service  one  hundred  eighty -eight  thousand  francs;  at  Paris,  for  direc- 
tion financial  service,  legal  and  accounting  department,  one  million 
one  hundred  thirty- four  thousand  francs.  No  part  of  cost  of  main- 
tenance to  be  chared  to  permanent  improvements,  discrimination 
being  already  made  in  accounts. 

QUELLENNEC. 

[Telegram.] 

IsTHKiAN  Canal  Affairs, 

OincB  OF  Administration, 
Washington^  D.  C.^  March  16^  1906. 
QmLifNBC,  Suez  Oanal^  Paris: 

Cable  names,  dimensions,  draft,  three  largest  vessels  passing  Suez 
since  nineteen  four.  Do  largest  snips  move  at  night,  and  their  aver- 
age time  transit?  ^  What  was  total  number  vessels  with  gross  and  net 
tonnage  passing  nineteen  five. 
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[Cablegram.] 

Paris,  March  17—9,07  a.  m. 
Shonts,  Washington: 

Grosser  Kurfurst^  560  feet  long,  62  broad,  26  feet  3  inches  draft 
Good  Hope,  520  long,  78  broad,  26  feet  3.  Terrible,  539  long,  72 
broad,  26  feet  3.  Largest  vessels  can  move  at  night,  their  avei^age 
time  transit  almost  same  as  average  transit  all  vessels,  which  was  17 
hours  41  minutes  in  1905.  Total  number  vessels  passed,  4,116;  gross 
18  million  tons,  net  13  millions. 

QUKLLENNEC. 


I  have  a  memorandum  here,  "  Suez  Canal,  cost  of  enlargements, 
maintenance,  and  operation,  average  per  annum  for  last  three  years— 
1903, 1904,  and  1905." 

Permanent  improvements,  which  have  been  going  on  almost  ever 
since  the  canal  was  opened,  during  these  three  years  are  described  as 
respects  their  cost  by  this  remark:  C!onsisting  of  widening,  deepen- 
ing, and  so  forth,  which  includes  2,620,000  cubic  meters— ^uiu  to 
3,426,960  cubic  yards — of  excavations  in  earth  and  rock,  excavations 
by  dredges  and  other  methods,  including  excavation  of  rock  under 
water,  engineering  labor,  and  so  forth ;  total  expenditure  per  annum, 
3,836,000  francs,  equaling  $767,000. 

Senator  Dryden.  That  is  not  charged  to  the  cost  of  the  canal  ? 

General  Davis.  No  ;  although  it  is  in  our  railroad  parlance  a  bet- 
terment, and  is  a  legitimate  charge  against  the  property,  for  of 
course  the  property  is  worth  that  much  more.  But  here,  instead  of 
floating  bonds  and  raising  that  much  money  on  loans,  for  this  work 
they  take  it  out  of  their  earnings,  and  that  amount  for  the  last  three 
years  was  $767,000  annually.  That  will  be  completed  some  day  and 
then  it  will  be  a  question  of  whether  still  further  enlargements  may 
not  be  necessary ;  but  so  far  as  we  now  know  their  programme  only 
consists  of  connecting  up  these  existing  passing  places  and  deepening 
the  canal  to  34.4  feet. 

The  next  item  is  maintenance  and  operation,  which  includes  dredg- 
ing to  maintain  channel,  amounting  to  2,610,000  cubic  meters,  or 
3,413,880  cubic  yards.  Also  renewals,  repairs,  buildings,  waterworks 
with  their  operation ;  also  engineering  employees,  as  follows : 

Dredging,  repairs  and  renewals,  3,410,000  francs,  or  $682,000. 
Buildings  and  their  repairs,  including  waterworks  and  maintenance, 
2,350,000  francs,  or  $470,000.  Transit,  which  includes  pilots,  tele- 
graph, telephone,  lighting,  launches,  tugs,  operation  and  repairs, 
measurement  of  ships,  marine  officials,  3,117,000  francs,  or  $623,000. 
General  expenses,  including  representatives  near  Egyptian  Govern- 
ment, financial  service,  le^al  department  in  Egypt,  490,000  francs, 
or  $98,000.  Sanitary  service,  180,000  francs,  or  $36,000.  Expenses 
in  Paris,  financial,  legal,  and  accounting,  1,134,000  francs,  or  $226,- 
800.  For  all  expenses  connected  with  &tterments  and  maintenance 
and  operation,  administration,  and  so  forth 

Senator  Morgan.  Since  the  canal  was  first  opened  ? 

General  Davis.  No;  the  average  for  the  last  three  years.    The 
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total  transit  receipts  for  1903 — that  is  the  last  year  for  which  I  have 
any  figures— were  $20,121,680. 

Now,  deduct  all  expenses  as  above,  $2,902,800,  leaving  a  net  total 
of  $17,218,880. 

Now,  the  dividend  pafd  last  jear  on  the  Suez  shares  was  125  francs 
on  a  500- franc  share.    That  is,  it  was  25  per  cent  of  the  original 
capital  invested.    The  canal  pays  for  itself  every  four  years.    The 
500- franc  shares  are  now  selling  for  4,000  francs. 
Senator  Knox.  What  is  the  capital  now ! 

General   Davis.  The  original  capital  was  400,000  shares  at  500 
francs. 
Senator  Knox.  What  is  the  capital  now  i 

General  Davis.  The  original  was  400,000  shares  at  500  francs — that 
is,  it  was  40,000,000  dollars. 
Senator  Knox.  Is  that  the  capital  now  i 

Greneral  Davis.  That  has  been  increased.  In  the  earlier  years  the 
enterprise  had  to  struggle  for  existence ;  it  had  a  lot  of  enemies,  one 
of  the  strongest  being  the  Government  of  Great  Britain;  they  put 
every  obstacle  in  the  way,  and  that  continued;  it  did  not  paj  ex- 
penses at  first  But  pretty  soon  they  saw  it  was  g:oing  to  be  a  winner, 
and  then  Disraeli,  who  was  a  wise  man,  looking  ahead,  without 
authoritT  from  Parliament,  without  authority  from  anybody,  went 
in  and  bought  out  the  Khedive's  interest  in  the  canal,  which  was 
162.600  shares  of  that  stock,  which  had  been  originally  assigned  to 
the  Khedive,  They  paid  a  little  less  than  £4,000,000  for  those  shares. 
Those  shares  to-day  are  worth  £25,000,000,  and  can  be  sold  for  that  at 
any  time.  When  they  had  their  troubles  in  the  beginning  and  the 
rates  were  high,  10  francs  a  ton  and  10  francs  on  a  passenger,  the 
shippers  resided  those  charges  and  made  claim  to  the  Government 
of  England,  represented  what  a  tax  this  was  imposed  upon  shipping, 
how  tne  canal  could  be  duplicated  for  $40,000,000,  and  then  they 
brought  out  a  project  to  make  a  lock  canal  from  Alexandria  to  Cairo 
and  ft-om  there  to  the  Red  Sea.  They  proposed  to  lock  up  20  or  30 
or  40  feet.  I  have  forgotten  how  much.  That  enterprise  was  agitated 
a  good  deal  and  it  alarmed  the  Suez  people. 

A  conference  was  had  between  the  owners  of  the  Suez  Canal  and 
the  shippers,  the  English  shippers  principally,  as  to  whether  it  could 
establish  some  kind  of  a  compromise,  wnich  they  did.  It  was  then 
agreed  that  when  the  canal's  shares  should  pay  a  certain  dividend, 
which  it  looked  as  if  they  were  going  to  pay  then,  because  the  trend 
was  upward,  after  that  a  certain  proportion  of  this  dividend  should 
be  divided  between  the  investors,  tnat  is,  the  property  owners,  and  the 
shippers,  and  under  that  agreement  the  tolls  nave  been  reduced.  The 
first  reduction  was  to  9  francs,  from  10  francs;  the  second  reduction 
was  to  8.5  francs,  and  then  they  were  reduced  to  8  francs.  And  it 
was  provided  in  this  convention  that  when  the  shares  should  pay  25 
per  cent  dividend  then  the  rate  of  division  of  this  profit  shoulci  be 
still  larger  in  favor  of  the  shippers.  So  that  on  the  1st  of  January 
last  the  tonnage  charge  on  the  Suez  transit  was  7.75  francs.  Whether 
that  applies  to  the  passenger  charge  or  not  I  don't  know.  I  did  not 
ask  the  question  and  did  not  find  out,  but  they  are  cutting  down 
the  tonnage  charge  regularly  and  still  th^y  are  paying  for  the  canal 
every  four  years. 
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Senator  Drtden.  Did  the  Khedive  pay  anything  for  his  shares! 

General  Davis.  Oh,  yes;  he  put  up  money  tor  them. 

Senator  Drtden.  The  same  as  the  others! 

General  Davis.  Yes.  .     ,  • 

Senator  Ankeny.  Referring  to  these  extensions  and  betterments 
on  the  Suez  Canal,  that  you  speak  of,  was  there  any  suspension  or 
delay  of  traffic  while  that  was  going  on ! 

General  Davis.  Never  for  an  hour. 

Senator  Ankeny.  And  might  not  a  sea-level  canal  at  Panama  be 
widened,  if  the  necessity  ever  arose,  without  disturbing  traffic  at  alH 

General  Davis.  Yes;  just  as  certainly. 

Senator  Morgan.  There  was  a  time  during  the  siege  of  Alexandria 
when  Great  Britain  stopped  traffic  through  uie  Suez  Canal. 

General  Davis.  Oh,  yes. 

Senator  Morgan.  Although  Great  Britain  was  a  minority  stock- 
holder. 

General  Davis.  Oh,  yes ;  that  was  done.  There  has  not  been  a  day 
since  the  Suez  Canal  was  opened  that  something  has  not  been  done 
to  improve  it — that  is,  improvement  has  been  going  on  all  the  time. 

Senator  Ankeny.  I  mean  these  extensions  or  modifications  of  the 
curvatures,  or  whatever  you  call  it,  goes  on  without  disturbance  of 
traffic? 

General  Davis.  Yes;  without  any  disturbance.  I  think  I  saw  six 
or  seven  dredges  at  work  when  I  came  through  the  canal,  and  that 
goes  on  all  the  time. 

Senator  Ankeny.  In  your  estimates  there  of  those  cubic  yards, 
what  difference  do  you  make  between  dry  work  and  the  wet  work! 
The  point  I  want  to  make  is.  Will  not  this  wet  work  cost  a  great  deal 
more  money  than  we  are  prepared  for? 

General  Davis.  I  am  glad  you  asked  that  question,  and  I  think  I 
can  give  you  some  light  on  it.  The  Board  of  Engineers,  considering 
that  matter  as  applied  to  Panama  and  especially  as  applied  to  the 
sea-level  proposition,  agreed — the  whole  Board  agreed  to  this — ^that 
these  unit  prices  were,  aggregated,  80  cents. 

Senator  Ankeny.  Otherwise  the  work  was  below  water! 

General  Davis.  Yes.  I  was  going  to  explain.  Eighty  cents  for 
the  above  work  plus  10,  and  $1.25  below  plus  10.  The  difference  be- 
tween 80  and  125,  or  45,  is  supposed  to  be  required  for  three  pur- 
poses, and  those  three  are  the  following:  Water  will  get  into  tnese 
deep  pits  in  the  Culebra;  evidently  it  will.  It  will  come  in  from 
the  sky ;  it  will  come  in  by  trickling  down  the  banks ;  it  will  not  prob- 
ably come  in  from  below  up,  because,  so  far  as  we  have  discovered 
in  the  Culebra  to-day  with  all  our  boring,  we  do  not  find  any  flowing 
water  from  the  bottom ;  we  do  not  find  that  there  are  any  flowing 
springs  in  the  bottom  of  the  Culebra,  and  the  only  water  that  comes 
in  there  is  the  water  trickling  down  from  the  banks. 

Senator  Ankeny.  Practically  surface  water! 

General  Davis.  Yes;  seeping  out  of  this  soft  material  on  the  top 
and  falling  down  into  the  canal;  and  then  when  they  have  a.vwy  big 
rain  that  water  runs  off  the  slopes  and  that  runs  into  the  canal.  It  was 
considered  that  pumps  woula  be  necessary  to  take  that  water  outy-a 
very  simple  proposition,  for  there  is  nothing  cheaper  than  pumping 
water  with  those  great  centrifugal  pumps,  pumping  out  a  2-foot 
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streanL  or,  as  Mr.  Wallace  saicL  he  oould  pump  the  whole  low  water 
flow  ot  the  Chagres  out  of  the  oed  at  small  expense  if  he  wanted  ta 
That  is  one  of  the  items  included  in  this  adaition  of  45  to  the  80 
cents.  Another  is  that  you  must  haul  that  material  uphill ;  that  is  to 
saj,  it  has  got  to  be  deposited  on  levels  higher  than  where  it  came 
frouL 
Senator  Ankekt.  It  is  mostly  rock  i 

General  Davis.  Yes;  but  it  has  got  to  go  upgrade;  it  has  to  go  up 
those  40  feet  Those  are  two  reasons  why  that  45  was  added.  The 
third  reason  is  because  when  you  ^t  down  into  this  narrow  channel 
your  space  is  contracted  and  you  haven't  room  to  straighten  as  you 
would  higher  up.  So  those  are  the  three  reasons  for  a  higher  cost 
below  +  10.  Tney  added  45  cents  to  the  estimated  cost  of  the  work 
above.  There  is  an  explanation,  I  think,  which  may  answer  your 
question. 
Senator  Ankekt.  It  is  very  dear,  sir. 

General  Davis.  With  respect  to  this  statement  which  I  read,  there 
is  only  one  other  thing  to  which  I  wish  to  call  attention  for  which 
authority  is  found  in  these  telegrams.  The  company  states  that 
maintenance  of  turn-outs  or  sidings,  of  which  there  are  23 — ^ten  pro- 
vided with  telegraphic  service — costs  nothing  additional,  as  the 
service  would  be  required  if  there  were  no  sidings,  but  actual  exi>ense 
for  sidings  is  about  $60,000,  which  is  included  in  cost  of  transit  as 
above,  and  that  is  the  figure  which  I  use  deducted  from  this  experi- 
ence that  the  seven  siding  at  Panama  would  cost  $15,000  a  year. 
The  im{)ortant  statement  is  also  made  that  the  whole  time  of  deten- 
tion in  sidings  due  to  the  mooring  of  ships  entails  a  total  delay  of  one 
hoar  and  a  half  on  the  whole  time  of  passage,  which  averaged  seven- 
teen hours  forty-one  minutes  per  vessel  in  1905.  Largest  vessels  pro- 
ceed at  ni^ht  and  make  same  average  time  as  other  vessels.  That  is 
the  official  statement.  Now,  as  respects  some  of  the  ships  that  have 
passed  throufi^h  the  Suez  Canal.  I  could  make  a  very  long  list,  but  a 
short  one  will  serve  everv  purpose.    Here  are  some  data. 

In  1894  the  Orosser  Kurfurst^  560.5  feet  in  length,  with  a  beam  of 
62.33  feet  and  a  draft  of  26.18  feet  and  a  tonnage  of  13,000  gross 
tons,  pas^d  through  that  canal  for  the  first  time,  and  since  then  has 
been  tnrough  it  a  hsXt  a  dozen  times. 
Senator  Kittredge.  What  time  did  she  make  in  going  through ) 
General  Davis.  The  same  as  smaller  vessels,  I  understand.  The 
stat^nent  is  that  the  large  vessels  go  through  just  as  readily  as  the 
small  ones.    This  is  what  this  official  savs : 

^  Largest  vessels  proceed  at  night  and  make  same  average  time  as 
other  vessels." 

I  can  not  answer  specificallv  as  to  this  particular  vessel,  but  she  is 
on  the  regular  trade — on  the  North  German  Lloyds  line  to  China — 
and  she  has  been  going  through  reffularlv. 
S^iator  Ankeny.  One  hundred  and  five  miles  in  seventeen  hours? 
General  Davis.  Yes ;  that  is  the  average  time  for  1905. 
The  Cttathman.  Is  tiiat  the  largest  ship  that  has  passed  through ) 
G^ieral  Davis.    No;  there  are  several  larger  that  have  passed 
through.     In  1904  the  British  ship  Terrible^  length  500  feet,  beam 
71  feet,  draft  26.24  feet,  tonnage  14,440  tons'  displacement,  a  British 
armcH-ed  cruiser,  passed  throu/zh  the  canal  in  the  regular  time.    In 
1902  the  MikasOy  Japanese  batue  ship,  which  went  thn>ugh  the  Japa^ 
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nese-Russian  war  and  was  finally  sunk,  432  feet  in  length,  76  feet 
beam,  26.24  feet  draft,  and  displacement  of  15,200  tons.  She  was 
built  at  the  Cramp  shipyard,  and  on  going  out  to  be  delivered  passed 
out  through  Suez. 

In  1902  the  North  German  Lloyd  ship  Barharossa^  526.24  feet  in 
length,  60  feet  beam,  25.59  feet  draft,  and  10,915  gross  tons,  passed 
through  the  canal,  and  has  passed  frequently  since  then.  She  is 
running  in  the  North  German  Lloyd  China  service. 

In  1904  the  British  protected  cruiser  Victorious^  390  feet  in  length, 
75  feet  beam,  25.59  feet  draft,  and  14,900  tons  displacement,  passed 
through  the  canal. 

Senator  Ankeny.  Is  that  the  one  that  collided  with  the  Camper- 
down? 

General  Davis.  No  ;  I  think  that  was  the  Victoria  or  the  Victory, 
She  was  sunk. 

Senator  Ankeny.  I  was  only  getting  the  size  in  my  mind. 

General  Davis.  I  think  that  is  another  boat,  the  Victoria.  In^lOOS 
the  British  armored  cruiser  Good  Hope^  530  feet  feet  in  length,  78 
feet  beam,  26.25  feet  draft  passed  through  the  canal.  In  1900  the 
American  battle  ^vpKentucky^  376  feet  long,  72J  feet  beam,  and  26 
feet  draft,  also  the  British  battle  ship  Glory ^  418  feet  long,  74  feet 
beam,  and  26  feet  draft,  both  passed.  There  are  eight  ships.  I  sup- 
pose I  could  extend  that  to  50,  but  that  is  enough  to  show  that  here 
these  ships  can  pass  and  that  the  canal  is  adapted  to  vessels  of  that 
size.  There  is  not  a  single  American  war  vessel,  unless  she  has  been 
put  in  commision  this  year,  that  can  not  go  through  the  Suez  Canal 
to-day,  not  a  single  one,  and  there  are  only  six  vessels  imder  the 
American  flag  that  can  not  go  through.  They  are  the  Mongolia^ 
the  Manchuria^  the  Minnesota^  the  Dakota,  the  Kroordand^  the 
FindlaTid.  They  have  a  little  more  length  than  any  diip  that  has 
gone  through  Suez. 

Senator  Knox.  What  point  is  this  data  intended  to  establish? 

General  Davis.  The  fact  that  this  canal  proposed  by  this  Board, 
which  is  much  longer  than  Suez,  is  not  tortuous  and  dangerous  and 
inconvenient ;  that  is  the  purpose. 

Senator  Knox.  I  didn^t  have  the  advantage  of  hearing  you  this 
morning. 

General  Davis.  I  am  sorry  you  did  not. 

Senator  Knox.  So  am  I,  very  sorry. 

General  Davis.  I  am  reviewing,  at  the  request  of  Secretary  Taft, 
his  letter  transmitting  this  report.  He  asked  me  to  say  to  you  all  that 
he  would  be  glad  to  have  me  feel  perfectly  free.  This  sketch  diows 
the  shortest,  steepest,  most  abrupt  curve  in  the  sea-level  plan. 

Senator  Knox.  On  what  scale  is  that  ? 

General  Davis.  One  twelve-hundredth.  That  is  a  proportion  scale. 
That  doesn't  mean  very  much,  but  that  width  of  channel  is  200  feet 
It  so  happens  that  the  four  curves  of  8,200  feet  radius  are  all  in  that 
part  of  the  canal  which  has  a  200- foot  bottom  width.  This  represents 
the  200-foot  bottom-width  curve. 

Senator  Morgan.  What  part  of  the  canal  ? 

General  Davis.  Somewhere  near  Obispo — ^yes;  that  one  is  right  at 
Obispo  [indicating].  That  shows  a  ship  in  that  canal  622  feet  long, 
and  that  is  drawn  m  plan  on  the  same  scale,  and  passing  that  diip 
you  will  see  the  lines  of  a  smaller  vessel,  360  feet  long*^-It  has  been 
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said  that  these  curves  are  too  abrupt,  too  sharp,  that  they  can  not 
make  the  turn.  I  want  to  say  something  about  that.  A  fewyears 
ago  there  met  in  the  United  States  what  is  called  the  Deep  Water- 
ways Commision,  which  was  appointed  by  our  Government  Mr. 
Noble  was  one  of  the  engineers  that  sat  on  that  commission.  They 
discussed  a  great  many  questions  about  depth  of  channels  and  locks 
and  curves  and  prisms  and  so  forth,  and  they  laid  down  a  general 
proposition  that  curves  for  a  canal,  if  they  were  of  10,000  feet  radius 
and  of  due  proportion  of  width,  would  be  satisfactory — that  is,  a 
curve  of  10,000  leet  radius  was  just  as  practicable  as  a  straight  canal: 
they  didn't  propose  any  widening  for  anv  curve  that  had  a  radius  or 
more  than  10,000  feet;  but  for  curves  of  less  than  10,000  feet  radius 
they  proposed  to  widen  the  canal  at  the  bottom  and  at  the  top ;  they 
proposed  to  widen  the  curve  if  it  had  less  than  10,000  feet  radius, 
according  to  the  formula,  normal  width +  (60  —  .005  radius  =  curve 
width) . 

Senator  Morgan.  You  mean  widen  the  canal? 

General  Davis.  Yes;  and  in  any  particular  curve.  They  laid 
down  a  formula  for  that  calculation,  and  it  is  similar  in  character 
to  the  formula  that  Tincauzer  rives  and  the  principles  on  which  the 
cur^  widths  for  the  Kiel  Canafare  computed. 

Senator  Morgan.  Was  he  a  member  of  the  consulting  board? 

Greneral  Davis.  Yes;  he  says  in  the  curve  with  a  radius  of  1,000 
to  2,500  meters  an  increase  of  breadth  of  bottom  is  made  by  the  formula 

width,  +  26  —  Yoo  ^^^  therefore  a  curve  of  1,000  meters  must  have  an 

increase  of  breadth  of  bottom  of  52.5  feet,  and  a  curve  of  2,500  meters 
must  have  an  increase  of  breadth  of  bottom  of  3.2  feet.  In  other 
wofds,  when  you  get  to  8,000  feet  you  have  got  a  curve  that  so  nearly 
approaches  a  straight  line  that  the  Grermans  who  have  studied  this 
matter  think  that  an  increase  of  bottom  width  in  those  larjzer  curves  is 
unnecessary.  The  Suez  people  propose  that  a  curve  shall  be  of  such 
an  arc  that  when  a  shif)  is  navigating  it  and  her  axis  is  on  the  center 
axis  of  the  curve  she  shall  have  in  front  of  her  one  and  a  half  times 
her  own  length  before  the  continued  line  would  impinge  against  the 
banks.  This  curve  is  constructed  on  that  basis  for  a  ship  788  feet 
long.  That  curve  satisfied  the  requirements  of  the  Suez  engineers 
who  have  studied  that  matter  of  corrections.  That  is  to  say,  an  8,200- 
foot  curve  will  ^ve  in  front  of  that  ship,  before  the  prolongation  of 
line  of  center  axis  will  strike  the  bank,  just  about  one  and  a  half  times 
her  own  length. 

Senator  Morgan.  That  is  considered  to  be  enough  ? 

General  Davis.  That  is  considered  to  be  enough  oy,  I  think,  all  the 
world.  The  Deep  Waterways  people  say  when  they  have  10,000 
feet,  they  don't  concern  themselves  with  its  increase ;  a  curve  with  a 
10,0(X^-foot  radius,  I  mean,  is  so  closely  approaching  a  straight  line 
that  it  can  be  treated  as  a  straijght  line. 

-Now,  there  is  certain  physical  data  in  regard  to  certain  canals 
which  I  have  compiled  that  is  interesting,  and  I  will  call  atten- 
tion to  a  few  phases  of  it  and  will  leave  this  with  you  to  be  put  in  the 
record.    This  is  existing  and  proposed  canals. 
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General  Davis  read  the  following  table,  explaining  it  to  the  com- 
mittee : 

Existing  and  proposed  canals. 


Units, 


Panama, 
propoeed 
Rea  level. 


Kiel 
now. 


Snez 
now. 


Suez  in 
fatare.a 


lock. 


Total  length 

StralKht  portion 

Curved  pEortion 

Per  cent  in  curves 

Depth 

Least  bottom  width 

Least  width  in  curves. . . 

Least  area  cross  section . 


Total  curvature , 

These  c'lassifled  in  radii: 

Over  14,000  feet , 

14,000  to  12.000  feet... 
12,000  to  10,000  feet.. 
10,000  to  9,000  feet... 
9,000  to  8,000  feet 

8,000  to  7,000  feet 

7,000  to  6.000  feet 

6,000  to  6,000  feet 

6,000  to  4,000  feet 

4,000  to  3,000  feet 

2,000  feet  and  less 

Locks* 

Locks,  length  usable 

Locks,  width  usable 


Miles... 
...do... 
....do... 
Percent 

Feet.... 

....do... 
do... 

Square 

feet. 
Degrees 
Number 


...do... 

...do... 

...do... 

...do... 

...do... 

...do... 

...do.. 

...do.. 

...do.. 

...do.. 

...do.. 

...do... 

Feet.. 

...do... 


49.86 
80.18 
19.17 
88.8 

40 

160 
160 

8,160 

607 
19 

0 
2 
1 

12 
4 
0 
0 
0 
0 
0 
0 

1 

1,000 
100 


»67.89 

084.28 

<'28.66 

40.9 

29.62 

72.17 
76.2 

4,444      \ 

0832 
26 

7 

0 

0 
10 

2 

0 

1 

1 

1 

1 

0 

2 
492 
82 


^94.76 
81.78 
18.08 
13.4 

81.2 

108.26 

181 
<6,818 
6,026 

4671 
16 

8 
0 
1 
2 
8 
3 
2 
0 
/I 
0 
0 
0 
0 
0 


94.76 
81.78 
13.03 
13.  Oi 

814 

147.68 
fO  160 
7,741 
8,144 

4671 
16 

8 
0 
1 
4 

6 
0 
0 
0 
1 
0 
0 
0 
0 
0 


49.72 
42.25 
7.46 
15.00 
<<40 
<46 
200 
i^2M) 

8,160 

6871 
24 

0 
0 
0 
0 
1 
0 
0 
7 
3 
6 
7 
6 
900 
90 


a£nlargementsat  Suez  will  not  be  completed  for  several  years. 

ftTotal  length  Suez  104.8  statute  miles,  of  which  9.38  miles  in  lake;  excavated  channel,  94.76  miles. 

oData  respecting  total  curvature  and  curved  mileage  not  given  in  authority  consulted,  but  are 
estimated  above  at  the  average  of  Suez  and  Panama. 

dOn  lock  sills. 

«  Prisms. 

/About. 

0  Least  width  future  Suez  curves,  approximate. 

A  Approximate. 
Total  length  Kiel  60.89  statute  miles,  of  which  8  miles  in  lake;  excavated  channel,  67.89  milea. 

i  Area  cross  section  6,813  square  feet  at  low  water  and  6,025  square  feet  at  high  water. 

/This  curve  has  only  4,266  feet  radius,  but  its  bottom  width  is  l,640tfeet. 

*Tide  lock  maximum  lift,  lOi  feet.    Will  be  in  use  only  a  part  of  the  time. 

Panama  lock  plan  proposes  lengths  and  bottom  widths  as  follows: 


Widths  (feet). 

Lengths 
(miTes). 

1,000 

19.08 
8.86 

12.29 
7.21 
4.70 
2.68 

800 

600 

800 

200 

Locks,  etc 

Senator  Morgan.  You  have  omitted  entirely  the  canal  at  Nica- 
ragua, which  was  reported  three  times  by  the  same  commission  that 
reported  in  favor  of  the  Panama  lock  canal. 

Senator  Dryden.  That  has  not  been  built  yet,  has  it? 

Senator  Morgan.  The  Nicaragua  Canal  ? 

Senator  Dryden.  Yes. 

Senator  Morgan.  Nature  has  done  more  toward  the  building  of  it 
already  than  toward  the  building  of  the  Panama  Canal,  and  more 
than  it  ever  will  do  toward  the  building  of  the  Panama  CanaL 
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But  will  jou  not  please  take  that  report  of  the  Isthmian  Canal  Com- 
missioD,  called  the  Walker  Commission,  which  report  was  made, 
Tou  remember,  three  times,  twice  to  the  President  and  then  again  as 
tltemative  proposition  to  the  lock  canal  at  Panama — made  three 
times  by  some  commission — ^will  you  not  take  that  and  put  the  same 
data  with  reference  to  that  canal  upon  this  table  that  you  have  made 
out? 

Graeral  Davis.  I  perhaps  mijght  not  be  able  to  do  it  to-night,  be- 
cause when  I  get  home  it  will  he  dark;  but  I  can  do  it  in  a  day  or 
two  and  add  it,  if  that  will  answer. 

Senator  Morgan.  Yes;  I  would  be  very  much  obliged  to  you.    I 
just  want  to  preserve  the  history  of  the  situation  as  we  go  along. 
General  Davis.  There  are  only  a  few  points  more. 
Senator  Ankent.  What  effect  does  tne  wind  have  upon  the  sea- 
level  canal  when  vessels  pass  in  there? 

General  Davis.  Well,  that  is  a  question  that  will  be  hard  to 
answer. 

Senator  Ankent.  You  mention  that  the  Grermans  at  Kiel  had  to 
change  their  canal  on  account  of  the  North  Sea  wind. 

General  Davis.  No,  on  account  of  the  effect  of  the  wind  on  the  tide, 
not  on  account  of  the  wind  on  the  ship ;  but  the  effect  of  the  wind  in 
backing  up  the  water.    You  know  the  wind  has  a  decided  effect  in 
backing  up  water. 
Senator  Ankent.  Yes. 
General  Davis.  That  is  what  I  mean  by  that 
Senator  Ankent.  We  haven't  consideml  that  at  all  in  any  of  this? 
General  Davis.  No. 

Senator  Ankent.  Is  it  of  no  consequence? 

General  Davis.  I  would  not  sav  it  is  of  no  consequence.  I  think  it 
is  of  some  consequence.  I  think  it  is  of  consequence  to  any  canal 
which  is  built. 

Senator  Ankent.  How  about  the  effect  if  we  had  a  flight  of  locks, 
three,  for  instance  ? 

General  Davis.  I  think  it  would  have  an  effect,  but  it  would  not  be 
serious  for  a  lock  system.  They  have  no  difficulty  of  entering  the 
diips  at  the  Soo  lock  in  all  kinds  of  weather,  and  I  think  they  would 
do  the  same  in  a  lock  canal  down  here. 
Senator  Ankent.  You  think  that  is  not  a  factor  in  the  business? 
General  Davis.  I  do  not  think  it  is,  sir;  I  do  not  think  it  is  a  seri- 
ous factor.  I  know  the  navigation  goes  on  all  the  time  at  the  Soo  and 
they  have  at  times  a  good  deal  of  wmd  there.  In  some  of  the  reports 
I  have  read  about  Suez,  they  discussed  the  winds  at  considerable 
length,  and  I  have  never  heard — and  I  have  read  a  good  deal  about 
it— that  the  winds  interfere  with  navigation  at  Suez.  I  know  they 
do  not  interfere  with  it  at  Kiel  or  Manchester.  The  Corinth  Canal 
carries  its  shipping  throug:h  that  narrow  gauge  and  they  have  no 
trouble  there.  I  do  not  think  the  wind  is  anything  serious  to  con- 
sider. Panama  is  generallv,  fortunately,  free  from  winds;  that  is, 
free  fnmi  violent  winds;  they  have  the  trade  winds. 

There  is  one  other  maitter  which  comes  up  in  respect  to  the  require- 
ments of  the  lock  canal  for  lockaffe  water — ^water  for  lockage  pur- 
poses. I  made  these  notes  to  illustrate  something  in  that  line. 
Capacity  of  Gamboa  and  Gatun  lakes  to  supply  water  for  lockage 
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fiirposes.  Summit  level,  85  feet,  or  supposed  to  be  that,  in  each  case, 
know  there  has  been  no  plan  prepared  for  a  lock  canal  with  a  sum- 
mit at  85  feet  that  contemplates  the  use  of  the  Gamboa  water,  but 
this  study  supposes  Gamboa  Lake  to  be  raised  to  170  feet  above 
the  sea.  If  so,  it  would  contain  39,175,000,000  cubic  feet  of  water. 
When  I  say  that  I  mean  that  that  drainage  basin  has  been  surveyed 
just  as  accurately  as  any  piece  of  land  that  any  of  you  gentlemen 
own.  It  has  been  traversed  in  every  twist  and  turn  by  me  topog- 
raphers, and  they  know  ^st  where  the  water  level  will  go  for  eaoi 
foot  of  that  reservoir  area. 

Senator  Morgan.  That  is  called  "  Gamboa  Lake?  " 

General  Davis.  That  is  called  the  "  Gamboa  Lake."  Estimates 
have  been  made  by  engineers  assigned  to  this  duty  by  Mr.  Wallace, 
and  their  reports  show  the  contents  of  that  reservoir  for  every  foot 
of  elevation  up  to  200  feet.  When  I  say  that  the  Gamboa  Lake 
would  contain  39,000,000,000  cubic  feet  of  water  raised  to  170  feet 
above  sea,  I  base  my  statement  on  the  report  of  these  gentlemen,  who 
have  put  that  particular  figure  down  against  170  as  the  cubical  con- 
tents of  that  reservoir.  I  think  no  one  will  dispute  the  accuracy  of 
those  figures. 

Now,  suppose  you  wish  to  supplv  a  lock  canal  from  that  reservoir 
and  that  tne  summit  level  was  85  feet.  I  am  supposing  that  the  res- 
ervior  would  not  be  drawn  down  below  90  feet— that  is,  that  there 
would  be  always  5  feet  margin.  So  I  am  supposing  that  this  same 
Gamboa  Lake  will  never  go  l)elow  90.  The  net  quantity  that  would 
remain  in  that  reservoir  between  90  and  170  is  36,580,000,000  cubic 
feet.  There  is  a  certain  low-water  flow  that  is  going  on  all  the  time, 
and  I  am  supposing  that  the  low  water  continues  n)r  three  months. 
General  Abbot,  who  has  spent  more  time  in  calculations  in  regard  to 
the  hydrography  of  the  Isthmus  than  anybody  else,  and  whose  work 
is  of  great  merit,  has  stated,  I  think  from  thirteen  years'  observation, 
that  the  low-water  flow  during  the  three  dry-season  months  falls 
down  to  1,176  second-feet,  or  9,145,000,000  cubic  feet.  That  is  com- 
ing in  all  the  time,  and  adding  that  to  the  other  figure,  we  get  a  total, 
then,  as  available  of  45,725,0W),000  cubic  feet.  But  there  are  certain 
wastages  and  leakages  by  evaporation  and  percolation,  and  those  are 
estimated  at  748  second-feet,  which  deducted  leaves  a  net  available 
amount  of  39,909,000,000  cubic  feet  of  water. 

The  minority  state  that  the  level  of  the  Gatun  Lake  is  expected  to 
fluctuate,  the  maximum  level  at  the  beginning  of  the  dry  season  stand- 
ing at  86  feet  and  falling  at  the  end  of  that  season  to  82  feet,  the 
fluctuation  amounting  to  4  feet. 

The  waters  contained  between  the  two  levels,  as  stated  above,  plus 
the  increment,  due  to  the  low-water  flows  of  the  river  minus  the  losses 
by  evaporation,  leakage,  infiltration,  waste,  and  use  for  power  pur- 
poses, as  computed  from  the  data  given  by  the  minority,  page  75,  is 
10,498,000,000  cubic  feet,  which  quantity  is  stated  by  them  to  oe  suffi- 
cient for  26  lockages  per  day  for  three  months. 

If  the  lock  canal  were  so  constructed  as  to  obtain  its  water  supply 
from  the  proposed  Gamboa  reservoir  the  water  would  be  sufficient  for 
98  lockages  per  day  for  three  months,  so  sufficing  for  a  tonnage  3.7 
times  greater,  and  this  without  building  the  Alhajuela  dam,  as  con- 
templated by  the  minority,  as  an  ultimate  proposition. 
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Simply  as  a  question  of  storage,  now,  and  as  having  nothing  to  do 
with  locks,  I  have  here  some  ^^res  as  to  the  stonige  capacity  of 
Gamboa  Lake.  The  two  parts  of  the  BcMurd,  the  minority  and  the 
majority,  treat  the  Chagres  River  from  two  standpoints,  separate  and 
distinct  The  majority  treat  the  Chafes  River  as  a  nuisance  to  be 
gotten  rid  of  the  best  way  we  can.  The  minority  treat  it  as  entirely 
essential  to  their  plan  to  supply  water  for  lockage.  If  they  could  not 
have  that  river  to  supply  the  water,  they  woula  be  in  a  bad  way.  If 
we  did  not  have  the  river  for  the  sea-level  purposes,  we  would  be  in 
a  very  pleasant  frame  of  mind.  But  it  b  there  and  it  has  got  to  be 
controlled. 

Now,  these  fibrares  are  to  show  to  what  extent  the  devices  of  the 
majority  will  anect  its  control. 

The  capacity,  computed  from  actual  survey  of  the  lake  between 
level  80  and  170  feet  above  sea  level  is,  in  round  numbers,  38,- 
000,000,000  cubic  feet  The  mean  or  averace  gauged  flow  of  the 
Chagres  River  at  Gamboa,  as  determined  by  Ueneral  Abbot,  is  3,164 
cubic  feet  per  second.  That  total  flow  for  one  year  would  therefore 
be,  in  cubic  feet,  365  by  24  by  60  by  60  by  3,164,  or  99,779,904,000 
cubic  feet.  The  lake  would  therefore  contain  nearly  one-third  the 
entire  year's  flow,  floods  excluded,  without  any  discharge. 

The  greatest  flood  in  the  Chagres  that  has  been  heard  of  in  fifty 
years  was  the  one  in  1879,  when  the  water  rose  about  36  feet  at 
Gamboa  at  its  maximum,  remaining  at  the  level  for  a  very  short  time. 
General  Abbot  computes  this  flood  as  sending  out  an  average  of  65,250 
cubic  feet  per  second  for  a  period  of  forty-eight  hours.  This  quan- 
tity is  48  by  60  by  60  by  65,250,  or  11,275,100,000  cubic  feet.  If  mean- 
while there  had  oeen  discharging  through  the  regulating  works  15,000 
cubic  feet  per  second,  the  total  tor  forty-eight  hours  would  be  48  by 
60  by  60  by  15,000,  or  2,592,000,000  cubic  feet  and  the  part  of  the  flood 
stored  would  be  8,683,100,000  cubic  feet. 

Supposing  the  level  of  the  reservoir  to  be  standing  at  80  when  the 
flood  b^an,  the  flood  would  raise  the  water  in  the  lake  to  about 
-f  119  above  sea,  and  there  would  still  be  a  remaining  capacity  for 
more  than  four  more  floods  of  the  same  volume  before  reaching  170. 
But  supposing  there  was  no  discharge  through  the  regulating  works 
while  tne  flood  continued  and  the  whole  should  be  drawn  off  at  the 
rate  of  15,000  second-feet  (which,  be  it  remembered,  includes  3,164 
second-feet  representing  the  mean  flow),  and  it  would  only  take 
about  ten  days  to  spill  tnis  phenomenal  flood. 

It  should  not  be  forgotten  that  we  have  very  complete  data  for  the 
flow  of  the  Chagres  at  Gamboa  more  than  for  any  other  station  on 
the  Isthmus.  The  data  of  actual  gaugings  available  to  the  computer 
covered  all  the  years  from  1890  to  1904,  teth  inclusive,  and  for  every 
month  of  the  one  hundred  and  eighty  save  nine. 

It  may  be  deduced  from  the  above  that  a  dam  with  crest  at  160 
and  water  level  at  150  might  be  adequate  to  meet  the  necessities  of 
the  case.  Its  storage  capacity,  between  80  and  150,  would  be  nearly 
24,000,000  cubic  feet,  or  douole  the  storage  necessary  to  store  two 
maximum  floods. 

Those  are  the  principal  matters,  gentlemen,  that  I  had  prepared 
myself  on.  I  have  covered  a  good  deal  of  ground,  perhaps,  or  I 
hayetriedto.  ....ed  by  Google 


2216  INVESTIGATION   OP   PANAMA   CANAL   MATTBBS. 

Senator  Morgan.  I  suppose  we  have  now  gotten  through  with  the 
main  discussion 

Senator  Kittredge.  I  should  think  this  would  be  a  good  point  to 
adjourn. 

Senator  Morgan.  I  would  suggest  that  if  General  Davis  is  through 
with  his  statement  I  would  like  to  ask  him  one  preliminary  question, 
turning  his  attention  to  the  government  of  the  canal. 

Is  there  any  canal  zone  at  Suez? 

General  Davis.  Yes;  there  is  a  canal  zone  from  the  franchise  which 
the  Khedive  gave  to  De  Lesseps. 

Senator  Morgan.  What  is  tne  width? 

General  Davis.  Very  irregular  in  width.  I  could  not  tell  you  its 
width  or  shape,  but  in  some  places  the  area  over  which  the  Suez  Com- 
pany has  fiscal  control — ^they  have  no  judicial  control  anywhere 

Senator  Morgan.  That  is  what  I  wanted  to  get  at. 

General  Davis.  No;  they  have  not. 

Senator  Morgan.  And  they  have  no  military  control  ? 

General  Davis.  No. 

Senator  Morgan.  And  have  no  other  control  except  such  as  is  fur- 
nished by  the  laws  of  Egypt? 

General  Davis.  Yes;  that  is  all. 

Senator  Morgan.  That  is  all  I  wanted  to  get  at  as  a  preliminary. 
I  wanted  to  ask  you  whether  the  area  of  the  country  through  whidi 
this  canal  runs  is  at  all  populated. 

^  General  Davis.  There  are  three  cities — Port  Said,  with  fifty  or 
sixty  thousand ;  Ismailia,  with  about  8,000,  and  the  so-called  "  city 
of  Suez,"  on  the  Red  Sea^  with  three  or  four  thousand  inhabitants. 
There  are  no  other  inhabitants  along  the  line  of  the  canal ;  it  is  a 
desert.  The  water  is  brought  from  the  Nile  to  supply  these  cities 
and  also  to  supply  a  few  gardens  and  a  few  little  parks  in  those  towns. 

Senator  Morgan.  I  merely  wanted  to  get  at  the  question  of  how  it 
was  governed  and  hy  whom. 

General  Davis.  There  are  several  questions  that  are  analogous  to 
this  type  of  canal,  and  I  have  made  a  list  of  some.  I  have  made  these 
titles:  Earthquakes,  Military  questions  affecting  type,  Submei^ied 
land.  Malicious  destruction  of  the  canal  possible,  Time  or  methoa  of 
construction,  Panama  Railroad  management.  Those  are  a  few  of  the 
headings. 

Senator  Morgan.  We  will  go  over  those  before  we  close  your  ex- 
amination. We  will  take  them  up  in  such  order  as  the  members  of 
the  committee  may  prefer. 

The  Chairman.  Are  you  through  with  tiie  gentleman  for  this 
evening? 

Senator  Morgan.  Yes. 

(Thereupon,  at  4.20  o'clock,  the  committee  adjourned  until  to- 
morrow, Friday,  March  30, 1906,  at  10.30  o'clock  a.  m.) 
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Commercial  vettU  aver  It^OOO  ffron  tannage, 
[Principallj  from  Uojd*!  Refiiter,  lf06-4.] 


Ifuirltanla  (anfinished) . 
Tinrifnia  (unflni^hed) . . . 
biserin  ▲.  Vic.  (nnfln 

Adriatic'  (uilliiiriied)  . . . . 

Btltic 

Ameilka 

Oedric 

Odtic 

MlnnewCA 

Dakota 

Oannanift 

Quonia 

KaiaerW.II 

Oceanic 

Dentuchland 

Ana>lc 

LftProrenoe 

Bepabllc 

Kron  Prins  Wm 

KaberW.derO 

aaxoDla 

Ivcmia 

Moncolia 

Manchuria 

Oarpathia 

Clecic 

Patricia 

Mlimehaha 

Minneapolis 

ICnnetonka 

PamiTlTania 

Pretoria 

Onf  Walderaee 

OrcNKr  Kurfarst 

Cymric 

Kenilworth  Castle 

Amadale  Castle 

lAcania , 

Olmpania , 

WalmerOftsUe , 

Plnnland 

Eioonland 

•■eric 

Ronic 

flnoQ 

Hoordam 

AMadam 

Slindam , 

EaiKT  Fiedrich 

Moltke 

Blncher 

Ionic 

BarbaroMa 

Atbenic 

Canoplc 


as.  200 
as.  200 

»25.000 

»26.000 
28,876 
22.260 

.n  nes 

■JiK  718 

W.:m 
n.  n4 
l'\  wi 

ti.QQS 

H  (fi« 

13.089 

lS.Aft4 
I1t.«18 

ia,io8 

M,4Q1 

i'^t,  19S 
n,  182 
liOMt 

VI.  M& 
i.'.7«0 
12,  760 
I'i.  TpOO 

12..'iS2 
It  '<i7 

12.3^ 
12,134 

til,  VIA 

y.\'m 


Dlmeiuiaiu. 

Molded 
depth. 

Unfili. 

Brmllh. 

IbeL 

/W. 

FkL 

787.6 

88.0 

60.6 

787.6 

88.0 

60.6 

727.6 

77.6 

64.0 

727.6 

76.6 

49.0 

700.2 

75.6 

62.6 

670.5 

74.6 

48.4 

680.9 

76.8 

44.1 

680.9 

76.8 

44.1 

622.0 

78.6 

41.6 

622.0 

78.6 

41.6 

660.0 

72.2 

40.2 

660.0 

72.2 

40.2 

684.8 

72.8 

40.2 

686.7 

68.8 

44.6 

660.9 

67.6 

40.8 

600.7 

66.6 

47.6 

607. 0 

61.7 

88.0 

670.0 

67.8 

d24.0 

687.8 

66.8 

89.8 

626.7 

66.0 

89.0 

660.0 

64.2 

88.4 

662.0 

64.9 

87.8 

600.0 

66.8 

81.1 

600.0 

66.8 

81.1 

540.0 

64.6 

87.4 

6«2.0 

60.8 

88.8 

fi60.3 

62.8 

87.1 

600.7 

66.6 

89.6 

600.7 

66.5 

89.7 

600.7 

65.6 

89.7 

669.4 

62.2 

80.0 

661.0 

62.8 

87.9 

661.2 

62.2 

87.7 

660.6 

62.8 

86.9 

686.6 

64.8 

87.9 

570.2 

64.7 

88.7 

670.1 

64.6 

89.0 

601.0 

66.2 

87.8 

601.0 

66.2 

87.8 

670.6 

64.4 

88.6 

660.0 

60.2 

88.4 

660.0 

60.2 

88.4 

660.2 

68.8 

89.9 

660.2 

68.3 

89.9 

670.6 

64.4 

88.6 

560.3 

62.8 

84.0 

660.0 

62.0 

84.6 

660.8 

62.8 

84.6 

681.7 

63.7 

87.9 

626.6 

62.8 

35.6 

626.6 

62.8 

86.6 

600.8 

68.8 

89.0 

626.8 

60.0 

84.6 

600.8 

63.8 

89.0 

678.8 

60.8 

86.8 

Maximum 
draft. 


Feet 
a87.0 

•  37.0 
«87.0 

C87.0 
<i87.8 
«84.67 
086. 98 

•  86.77 
«80.68 
«80.68 
C29.62 
C29.62 

aao.o 

a86.7 
«29.7 
eS8.0 
028.0 


aao.o 

a  29. 25 
028.3 
e28.26 
C22.92 
«22.92 
«27.66 
0  28.22 
•  27.84 
029.11 
029.26 
0  29.26 
022.11 
0  27.98 
0  27.78 
a26.1H 
a31.06 
028.83 
0  28.74 
02H.26 
0  28.26 
0  28.44 
0  28.3 
0  2H.3 
0  29.4 
029.4 
0  28.44 
025.06 
025.6 
0  26.50 
027.98 
0  26.23 
0  26.23 
0  28.74 
a  25. 59 
0  28.74 
0  26.88 


Speed. 


KnoU. 
24 
24 


17 


17 
17 
14* 
Uk 

19 
19 
20 
20 
20 
16 


FTa*. 


BriUfih. 
Do. 
Oerman. 


BriUsh. 
Do. 
Oerman. 
BriUsh. 
Do. 
American. 

Do. 
British. 
Do. 
Oerman. 
British. 
Oerman. 
British. 
.1  French. 
16     British. 
20  '  Oerman. 
20  I         Do. 
16     Britldh. 
Do. 
American. 

Do. 

British. 

Do. 

131  Oerman. 
16  I  British. 
16  '         Do. 
16  I>o. 

13i   Oerman. 
VM  Do. 

V.H  Do. 

131  Do. 

15     Britliih. 
174  Do. 

Do. 
Do. 
Do. 
Do. 
American. 
Do. 


16 
16 
16 
15 
16  I 


174 
22  I 
22 
174 
16  I 
16 


13     British. 


13 

174 


Do. 
Do. 


15  I  Dutch. 


Do. 

15  Do. 
...  Oerman. 
164  Do. 
164  Do. 
13  Britldh. 
154  Oerman. 
13  I  British. 

16  Do. 


«  Reported  draft  as  stated  by  owners, 
ft  Arorozimatelv. 

«  Esdmated  draft  aa  computed  bfimtio  of  molded  depth  to  draft  in  case  of  12  veasels  whose  dmft 
li  stated  above;  molded  depth  x0.787»draft. 
d  Depth  as  stated  in  Llosras,  probably  an  error. 

Qiomot  Kurfuxstand  Barbaioaa  have  passed  6uez  CanaL 
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Naval  vessels  of  14,000  tons  and  over, 
[Displacement  Clowes'  Nayal  Pocket  Book,  1905.] 


Name. 


Flag. 


Displace- 
ment. 


Dimensions. 


Length.      Beam.   |  Draft. 


Lord  Nelson 

Agamemnon 

Africa 

Britannia 

Hibemia 

New  Zealand 

Hindustan 

King  Edward 

Dominion 

Ck)mmon  wealth 

Queen 

Prince  Wales 

London 

Bulwark 

Venerable 

Formidable 

Irresistible 

Implacable 

Csesar 

Hannibal 

Illustrious 

Jupiter , 

Mars 

Prince  George 

Victorious 

Magnificent 

Majestic 

Duncan 

Ck>mwallis 

£xmouth 

Russell 

Albemarle 

Montagu 

Empress  India 

Ramillies 

Repulse 

Resolution 

Revenge 

Royal  Oak 

Royal  Sovereign. . ., 

Hood , 

Minotaur < 

Defence 

Shannon 

Drake  

King  Alfred 

Leviathan 

Good  Hope* 

Terrible© 

Powerful 

R^publique 

Patrie 

Justice 

Democratic 

verity 

Sardegna 

Lepanto 

Italia 

Katori 

Kashimi 

Mikasa 

Asahi 

Bhikishima 

Imp.  Pavel  I 

And.  Pervosvanni. 
New  Hampshire. . . 

Kansas 

Minnesota 

Vermont 

Ck)nnecticut 

Louisiana 

VirginU 

Rhode  Island 

New  Jersey 

Nebraska 

Georgia 


British.... 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

do 

....do 

do 

French.... 

do 

do 

do 

do 

Italian  .... 

do 

do 

Japanese . . 

....\do 

do 

do 

do 

Russian  ... 

do 

American  . 

do 

do 

do 

do..... 

do 

do 

do 

do..... 

do..... 

do 


Ton$. 

16,500 

16,500 

16,860 

16,850 

16,850 

16,850 

16,850 

16,850 

16,850 

16,850 

15.000 

15,000 

15,000 

15,000 

15,000 

15,000 

15,000 

15,000 

14,900 

14,900 

14,900 

14,900 

14,900 

14,900 

14,900 

14,900 

14,900 

14,000 

14,000 

14.000 

14,000 

14,000 

14,000 

14,150 

14,150 

14,150 

14,150 

14,150 

14,150 

14,150 

14.150 

14,600 

14.600 

14.600 

14,100 

14,100 

14,100 

14,100 

14,400 

14,400 

14.865 

14,865 

14,865 

14.865 

14,865 

14,800 

15,900 

15,654 

16,600 

15,200 

15,200 

15,200 

15,000 

16,000 

16,000 

17,660 

17,650 

17,650 

17,650 

17,650 

17,650 

15,800 

15,800 

15,800 

15,800 

15,800 


Feet 

410 

410 

453.75 

458.75 

453.75 

458.75 

453.75 

453.75 

453.75 

458.75 

400 

400 

400 

400 

400 

480 

430 

480 

413 

413 

413 

413 

413 

413 

413 

413 

418 

429 

429 

429 

429 

429 

429 


880 

880 

380 

380 

380 

380 

490 

490 

490 

529.5 

529.5 

529.5 

529.5 

538 

538 


439 

439 

489 

411 

400.5 

400.5 

455 

432 

482 

425.5 

425.5 

430 

480 

456.3 

456.3 

456.8 

456.8 

456.8 

456.3 

485 

485 

485 

485 


Fui. 
79.6 
79.5 
78 
78 
78 
78 
78 
78 
.    78 
78 
75 
75 
75 
76 
75 
75 
75 
75 
75 
75 
75 
75 
75 
75 
75 
75 
75 
75.5 
75.5 
75.5 
75.5 
75.5 
75.5 
75 
75 
75 
76 
75 
75 
75 
75 
74.6 
74.6 
76.6 
71 
71 
71 
71 
71 
71 

79.5 
79.5 
79.5 
79.5 
79.5 
76.75 
74 
74 

78.2 
76 
76 
75.5 
75.5 
80 
80 
76.8 
76.66 
76.66 
76.66 
76.88 
76.83 
76.83 
76.88 
76.88 
76.83 
76.88 


a  Maximum  draft 


b  Has  paMed  through  the  Sues  OanaL 
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Naval  ve$8eU  of  14,000  Um$  and  over — Continued. 


Name. 


Kentiickya 

Nwth  GuDlina. 

Montaxm 

TeaneaKe 

WaahlnfftoD 

CWIfonOa 

Sooth  Dakota... 


DimenaioiiB. 


Length,  j    Beam.      Draft. 


TblM. 

FrrL 

FM. 

n.Mo 

876 

72.08 

14.600 

602 

70 

14.500 

602 

70 

IS.KJO 

504.5 

72.9 

16.9&0 

504.5 

72.9 

14,000 

602 

70 

14.000 

602 

70 

28.6 
»26,6 

627.2 
627.2 
626.6 
626.5 


aKaUudtif  paaKd  Sues  Canal  Id  IWL 
PC — ^volS— 06 18 


6  Maximum  diaiL 
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Commutes  on  Inteboceanic  Canaub, 

United  States  Sbnats, 
Washingtany  D.  C.y  Friday ^  March  SO^  1906. 
The  oommittee  met  at  10.30  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Hop- 
kins, Knox,  Ankeny,  Morgan,  Taliaferro,  and  Simmons. 

8TATSMBVT  OF  KAJ.  OBV.  OEOEOE  W.  DAVIS,  U.  8.  ABIIT 
(BBTIBBD)— Ck>ntinaed. 

The  Chairman.  General,  we  are  ready  now  to  have  you  proceed,  if 
you  have  anv  further  statements  to  make. 

Senator  KnrREDOE.  General,  do  you  think  this  work  should  be  con- 
structed bv  contract  or  directly  by  tne  Government? 

General  Davis.  I  feel  that  there  is  no  doubt  that  the  interests  of 
the  United  States  will  lie  in  having  this  work  done  by  contract 
throi^out.    I  think  there  is  no  doubt  of  it. 

Senator  Kittredoe.  In  what  manner  would  you  suggest  that  the 
ocmtract  be  made,  or  propositions  for  a  contract  ? 

General  Davis.  I  would  of  course  first  have  careful  specifications 
of  the  work  made.  I  think  that  Mr.  Stevens  has  stated  in  his  testi- 
mony before  your  conmiittee  that  he  can  prepare  specifications  for  the 
canal  in  a  month.  I  believe  I  have  read  sucn  a  statement  of  his;  and 
I  would  have  those  specifications  prepared.  I  should  offer  the  work 
to  contractors  on  the  oasis  of  payment  by  unit  quantity,  our  engineers 
to  determine  what  those  unit  quantities  are.  The  specifications  should 
state  how  far  away  the  material  is  to  be  carried — that  is  to  say,  some 
maximum  haul,  perhaps,  or  else  there  should  be  a  condition  requiring 
that  the  material  excavated  should  be  so  deposited  away  from  the 
line  of  the  canal  as  to  insure  no  possibility  of  its  return  to  the  line  of 
the  canal,  and  that  to  be  settled  by  the  dicta  of  the  Government's  en- 
gineers. 

If  locks  are  to  be  built,  they  ought  to  be  described  in  as  much 
detail  as  will  enable  the  contractor  to  tell  what  unit  price  to  bid  on 
yards  of  cement,  cubic  feet,  or  yards  of  cut  granite  for  copings,  etc., 
what  price  to  bid  per  pound  lot  wrought  iron  or  steel  used  in  the 
lock  gates  when  tney  are  finally  incorporated,  etc.;  and  all  the 

Digitized  by  -.^_j221X  _^  t-*^ 


2218  INVESTIGATION   OP   PANAMA   CANAL  'MATTERS. 

machinery  should  be  so  described  that  they  can  give  unit  estimates  on 
it.  The  matter  of  machinery  is  not  so  important,  however ;  that  can 
be  deferred  a  long  time. 

The  specifications  should  recite  where  the  material  taken  from  these 
dredged  entrance  channels  is  to  be  deposited.  If  jetties  are  to  be 
built,  the  specifications  should  state  to  what  size  they  are  to  be  car- 
ried. Then  I  would  allow  the  contractor  entire  freedom  of  scope  as 
to  where  he  should  get  that  material  and  as  to  where  he  should  get 
his  labor.  I  should  tie  him  up  with  no  conditions  whatever,  and  I 
should  turn  over  the  Panama  Railroad  to  him  as  a  tool  for  him  to  use 
absolutely.  Of  course  I  should  get  a  complete  list  of  all  the  fixed 
and  movable  property,  appraise  its  value  wnen  it  was  turned  over  to 
him,  and  under  his  contract  require  certain  conditions  to  be  fulfilled 
with  respect  to  the  return  of  that  property  when  his  contract  should 
be  finished.  Of  course  a  large  part  of  it  would  be  worn  out ;  but  that 
would  be  expected. 

Senator  Knox.  Would  that  contemplate  abandoning  the  commer- 
cial use  of  the  railroad  ? 

General  Davis.  No,  sir ;  I  think  not.  I  should  delegate  to  this  con- 
tractor the  privileges  which  the  United  States  enjoys  oy  virtue  of  its 
ownership  of  the  Panama  Bailroad  in  respect  to  the  earnings  it  may 
secure,  and  should  also  transfer  to  him  the  obligations  which  the 
United  States  has  assumed  and  put  him  in  the  light  of  a  man  holding 
a  franchise 

Senator  Knox.  A  temporary  lessee,  as  it  were? 

General  Davis.  Yes,  sir ;  a  temporary  lessee ;  and  require  him  to  do 
that  commercial  work.  I  should  treat  the  commercial  work  as  a 
transfer  proposition  pure  and  simple,  just  as  Dodd's  Express  or 
Westcott's  Express,  in  New  York  City,  is  managed. 

Senator  Ankeny.  Do  you  contemplate  one  large  contract  or  numer- 
ous small  ones  ? 

General  Davis.  One  large  contract. 

Senator  Ankeny.  For  the  whole? 

General  Davis.  For  eveirthing;  and  I  should  require  a  bond  of 
ten  or  fifteen  or  twenty  millions,  or  fifty  millions. 

Senator  Ankeny.  Whatever  is  necessary  ? 

General  Davis.  Yes,  sir;  there  will  be  no  trouble  in  obtaining  a 
perfectly  satisfactory  bond  of  that  sort. 

Senator  Morgan.  But  in  that  case  there  would  be  no  competitors? 

General  Davis.  Oh,  yes.  Senator ;  I  think  there  would  oe.  I  be- 
lieve that  if  you  should  offer  that  work  to  contract  on  that  basis,  you 
would  have  half  a  dozen  bids  from  this  country  and  Europe.  I  am 
confident  of  that. 

Senator  Morgan.  But  our  people  probably  would  not  consent,  Gren- 
eral  Davis,  to  have  a  European  contractor  work  out  that  job. 

General  Davis.  I  do  not  think  it  is  desirable;  but  European  con- 
tractors are  building  railroads  in  the  United  States.  A  Euronean 
chief  engineer  is  putting  the  tunnel  under  the  East  River  in  iJew 
York  for  the  Pennsylvania  Railroad  to-day. 

Senator  Morgan.  But  they  are  not  Government  works? 

General  Davis.  No,  sir. 

Senator  Dryden.  Will  you  state  what  advantage  you  think  there 
will  be  in  having  it  all  let  by  one  contract  rather  man  by  a  number? 
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General  Davis.  You  would  have  one  man  to  deal  with ;  you  would 
have  no  issues,  no  questions,  no  controversies  between  several  con- 
tractors.  I  can  see  that  there  would  be  a  good  many  conflicts  between 
the  smaller  contractors  if  there  are  several  of  them.     It  has  been 
suggested  by  some  that  there  might  be  a  dozen  principal  contracts, 
but  if  one  man  is  building  locks,  he  wants  to  get  material  for  those 
locks;  he  wants  to  get  some  of  it  from  abroad ;  he  wants  to  set  some 
of  it  from  the  Isthmus,  and  he  wants  to  hire  labor.    He  needs  to  use 
in  the  construction  of  those  locks  some  of  the  very  same  material  that 
will  be  taken  out  of  the  Culebra  or  some  other  excavation.    If  he  is 
working  for  one  principal  contractor,  that  can  all  be  arranged  with 
the  greatest  facility  between  those  two  men,  while  if  he  is  contract- 
ing directly  with  the  Government,  and  the  man  that  is  excavatinjg 
the  Culebra  is  working  for  the  Government,  and  the  man  that  is 
building  the  jetties  in  the  harbor  of  Colon  is  working  directly  under 
the  Government,  all  correspondence  and  all  negotiations  between 
those  men  will  have  to  be  carried  through  this  third  party,  the 
engineer  representing  the  Government.    I  think  it  would  facilitate 
the  work  greatly  to  diminate  that  "  loop.*' 

S^ator  Dryden.  I  agree  with  you  in  that  view.    I  suppose  your 
anticipation  would  be  that  the  main  contractor  would  sublet  oou- 
tracts? 
General  Davis.  Oh,  of  course;  of  course. 

Senator  Dryden.  But  the  great  difference  would  be  that  there 
would  be  one  supreme  authority  in  the  contract  ? 
General  Davis.  That  is  it ;  that  is  the  way  I  feel  about  it. 
Senator  Dryden.  Who  could  actually  dictate  the  relations  between 
these  subcontractors  and  what  their  resp)onsibilities  and  duties  were? 
(jreneral  Davis.  I  see  no  difficulty  in  meeting  the  point  that  Senator 
Morgan  raises  by  inviting  bids  from  American  citizens  only  and 
specifying  that  all  material  used   should  be  of  American   origin. 
There  is  no  objection  to  that,  if  the  Congress  wishes  to  put  in  tnat 
condition. 

Senator  Morgan.  I  am  not  to  be  understood  as  advocating  that; 
but  at  the  same  time  I  am  quite  sure  that  it  will  create  a  great  deal 
of  controversy  in  the  United  States. 

The  Chairman.  There  are  contractors  in  this  country,  Senator, 
who  could  carry  on  that  work  just  as  well  as  those  abroad. 

Senator  Dryden.  Of  course  General  Davis  contemplates  that  this 
main  contract  would  be  open  for  bids  to  all  contractors  who  have 
the  means  and  facilities  and  the  ability  to  take  and  carry  on  a  con- 
tract of  that  kind,  so  that  I  think  it  could  hardly  be  said  that  it  was 
so  limited  that  it  was  not  thrown  open  to  resp)onsible  and  fair  compe- 
tition? 

General  Davis.  Yes,  sir.  I  think  you  will  get  three  or  four  bids 
from  American  contractors  for  the  whole  work  from  responsible 
people — ^two  or  three,  anyhow.  I  am  confident  you  will  get  two  or 
three- 

The  Chairman.  Do  you  understand  that  there  are  contractors 
abroad  that  would  have  greater  facilities  for  carrying  on  this  work 
than  those  in  this  country? 
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General  Davis.  I  should  sav  generally,  yes,  because  I  know  thai 
in  Europe  the  habit  is  to  do  these  works  oy  contract  in  a  very  large 
way.  For  example,  there  is  the  contracting  firm  of  Pearson  &  Com- 
pany that  is  just  now  finishing  the  Tehuantepec  Kailroad.  That  is  a 
matter  of  some  fifteen  or  twenty  million  dollars.  They  are  carrying 
on  that  work  and  are  just  completing  it  now.  Then  take  the  Argen- 
tine works,  the  harbors  in  the  Argentine  Republic  (I  refer  to  Buenos 
Ayres) ,  a  work,  the  cost  of  which  has  run  up  to  fifty  or  sixty  miUion 
dollars;  it  has  all  been  done  by  contract;  the  engineering  nas  been 
done  by  contract. 

The  Assouan  dam  is  a  peculiar  case.  The  Egyptian  government 
did  not  have  the  money  to  build  the  Assouan  dam.  They  borrowed 
up  to  the  limit  of  their  authorization  to  borrow.  They  were  tied  up; 
they  could  not  get  any  more  credit,  and  they  wanted  the  Assouan 
dam  made.  They  said  to  a  contractor  by  the  name  of  Coode,  I 
think — I  am  not  quite  certain — ^^  Will  you  build  the  Assouan  dam 
and  furnish  the  money  yourself,  and  take  your  pay  in  annuities? " 
He  said :  "  Certainly ;  I  am  perfectly  ready  to  do  that"  He  went 
to  work,  made  a  contract  with  the  E^ptian  government,  approved 
by  Lord  Cromer,  and  proceeded  to  bufld  the  Assouan  dam,  and  built 
it  inside  of  the  time  that  he  contracted  for.  He  did  his  own  enp- 
neering  and  turned  over  the  completed  work;  and  he  is  to  receive 
$200,000  a  year  for  a  certain  number  of  years — I  have  forgotten  the 
number — and  that  pays  for  the  dam. 

Senator  Knox.  That  is  more  in  the  nature  of  a  concession  than  a 
contract? 

General  Davis.  Rather  more  so;  but  still  he  did  the  work.  He 
took  the  risks. 

The  Chaibman.  Where  does  he  get  labor — right  where  he  is  con- 
structing the  dam? 

General  Davis.  Oh,  he  got  the  labor  in  Egypt — the  fellaheen  of 
E^pt. 

The  Chairman.  But  what  would  be  the  result  in  Panama,  as  to 
labor  there? 

General  Davis.  I  think  the  contractor  ought  to  have  freedom  to  go 
where  he  pleases  toffet  his  labor. 

The  Chairman.  To  go  wherever  he  saw  fit,  and  to  get  any  kind  of 
labor? 

General  Davis.  Our  trade  unions  here  do  not  want  to  go  to  Panama 
to  work.  Even  our  negroes  in  the  South  are  not  begging  for  the 
privilege  of  going  down  there  to  work.  They  are  not  asking  for  it 
or  even  offering  to  go. 

The  Chairman.  I  think  the  trade  unions  have  made  some  sugges- 
tions as  to  the  work  at  Panama. 

General  Davis.  I  have  read  in  the  papers  that  they  have. 

The  Chairman.  As  to  the  hours,  and  the  kind  of  labor  that  should 
be  employed. 

General  Davis.  I  have  read  that  they  have;  yes,  sir. 

The  Chairman.  But  your  idea  woula  be,  General,  I  think,  to  throw 
the  work  open  to  any  kind  of  labor? 
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Geoend  Davis.  I  think  the  contractor  ought  to  have  the  privilege 
of  setting  his  htbor  where  he  pleases. 
Ine  Chatbman.  And  to  fix  the  hours,  toot 

Geno^l  Davis.  I  think  he  ouj^t  to  fix  his  own  hours  of  work. 
I  remember  here  last  winter,  indeed  in  this  city,  to  have  made  a  visit 
to  the  bridee  that  is  being  built  over  Rock  Creek,  and  I  asked  the 
engineer  officer  if  the  ei^t-hour  law  bothered  him  at  all.  He  said 
no;  that  that  law  applied  to  their  own  employees  that  were  paid 
from  the  Oovemment  my  roU,  but  that  the  contractor  paid  no  atten- 
tion to  it  I  said:  ^  Why,  I  do  not  understand  that  I  do  not 
nodo-stand  how  he  has  escaped  conformity  with  the  law.''  He  said : 
*^  The  law  happens  to  be  so  framed  that  no  penaltv  is  provided  for  its 
infraction,  ana  the  contractor  knows  that,  and  he  proceeds  without 
airv  regard  to  if 

That  is  in  the  District  of  Columbia.  I  am  not  vouching  for  the 
accuracy  of  the  stat^nent;  I  only  know  that  I  was  so  told  by  the 
^iffineer  in  charge. 

Senator  Tauafekbo.  Do  you  think.  General  Davis,  that  if  this 
woi^  is  done  by  contract  tm  railroad  should  be  turned  over  to  the 
contractor? 

General  Davis.  I  do  not  see  how  you  can  help  it    I  do  not  see  how 
you  can  help  it 
Senator  Akksnt.  You  would  not  disturb  the  commercial  business? 
General  Davis.  Oh,  no,  sir;  no,  sir. 

Senator  Ankent.  The  contractor  would  regulate  his  own  work  to 
the  railroad  business?  > 

Gaieral  Davis.  I  think  if  he  was  a  wise  contractor  he  would  take 
very  good  care  to  increase  it  He  would  seek  to  increase  that  com- 
mercial work  if  be  was  a  wise  man. 

Senator  Taliafeibo.  It  would  be  your  idea,  however,  that  the 
Gov^nment  should  fix  the  commercial  rates? 

General  Davis.  Oh,  of  course  they  should  fix  an  upset  price  which 
should  not  be  exceeded  for  the  transfer  of  freight  across  the  Isthmus. 
Senator  Taliaferbo.  So  as  not  to  discourage  that  business? 
General  Davis.  So  as  not  to  discourage  it;  no,  sir;  and  then  com- 
pel him  to  handle  it  and  put  him  under  penalties  for  failure  to  do  so. 
S^iator  Tauafekbo.  And  ffive  him  the  profits? 
General  Davis.  And  give  him  the  pronts — oh,  yes.    He  ought  to 
have  the  reward  if  he  incurs  the  responsibility. 

S^iator  Taliafebbo.  Ordinarily,  of  course,  the  Government  would 
be  entitled  to  something  for  the  use  of  its  property. 

General  Davis.  Speaking  of  other  engineering  works,  the  jetty  at 
Colombo  is  one  of  the  greatest  pieces  of  engineering  in  the  world. 
There  is  scarcely  any  exceeding  it  in  importance.  You  have  there  a 
jetty  built  of  soud  masonry  that  has  to  meet  the  whole  northeast  mon- 
soon of  the  Indian  Ocean.  I  have  seen  waves  da^inff  against  that 
jetty  and  rising  a  hundred  feet  into  the  air,  with  a  noise  like  the  boom- 
ing of  a  cannon,  when  thejr  pounded  away  at  that  jetty.  That  was  all 
built  by  a  contracting  engineer.  Sir  John  Coode  &  Co.,  of  Englwod. 

The  contracting  engineers  of  Europe  have  had  a  scope  much 
greater  than  our  contractors  in  America  have  had.  The  subway 
contract  is  the  only  large  one  that  I  now  recall  over  here. 
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Senator  Taliaferbo.  General,  a  good  deal  has  been  said  about  the 
lands  that  would  be  submerged  by  these  lakes — the  one  at  Ghitun,  un- 
der the  lock  system,  and  the  other  at  Bohio,  is  it? 

General  Davis.  At  Gamboa. 

Senator  Taliaferro^  4^t  Gamboa,  under  the  sea-level  system.  "Will 
you  give  us  your  views  as  to  that? 

General  Davis.  I  stated  them  to  the  Board;  I  gave  them  all  the 
data  I  had.  I  collected  it  while  I  was  there  as  governor  of  the  Zone. 
1  cast  up  the  quanti^  of  land  that  we  received  oy  transfer  from  the 
French  Company.  I  found  the  number  of  parcels  and  the  claimed 
area,  and  then  1  computed  the  area  of  the  Zone  as  represented  by 
those  very  irregular  lines.  I  found  out  what  area  of  land  the  Panama 
Railroad  claimed  to  own.  I  found  out  what  particular  parcels  of 
land  were  known  to  be  vested  in  the  State  at  the  time  we  took  over 
the  Zone.  With  that  data  I  made  up  a  tabulation  of  what  looked 
to  me  like  the  way  the  equities  lay — the  way  they  were  situated  in 
respect  to  land  ownership;  and  it  is  all  printed  in  the  report  of  the 
Board  of  Consulting  Engineers.  That  data  is  all  laid  down  there  in 
the  minutes  of  one  of  their  meetings,  I  think.  I  can  not  recall  just 
at  this  moment  the  amount ;  but,  speaking  generaly,  the  claimed  own- 
ership of  the  United  States  to  land  received  by  purchase  from  the 
New  French  Canal  Company  and  land  received  by  virtue  of  its 
ownership  of  the  stock  of  the  Panama  Railroad — there  are  those  two 
categories — and  the  lands  that  it  received  by  cession  from  the  Repub- 
lic of  Panama,  together  make  up,  I  think,  about  three-quarters  of  all 
the  land  in  the  Zone,  so  far  a^  I  could  arrive  at  it  by  the  best  calcu- 
lation I  could  make,  in  the  making  of  which  I  had  to  do  almost  all 
of  it  as  guessing.  In  other  words,  the  data  do  not  exist  for  making 
an  accurate  schedule  of  land  ownership  within  the  Canal  Zone. 

Senator  Ankeny.  Have  they  no  records  of  deeds  or  titles.  General? 

Greneral  Davis.  They  have  a  record  or  deed  of  this  sort :  "  Ban- 
ning at  such  a  place  on  the  bay,  and  running  to  a  tree  on  top  of  a 

Senator  Ankeny.  Not  any  specific  surveys,  then? 

General  Davis.  Oh,  no;  nothing  specific — ^"thence  to  the  comer 
of  a  fence  somewhere  else."  They  have  no  metes  and  bounds  in  the 
sense  that  the  term  should  convey.  But  then  I  found  that  when  we 
undertook  to  take  possession  of  any  particular  piece  of  land  and 
make  use  of  it  in  some  way,  like  constructing  nouses  upon  it,  or 
something  of  that  kind,  I  was  very  often  tangled  up  with  claimants 
of  adverse  possession,  or  of  some  right  by  prescription,  or  something 
of  that  kind ;  or  else  it  would  be  asserted  that  this  man  had  owned 
this  land  for  so  many  generations, •and  the  deeds  had  been  burned  up, 
and  he  did  not  know  where  they  were,  but  it  was  a  common,  notorious 
fact  that  he  owned  that  land,  and  that  when  that  other  person  sold 
it  to  the  French  Company  he  sold  something  he  did  not  own.  And 
so  the  titles  to  land,  and  certainly  the  boundaries  to  the  parcels  of 
land  in  the  Zone,  are  in  a  state  of  utmost  confusion. 

Senator  Ankeny.  Digressing  a  little,  would  it  not  be  well,  if  we 
proceed  with  that  work,  to  name  a  date  in  which  all  of  these  titles 
must  be  recorded  or  settled  in  some  way,  as  we  would  do  in  Wyoming, 
for  instance? 

General  Davis.  I  think  the  precedent  that  we  followed  in  Cah- 
f ornia  is  a  good  one.  ^^,^^,  ,^  Google 
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Senator  An  ken  y.  Yes. 

General  Davis.  That  of  having  a  court  of  land  titles,  or  whatever 
yon  may  call  it    You  know  the  name  better  than  I. 
Senator  Ankeny.  Yes;  I  know  about  that 

General  Davis.  We  did  the  same  thin^  in  the  Philippines^  There 
there  is  a  "  court  of  land  "  something;  I  do  not  recall  the  title. 

Senator  Ankeny.  But  oucht  there  not  to  be  some  date  on  which 
these  conflicting  titles  shoulabe  settled  in  some  way,  and  the  owner- 
ship at  a  certain  date,  for  instance,  established  ? 

General  Davis.  The  proposition  of  Governor  Magoon  seems  to  me 
an  admirable  one,  and  that  is  to  announce  by  public  advertisement. 

Senator  Ankeny.  What  did  you  do  down  there  about  this  thing; 
anything? 

General  Davis.  Oh,  I  could  do  nothing  except  to  refer  them  to  the 
courts  and  let  them  litigate,  and  they  never  got  anywhere  in  the 
courts.  That  is  to  say,  they  never  can  reach  any  conclusion.  Our 
courts  had  only  been  established  in  the  Zone  a  very  short  time  at  the 
time  that  I  refer  to. 

Senator  Ankeny.  Would  it  be  possible  for  us  to  say  that  on  such  a 
date  as  your  judgment  dictated  the  titles  to  these  lands  must  be 
recorded,  or  they  would  belong  to  our  Government  after  that  date? 
Could  we  do  that? 

General  Davis.  Oh,  yes,  sir:  I  think  so. 

Senator  Morgan.  We  can  do  any  kind  of  robbery  down  there  we 
want  to.     [Laughter.] 

Senator  Ankeny.  That  is  not  robbery,  sir. 

Senator  Morgan.  There  is  no  restraint  on  us  that  I  know  of. 

Senator  Ankeny.  It  is  simply  an  adjustment  of  titles. 

General  Davis.  I  think  there  would  be  no  trouble  in  adjusting 
those  titles,  but  I  think  you  would  have  to  give  public  notice  that 
every  man  can  come  in  and  make  a  "  show  down  "  of  his  pretension  to 
title  to  this  land  and  provide  that  this  court  shall  then  proceed  to 
adjudicate  as  between  A  and  B  and  C,  and  perhaps  one  of  those  will 
be  ihe  Government  of  the  United  States. 

The  Chairman.  They  will  prove  title  by  their  neighbors  down 
thCTe,  will  they  not? 

General  Davis.  There  will  be  all  kinds  of  proof;  there  will  be  the 
tallest  kind  of  swearing  there. 

The  Chairman.  Where  are  we  going  to  swear,  (xeneral?  Have  we 
any  oppK>rtunity  to  do  anything  of  that  kind? 

General  Davis.  We  stand  in  about  the  same  position  that  the  Gov- 
ernment alwavs  stands  when  it  is  a  plaintiff  in  a  suit.  I  have  been 
connected  witn  land  condemnations  here  in  the  United  States  when  I 
aw  the  United  States,  as  I  thought,  robbed  roundly;  but  there  was  no 
help  for  it. 

The  Chairman.  I  think  we  had  better  have  a  board  appointed, 
then,  and  put  the  General  at  the  head  of  it. 

General  Davis.  We  took  the  land  by  the  right  of  eminent  domain, 
and  had  appraisers,  and  all  that;  but  the  appraised  value  was  some- 
thii%  tremendous.    , 

Senator  Ankeny.  Pardon  me  there  lust  one  moment  In  that 
adjustment  would  you  not  first  contemplate  an  official  survey  of  our 
boundaries,  for  instance? 
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General  Davis.  I  do  not  think  our  rectangular  survey  would  be 
applicable  there  at  all.  There  ought  to  be  a  survey  oi  the  whole 
^ne,  of  course. 

Senator  Anken  y.  Meanderings  and  all  ? 

General  Davis.  It  ought  to  be  a  topographical  survey,  and  then  let 
everybody  claim  where  ne  pretends  his  lines  run. 

Senator  Ankeny.  I  do  not  see  how  you  can  proceed  without  it 

General  Davis.  It  will  have  to  be  done,  sir.  It  will  have  to  be 
done,  and  it  will  unquestionably  be  done. 

Senator  Kittrbdge.  In  the  event  that  a  lock  canal  should  be  con- 
structed at  Panama,  have  you  any  opinion  to  express  regarding  the 
amount  that  it  will  cost  us  to  pay  for  submer^d  lands? 

General  Daves.  I  stated  before  the  Consulting  Board  that  it  was 
impossible  for  me  to  make  an  approximation  to  the  figure  that  we 
would  have  to  pay  for  the  land.  If  I  could  answer  the  question  by 
stating  what  I  believe  the  land  to  be  worth,  I  should  say  that  the  sum 
to  be  paid  would  not  be  large.  But  unfortunately  the  Government 
of  the  United  States  very  seldom  gets  land  by  paying  what  it  is  worth. 
It  is  usual  for  the  United  States  to  pay  three  or  four  times  the  price 
of  the  land,  and  these  Panamans  understand  the  art  of  getting  money 
out  of  their  own  Government  or  out  of  our  Government  or  any  gov- 
ernment as  well  as  the  most  skillful  of  our  people  do.  I  think  we  will 
have  to  pay  very  high  prices  for  a  great  deal  of  this  almost  worth- 
less land.    I  think  it  is  inevitable  that  we  will. 

Senator  Morgan.  Well,  General,  all  of  the  questions  about  the  con- 
demnation of  lands  in  the  Zone  and  outside  of  the  Zone  are  arranged 
pretty  specifically  by  the  Hay-Varilla  treaty? 

General  Davis.  Yes,  sir ;  there  is  a  plan  provided. 

Senator  Morgan.  Aiid  commissioners  have  been  appointed  by  both 
Governments  to  take  up  those  cases  and  decide  them? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  What  is  the  use  of  anv  intervention  by  the  courts? 

General  Davis.  I  will  try  to  answer  that  question  by  relating  my 
own  experience  in  attempting  to  carry  out  the  orders  of  the  Govern- 
ment. 

It  was  decided  by  the  Isthmian  Canal  Commission,  and  concurred 
in  bv  the  Secretary  of  War,  that  a  certain  parcel  of  ground  adjoining 
land  owned  by  the  United  States  near  the  city  of  Panama  was  neces- 
sary for  canal  purposes.  I  was  instructed,  as  governor,  to  take  the 
preliminary  steps  and  s^  if  a  purchase  of  that  land  could  be  effected. 
I  had  an  interview  with  the  owner  and  endeavored  to  get  him  to  name 
a  price.  It  was  some  time  before  he  was  willing  to  name  any  figure, 
but  at  last  he  did.  The  land  in  question  was  prmcipally  lying  on  the 
sloi)es  of  Ancon  Hill;  one-third  of  it,  or  perhaps  one-halt  of  it,  was 
available  for  building  purposes.  The  other  portion  was  a  steq>  de- 
clivity, reaching  to  the  height  of  680  feet,  and  useless  for  almost  every 
purpose — that  is,  I  mean  to  say  these  upper  slopes. 

At  last  the  owner  named  a  price  which  was,  to  my  mind,  about  ten 
times  the  value  of  the  land.  I  foxmd  out  what  he  had  paid  for  the 
land  a  few  years  before,  and  he  was  asking  about  ten  times  as  mudi  as 
he  had  paid  a  few  years  before.  That  is,  he  had  bought  it  after  the 
old  French  Canal  Company  had  started  on  its  boom;  and  ytt  he 
wanted  ten  times  as  mucn  as  he  had  paid. 
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I  reported  these  facts.    They  told  me  to  proceed  under  the  treaty. 
I  idcea  the  Secretary  of  War  to  name  two  men  to  represent  the 
United  States  in  that  board  of  arbitration.    It  is  not  called  a  board 
of  arbitration,  but  a  board  of  land  appraisement    Notice  was  sent 
to  the  Panama  Government  to  name  two  persons  to  represent  it,  pro- 
ceeding always  under  the  treaty.    They  did  so.    These  four  men  met 
in  the  Isthmus  of  Panama  and  discussea  the  question  of  this  land  and 
its  value.    The  Hay-Bunau-Varilla  treaty  provided  for  a  fifth  mem- 
ber of  the  board  in  case  the  four  members  could  not  a^ree.    Fortu- 
nately it  was  not  necessary  to  go  as  far  as  that;  and  me  four  men 
finally  reached  an  agreement  that  we  should  pay  for  these  thirty-odd 
acres  of  land,  inclumn^ne-third  in  a  predpioe,  $41,700  gold.    That 
price  was  referred  to  Wadiinj^n.    The  Commission  and  the  War 
J)epartnient  felt  that  thev  had  pursued  the  l^ally  required  steps  in 
amving  at  the  price,  ana  that  there  was  no  Ekefihood  of  gettmg  a 
lower  price  bv  resorting  to  the  method  provided  in  the  treaty  of 
selecting  a  referee,  whi(£  referee  had  to  be  agreed  upon  by  the  two 
Governments ;  and  as  the  time  was  passing,  aumority  was  given  to  me 
to  proceed  and  accept  the  appraised  price,  inform  the  owner  of  the 
appraisement,  and,  if  he  was  willing  to  accept  it,  let  him  proceed  to 
make  his  deeds.    He  was  notified;  he  made  his  deeds;  they  were 
recorded;  the  title  passed  to  the  United  States,  and  the  auditing 
department  paid  the  money. 

Senator  Morgan.  What  was  the  necessity  for  having  such  a  high- 
priced  piece  of  land  there? 

General  Davis.  It  was  deemed  to  be  essential  for  the  requirements 
of  the  canal.  It  was  exactly  on  the  edge  of  this  very  large  hospital 
that  the  French  company  had  built  There  was  not  a  square  rod  of 
land  in  that  neighborhood  where  quarters  could  be  erected  for  the 
Government  offi<^. 

Senator  Knox.  How  much  did  you  pay  for  it  more  than  it  was 
really  worth  ? 

G^eral  Davis.  I  think  about  four  or  five  times  what  it  was  worth. 
I  think  it  was  four  or  five  times  what  the  man  could  have  gotten  for 
it  on  the  ground  by  private  sale. 

Senator  Dryden.  Were  the  appraisers  on  the  part  of  the  United 
States  Government  Americans? 

General  Davis.  Yes,  sir;  both  of  them  were  Americans.  Both  of 
them  were  persons  selected  by  the  Secretary  of  War,  and  men  of  high 
character. 

Senator  Knox.  General,  when  you  say  that  we  paid  four  or  five 
times  as  much  as  it  was  worth,  what  is  the  basis  of  your  pergonal 
judffment  as  to  the  value? 

(^neral  Davis.  The  prices  at  which  transfers  are  made  now  and 
then  of  similar  lands  under  similar  conditions. 
S^iator  Knox.  In  the  same  locality? 
General  Davis.  Not  exactly  the  same  locality,  but  close  by. 
Senator  1>rtden.  Coming  back  to  the  cost  of  purchasin^^  all  these 
lands  that  are  to  be  submerged,  it  has  been  stated  by  one  witness  that, 
in  his  judgment,  it  would  probably  cost  the  Government  about 
$18,000,000  to  buy  those  lands.    Have  you  read  that? 

(General  Davis.  Tes,  I  know;  I  think  I  have  read  that,  and  I 
believe  another  man  said  twenty-five  millions. 
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Senator  Dryden.  Yes. 

General  Davis.  I  do  not  think  that  the  price  would  go  up  to  any 
such  figure;  I  think  it  will  be  a  large  figure,  though  I  do  not  think  it 
would  go  up  to  that  amount.  I  can  not  see  the  basis  for  a  figure  so 
high  as  that. 

Senator  Ankeny.  Approximately,  in  your  opinion,  what  would 
it  be? 

General  Davis.  Oh,  well,  I  am  afraid  to  approximate  it;  but  I 
think  it  will  be  some  millions  of  dollars.  I  feel  confident  of  that.  I 
think  the  minority  of  the  Commission  stated  some  fibres,  and  based 
some  of  their  calculations  on  what  the  Panama  Railroad  paid  per 
acre  for  similar  land  fifty-odd  years  ago.  I  do  not  think  that  that 
precedent  has  any  value  at  all. 

Senator  Knox,  What  is  the  character  of  these  submerged  areas— 
that  is,  the  ones  that  it  is  proposed  to  submerge? 

General  Davis.  Oh,  they  are  low.  Of  course,  all  of  the  lands  that 
will  be  submerged  are  necessarily  lowlands. 

Senator  Knox.  Are  they  occupied  ? 

General  Davis.  Only  on  the  margins  of  the  streams.  Ninety-nine 
per  cent  of  all  the  cultivated  land  in  the  Canal  Zone  is  devoted  to 
one  crop,  and  that  is  bananas. 

Senator  Knox.  Then  your  fear  that  it  will  cost  us  a  very  large 
sum  of  money  is  not  based  upon  the  intrinsic  value  of  the  lands,  but 
on  the  probability  that  we  will  be  overreached  in  the  proceedings  to 
acquire  it? 

General  Davis.  Yes,  sir;  I  think  so.  I  do  not  think  that  the  ba- 
nana lands  by  themselves  have  an  actual  value,  at  the  very  outside,  of 
$100  an  acre ;  and  I  think  $50  would  be  a  high  price. 

Senator  Knox.  Then,  in  its  last  analysis,  it  comes  to  this — ^that 
we  will  pay  more  than  they  are  worth ;  that  we  are  not  able  to  take 
care  of  ourselves  in  the  transaction. 

General  Davis.  Precisely. 

Senator  Taliaferro.  Is  it  not  a  fact.  General,  that  all  those  lands 
have  increased  very  largely  in  value  since  this  Government  bought 
that  property? 

General  Davis.  Oh,  yes,  sir;  oh,  yes,  sir.  There  is  no  doubt  that 
they  have. 

Senator  Taljaferro.  Because  they  feel  that  the  canal  is  assured? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  The  treaty,  though,  positively  forbids  any  addi- 
tion to  the  price  in  consequence  of  the  building  of  the  canal,  or  the 
prospect  of  building  it. 

Senator  Dryden.  But  that  increase  is  largely  speculative — ^almost 
wholly  speculative ;  is  it  not,  General  ? 

General  Davis.  Oh,  yes. 

Senator  Dryden.  There  has  been  no  valid  increase  by  reason  of 
the  owners  being  better  able  to  get  their  crops  into  market  that 
would  justify  the  prices  they  are  asking?  There  is  nothing  of  that 
kind,  is  there? 

General  Davis.  There  are  plenty  of  Americans  down  tliere  now 
getting  options  on  this  land  for  the  very  purpose  of  finally  unloading 
it  on  the  Government. 

Senator  Simmons.  General,  are  the  Americans  to  whom  you  refer 
paying  very  high  prices  for  those  options  ?      ^.^.^^^  ^^  Google 
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General  Davis,  No  ;  not  a  very  hirfi  price.  I  do  not  think  that  it 
has  gone  on  to  any  very  large  extent,  but  I  know  it  was  going  on  while 
I  was  there. 

Senator  Simmons.  What  are  the  exact  provisions  of  this  treaty 
with  reference  to  this  condemnation  proceeaing?  You  say  the  Gov- 
ernment has  two  representatives.  The  Repubhc  of  Panama  has  two, 
I  assume? 

General  Davis.  Yes,  sir. 

Senator  Simmons.  And  then  how  does  the  treaty  provide  for  the 
umpire? 

General  Davis.  The  Hay-Buneau-Varilla  treaty  is  as  you  state  it 
with  respect  to  that  matter — that  if  the  Government  wishes  to  acquire 
any  private  lands  they  shall  be  appraised  by  a  board  consisting  of 
two  of  its  own  delegates,  the  Panama  Government  shall  be  repre- 
sented on  the  board  by  two  other  delegates  of  its  own  selection,  and  if 
these  four  can  agree,  well  and  good.  If  they  can  not  agree,  then  a 
fifth  man  is  to  be  called  in  and  appointed  by  the  two  Governments. 
These  four  men  are  not  to  select  hmi,  but  the  two  governments  are  to 
be  informed  that  the  four  commissioners  have  failed  to  ap^,  and 
then  the  two  governments  are  to  enter  into  diplomatic  negotiations  or 
correspondence  and  finally  decide  who  this  fifth  man  shall  be,  and  he 
then  pronounces  his  decision. 

Senator  Simmons.  While  in  the  case  that  you  recited  a  few  minutes 
ajgo  the  Government  seems  to  have  been  overreached  in  this  arbitra- 
tion under  that  system  of  appraisement,  is  there  any  reason  why  it 
should,  as  a  general  proposition,  suffer?  There  b  an  equal  chance 
for  the  other  Government? 

Greneral  Davis.  Oh,  certainly. 

Senator  Simmons.  It  participates  in  the  selection  of  the  umpire? 

General  Davis.  Yes,  sir ;  but  one  government  is  to  pay  the  money 
and  the  other  one  has  not  anj  money  to  pay. 

Senator  Simmons.  Your  idea  is  that  the  sympathy  would  be  with 
the  Panamans? 

General  Davlb.  The  one  government,  which  has  only  a  vicarious 
interest  in  it,  would  hardly  feel  as  keenly  the  result  as  the  one  that 
had  to  respond. 

Senator  Knox.  General,  leaving  out  the  cities  of  Panama  and 
Colon,  is  it  likely  that  the  whole  Republic  is  worth  $18,000,000? 

General  Davis.  Oh,  I 

Senator  Knox.  As  a  real-estate  transaction,  I  mean? 

General  Davis.  I  should  say  that  the  answer  to  that  would  be 
"yes." 

The  Chairman.  Do  you  not  think  that  you  might  throw  in  Colon 
in  that  deal.  General? 

General  Davw.  Well,  nearly  all  of  Colon  belongs  to  the  Govern- 
ment now. 

The  Chaibman.  I  understand  that.  I  think  it  is  a  very  poor  asset, 
however. 

Senator  Kittredgb.  General,  last  evening  you  read  a  little  memo- 
randum of  topics  that  you  had  in  mind  to  speak  about. 

Gteneral  Davis.  I  simply  thought  it  possible  that  you  might  wish  to 

?uestion  me  on  two  or  three  or  these  other  subjects.     One  was  the 
^anama  Railroad,  which  you  have  already  alluded  to;  th^  military 
question  as  affecting  the  canal;  earthquakes ^gitizedbyCi^^^.^ 
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Senator  Kittredge.  I  would  like  to  hear  you,  very  briefly,  about 
the  military  features  of  the  situation. 

General  Davis.  I  have  read  what  those  who  have  preceded  me 
have  said  on  that  subject.  I  must  say  that  what  General  Ernst  said 
here  a  few  days  ago  impressed  me  as  having  considerable  force. 

It  seems  to  me  that  there  are  but  two  bases  on  which  we  can 
proceed  with  respect  to  the  military  aspects  of  the  Panama  Canal. 
One  is  to  neutrahze  it,  just  exactly  as  the  Suez  Canal  was  neutralized 
in  the  Constantinople  conference  of  1888,  and  make  it  a  neutral 
channel  of  communication  entirely,  as  that  was  declared  to  be.  I 
know  that  in  1882  the  English  Government  closed  it  for  a  day  or 
two,  but  in  1888  the  Constantinople  conference  agreed  that  that 
canal  should  be  neutralized  forever. 

Now,  under  that  neutrality  condition,  which  had  been  in  effect 
before,  this  incident  occurred:  In  1870,  when  the  Franco-Prussian 
war  was  goin^  on,  a  French  vessel  and  a  German  vessel  both 
chanced  to  be  m  Lake  Timsah  at  the  same  moment  of  time,  and  a 
state  of  war  existed  between  the  two  nations.  The  date  on  which 
this  occurred  was  the  birthday  of  the  Emperor  of  the  French.  The 
Frenchmen  dressed  ship,  manned  the  yards,  and  fired  a  national 
salute,  and  the  Germans  did  the  same  thing,  in  honor  of  the  same 
event;  and  that  was  exactly  while  the  Franco-German  war  was  pro- 
ceeding. So  that  in  that  canal  there  was  entire  friend^p,  entire 
harmony,  entire  peace.    That  is  what  is  meant  by  neutralization. 

The  other  basis  of  procedure,  it  seems  to  me,  is  that  the  United 
States,  as  proprietor,  as  owner,  as  possessor  of  all  that  sovereignty, 
can  give  in  the  territory — shall  say  to  all  the  world,  "  This  canal  is 
open  to  you,  except  in  time  of  war,  and  in  time  of  war  we  will  shut  it 
in  your  race  if  we  please.    We  will  close  it  if  we  want  to." 

We  must  take  one  of  those  two  positions,  it  seems  to  me,  with 
respect  to  the  canal.  Now,  in  the  treaty  by  which  the  Clayton- 
Bulwer  treaty  was  abrogated — I  refer  now  to  the  Hay-Pauncefote 
treaty,  the  date  of  which  I  can  not  lust  now  remember;  of  course  it 
is  the  second  one  that  was  negotiated,  the  first  having  failed,  but  the 
second  was  ratified  by  both  Governments 

Senator  Kittredge.  That  was  ratified  four  years  ago  last  Decem- 
ber, General. 

General  Davis.  I  had  forgotten  the  date.  Now,  in  that  treaty 
there  is  a  section  that  copies  almost  verbatim  out  of  the  Constanti- 
nople conference  the  whole  provision  about  neutralization.  That  is 
all  brought  into  this  Hay-Pauncefote  treaty ;  and  these  two  Govern- 
ments, the  Government  of  Great  Britain  and  that  of  the  United 
States,  have  solemnly  agreed  upon  neutralization  of  that  canal  by  that 
treaty.  Other  powers  are  not  a  party  to  it,  so  far  as  I  know ;  I  pre- 
sume they  are  not ;  but  we  must  proceed  on  one  of  those  bases,  it  seems 
to  me — either  shut  the  door  in  the  face  of  anybody  we  please  at  any 
time  we  please,  or  else  say,  "  It  is  open  to  you  always." 

What  that  may  lead  to  I  know — ^many  dilemmas,  many  difficulties— 
but  the  situation  is  a  difficult  one. 

Senator  Morgan.  Now,  General,  is  not  this  the  proper  interpreta- 
tion of  all  of  that  doctrine :  That  the  United  States  Government,  be- 
ing the  owner  of  the  canal,  not  in  partnership  with  anybody  else  in 
its  ownership  or  in  its  management,  reserves  to  itself  the  rignt  to  re- 
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fnse  to  permit  its  enemy  to  use  it  in  hostilities  directed  against  the 
United  States? 
General  Davis.  That  is  raticmal ;  that  is  quite  rational. 
Senator  Mobgak.  And  that  is  as  fiir  as  we  j^  in  that  proposition, 
fiot  as  between  other  belligerents  the  canal  is  neutral,  ana  all  the 
nitioDs  subscribe  to  the  doctrine  that  it  shall  be  kept  neutral.  Now. 
tiiat  would  not  apply  to  a  war  between  Panama,  for  instance,  and 
Cuba.  They  can  get  into  war;  they  are  smalL  Panama  would  have 
the  ri^t,  as  I  understand  the  Hay-Varilla  treaty  and  all  the  sur- 
roundmg  situation,  to  insist  that  Cuba  should  not  be  permitted  to  use 
that  caiuu  in  belligerent  operations  against  her;  and  if  Cuba  wanted 
to  attack  the  city  of  Panama  her  vessels  could  not  be  permitted  to  go 
throofii  the  canal  and  get  out  into  the  bay  and  then  make  an  attack 
opon  Panama. 

General  Davis.  No;  that  is  forbidden  by  the  Constantinople  con- 
fermce  at  Su^^  which  provides  that  the  canal  shall  not  be  made  the 
base  of  any  military  operations. 
Senator  Morgan.  Any  at  all  ? 

General  Davis.  Any  at  all  by  anybody.    That  is  declared  firmly. 
Senator  Morgan.  Of  course  that  means  that  it  shall  not  be  made 
the  base  of  military  operations  amongst  governments  that  did  not 
own  it    There  was  no  government  ownership  of  that  canal  at  Suez? 
General  Davis.  No,  sir. 

Sffliator  Morgan.  And  here  there  is  a  distinct  ownership  by  the 
United  States. 

General  Davis.  I  would  have  no  difficulty  in  reconciling  this  with 
the  principles  you  state,  Senator,  if  it  had  not  been  that  we  nave  nego- 
tiated the  Hay-Pauncefote  treaty,  in  which  we  have  declared  that 
the  principles  of  the  Constantinople  conference  shall  apply  as  be- 
tween the  United  States  and  Great  Britain. 

Senator  Morgan.  That  means  in  like  cases,  but  not  as  against  the 
owner  of  the  canal  ? 

General  Davis.  The  exception  is  not  stated  in  the  language  of  the 
Jaw. 

Senator  Morgan.  I  know  that;  but  there  are  a  great  many  things 
that  are  not  stated  in  diplomatic  parlance  or  language  that  are 
dearly  reserved.  That  is  my  view  of  it.  I  did  not  care  about  par- 
ticipating in  the  expression  of  any  opinion,  but  as  the  subject  was  up 
I  thou^it  I  would  state  these  things. 

General  Davis.  I  realize,  gentlemen,  that  this  is  a  subject  that  it  is 
perhaps  improper  that  I  should  discuss  at  all,  for  it  is  a  very  broad 

<Hie  and  a  very  large  one,  and  it  is 

Senator  Morgan.  The  probability  is  that  as  long  as  this  Govern- 
ment holds  together  it  will  never  be  discussed,  fecause  no  nation 
would  attempt  to  attack  that  canal  while  we  held  it,  unless  it  was  as  a 
part  of  a  general  war  against  us. 
Has  any  other  gentleman  any  questions  he  wants  to  ask  ? 
General  Davis.  There  is  just  one  other  subject  that  I  wanted  to 
speak  of,  and  that  is  the  matter  of  earthquakes.  There  has  been  a 
ffood  deal  said  here  by  various  people  about  earthquakes.  Now,  I 
have  read  all  that  exists  that  I  could  ^t  hold  of  respecting  that  phe- 
nom^ion  of  nature  which  has  been  felt  on  the  Isthmus  oi  Panama ; 
and  that  there  is  a  danger  from  earthquakes  there  is  as  certain  as 
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that  we  live.  I  presume  the  dan^  is  difficult  to  appraise  or  to  esd- 
mate;  but  that  there  is  such  a  oanger  is  unquestionable.  I  believe 
that  danger  exists  everywhere.  We  did  not  think  that  it  existed  in 
1884  at  Charleston,  S.  C. ;  but  we  knew  in  1886  that  it  did.  And  if 
an  earthquake  like  the  one  that  occurred  at  Charleston  in  1886  (or 
was  it  1887?)  should  occur  at  Panama,  it  would  do  harm.  If  such 
an  earthquake  as  the  Charleston  earthquake  occurred  in  Washington, 
it  would  perhaps  demolish  this  building  or  injure  it  very  much.  It 
would  unquestionably  throw  down  the  Washington  Monument 

So  this  danger  of  earthquakes  is  one  that  you  can  not  evade;  it  can 
not  be  foreseen ;  it  can  not  be  appraised.  It  exists,  but  I  do  not  think 
that  it  has  any  particular  signification.  Its  influence  would  be  fdt 
most  seriously  on  structures  and  less  on  ditches,  I  think. 

That  is  about  all  I  can  say  about  that  subject. 

Senator  Morgan.  But,  Gfeneral,  if  you  took  a  cube  of  basalt  8  or 
10  miles  long  and  126  feet  thick  and  200  feet  wide  out  of  the  back- 
bone of  that  mountain,  you  might  weaken  it  so  that  the  earthquake 
would  affect  it  very  seriously,  might  j^ou  not  ? 

General  Davis.  That  is  to  say,  mat  it  would  disturb  the  equilibrium 
of  the  mass? 

Senator  Morgan.  Yes. 

General  Davis.  That  is  quite  so ;  but  here  are  hills  and  peaks  rising 
up  on  the  Isthmus  of  Panama  all  about  you,  with  slopes  quite  as 
steep  as  are  proposed  for  Culebra;  and  there  they  stand,  and  have 
stood  for  centuries.  Thev  are  quite  as  steep,  and  they  are  all  around. 
The  Culebra  Hill  itself  has  precipitous  slopes,  and  many,  many  of 
those  hills  have  slopes  that  are — well,  I  know  that  Ancon  Hill  has  a 
slope  of  60° ;  I  have  measured  it.  That  is  right  overhanging  the 
city  of  Panama ;  and  yet  it  stands  there,  and  it  is  grassed  over.  It  is 
true  that  such  slopes  stand  on  the  Isthmus.  They  are  earth  slopes, 
too. 

Senator  Morgan.  Nevertheless,  taking  out  such  a  cube  of  basalt  as 
I  have  mentioned  leading  right  through  the  backbone  of  the  Isthmus 
would  necessarily  weaken  itl 

General  Davis.  But  we  would  not  have  any  slope.  Senator,  as 
abrupt  as  some  of  those  that  nature  has  left  there. 

Senator  Morgan.  I  am  not  speaking  of  the  slope;  I  am  talking 
about  the  weakening  of  the  structure — ^the  backbone. 

General  Davis,  liie  strength  of  the  slope,  or  the  strength  of  an 
embankment,  or  of  a  declivity,  or  of  a  mass,  is  entirely  proportionate 
to  its  slope  or  to  its  base.    Now,  if  through  natural  causes 

Senator  Morgan.  I  am  not  speaking  of  tumbling  down  the  top 
earth  into  the  ditch,  I  am  speaking  about  the  effect  of  taking  out 
that  cube  of  basalt  rock  that  binds  the  Isthmus.  When  an  earth- 
quake comes  there,  its  effect  will  be  very  much  more  felt — more  sensi- 
bly— than  if  the  cube  was  there  untouched  ? 

General  Davis.  But  how  would  that  apply  to  the  practicability  of 
the  canal.  Senator? 

Senator  Morgan.  Why,  if  the  canal  was  running  through  there  I 
should  think  that  there  would  be  a  great  deal  of  dislocation. 

General  Davis.  In  other  words,  that  the  canal  would  be  dosed  up! 
You  are  thinking  about  that? 

Senator  Morgan.  Yes. 
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General  Davis.  Then  these  banks  are  unstable;  then  that  could  not 
occur  unless  these  banks  are  weak,  unless  this  material  would  col- 
lapse, unless  these  side  walls  would  slump  off.  The  canal  could  not 
be  closed  unless  something  of  that  kind  happened,  could  it?  You 
could  scarcely  conceive  that  the  floor  would  rise  up. 

Senator  Morgan.  A  lock  or  a  sea  gate  would  fe  almost  certain  to 
go  under  under  those  conditions. 

General  Davis.  If  we  had  a  tidal  wave  on  the  coast  there,  yes ;  if  it 
rdled  in  in  a  wave  60  feet  high,  as  it  did  once  on  the  coast  of  Peru, 
say,  or  as  it  did  at  the  island  of  Santa  Cruz  in  the  West  Indies. 

Senator  Mobgan.  Have  you  any  information  in  regard  to  the 
earthquake  that  occurred  on  the  31st  of  January  of  the  present  year? 

G^eral  Davis.  I  only  know  of  it  by  noticing  a  briei  communica- 
tion in  the  newspaper.  I  have  not  seen  any  extended  account  of  it; 
no,  sir. 

Senator  Mobgan.  It  seems  that  that  incident  has  gotten  out  of 
pablic  observation ;  I  do  not  know  how. 

General  Davis.  It  seems  to  have  been  some  kind  of  a  seismic  wave 
that  stretched  across  from  Buenaventura  on  the  Pacific  side  to 
Cartagena  on  the  northern  coast  of  South  America. 

Senator  Mobgan.  It  passed  clear  across  the  neck  ? 

General  Davis.  It  appears  so,  from  the  account. 

Senator  Mobgan.  It  broke  the  cables  on  both  sides? 

Genial  Davis.  Well,  cables  are  breaking  all  the  time.  We  are 
having  no  end  of  trouble  with  cables.  The  cable  breaks  when  we 
know  nothing  about  what  the  cause  was.  I  know  that  in  the  Philip- 
pmes  I  had  no  end  of  trouble  with  the  breaking  of  cables. 

Senator  Mobgan.  But  this  broke  one  of  these  cables — the  one  on 
the  Pacific  side — in  four  places. 

General  Davis.  I  do  not  think  that  the  fact  that  a  cable  is  broken 
proves  that  it  is  done  by  earthquakes  entirely. 

Senator  Mobgan.  At  all  events,  it  is  a  recent  disturbance  of  an  im- 
portant character? 

General  Davis.  Yes,  sir;  yes,  sir. 

Senator  Mobgan.  And  a  tidal  wave  swept  in  there  which,  accord- 
ing to  this  newspaper  account,  pretty  much  destroyed  Buenaventura. 

(jeneral  Davis.  I  do  not  know  of  the  details.  Senator.  I  have  no 
information  other  than  four  or  five  lines  that  I  read  in  the  news- 
paper account 

Senator  Mobgan.  I  mentioned  that  in  support  of  your  proposition 
that  earthquakes  have  occurred  and  are  just  as  apt  to  occur  again  as 
not 

General  Davis.  Yes. 

Senator  Mobgan.  They  have  to  be  taken  into  the  calculation  in 
several  respects. 

General  Davis.  They  have  to  be  taken  into  the  calculation  every- 
where. You  know  very  well^  Senator,  how  in  California  twenty-five 
or  thirty  years  ago,  in  the  city  of  San  Francisco,  it  was  considered 
that  it  was  not  safe  to  build  any  house  more  than  two  or  three  stories 
higji,  and  that  out  of  wood.  Tnat  was  the  proposition  on  which  they 
commenced  to  build  San  Francisco.  It  was  believed  that  earthauakes 
would  throw  down  everything  that  was  in  San  Francisco  unless  it 
was  of  wood  and  of  low  altitude.    They  have  gotten  over  that    They 
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are  now  building  houses  in  San  Francisco  10  and  12  stories  higb,  out 
of  steel  and  masonry,  by  the  score.  They  are  going  up  there  all 
around  and  all  about.  They  are  watching  the  effect  of  vibrations  on 
those  buildings,  and  nobody  seems  to  be  concerned  about  their  future. 
Of  course  we  do  not  know  what  the  future  will  bring  forth. 

Senator  Morgan.  I  do  not  think  that  this  committee,  in  acting  upon 
as  serious  a  proposition  as  this,  can  fail  to  be  concerned  about  any- 
thing that  may  occur  rationallj^  and  that  has  occurred  heretofore 
that  will  have  an  important  bearing  upon  the  success  of  this  canal 
We  must  be  concerned  with  it,  whether  people  are  building  sky- 
scrapers or  not;  we  must  look  at  the  facts. 

I  want  to  ask  you  something  about  the  contour  of  the  country  be- 
tween Bohio  and  Gamboa.  It  is  the  valley  of  the  Chagres  River 
running  in  there  all  the  way  across? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  After  you  leave  Bohio,  goin^  toward  Gamboa, 
what  would  be  about  the  narrowest  width  of  mat  valley  of  the 
Chagres? 

General  Davis.  Oh,  the  valley  is  of  rather  irregular,  but  still  not 
extraordinarily  irregular,  widths.  From  Bohio  to  Gamboa  I  should 
say  that  the  valley  proper — I  mean  by  that  the  portion  of  it  that  is 
not  more  than  30  or  40  or  50  feet  above  the  sea — ^was  a  mile  wide,  in 
a  general  way. . 

Senator  M!organ.  A  mile  wide? 

General  Davis.  About  a  mile  wide. 

Senator  Morgan.  That  would  be  a  fair  average? 

General  Davis.  Of  course  it  is  narrower  and  broader  in  parts. 

Senator  Morgan.  Yes;  but  that  would  be  a  fair  average  for  the 
whole  way  up.  Now,  the  Chagres  River  between  Gamboa  and  Bohio 
meanders  through  this  valley  and  cuts  its  way  in  frequent  serpentine 
bends? 

General  Davis.  Oh,  yes ;  in  many  sharp  bends. 

Senator  Morgan.  They  are  very  numerous.  Where  does  the  rail- 
road, as  it  stands  to-day,  cross  the  Chagres  River  ? 

General  Davis.  It  crosses  it  at  a  place  called  Barbacoas,  which  is 
about  a  third  of  the  way  above  Bohio,  between  Bohio  and  Gamboa. 

Senator  Morgan.  Above  Bohio  ? 

General  Davis.  Above  Bohio. 

Senator  Morgan.  About  a  third  of  the  distance? 

General  Davis.  About  a  third,  as  I  remember. 

Senator  Morgan.  That  is  the  only  crossing? 

General  Davis.  That  is  the  only  place  where  the  railroad  crosses 
the  Chagres. 

Senator  Morgan.  It  used  to  cross  at  more  than  one  place,  but  those 
have  been  taken  out,  I  believe  ? 

General  Davis.  No,  sir;  no;  it  never  crossed  but  at  one  place  that 
I  ever  heard  of. 

Senator  Morgan.  And  that  was  at  Barbacoas? 

General  Davis.  Barbacoas ;  yes. 

Senator  Morgan.  About  what  is  the  width  of  the  valley  at  that 
railroad  crossing? 

General  Davis.  The  railroad  crosses  at  a  place  where  the  bank  en 
the  right-hand  side  approaches  closely  to  the  river  channel  by  a  high, 
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rocky  bluff;  a  point  juts  out^  and  the  line  of  rails  coming  up  from 
Colon  passes  around  this  point  and  then  shoots  directly  across  the 
stream,  so  that  one  of  the  aoutments  of  the  present  Barbacoas  Bridge 
is  this  rocky  promontory.  Then  there  are,  if  I  remember  right,  five 
spans  in  that  oridge,  each  about  90  feet  wide.  It  is  a  brid^  made  of 
iron  and  constructed  in  1854  or  1855.  It  is  the  same  identical  bridge 
that  is  there  now ;  and  the  whole  width  of  the  channel  of  the  river 
at  that  point,  I  should  say,  was  about,  from  memory — it  is  easy 
enough  to  tell  by  the  larger  maps — 400  feet,  I  should  think,  the 
channel  proper.  I  should  hardly  say  the  channel,  but  the  river  bed  is 
about  4(K)  feet  wide  at  high  water  f  the  water  width  is  perhaps  160 
feet. 

Senator  Morgan.  The  maps  that  I  have  seen  of  that  region  of  the 
country,  particularly  those  of  the  engineers,  indicate  that  ridges  of 
lower  elevation  lie  somewhat  parallel  to  the  Culebra  elevation,  be- 
tween that  and  the  coastal  plain  going  toward  the  Bay  of  Limon. 

General  Davis.  The  one  impression  upon  your  mind  when  you  get 
upon  a  high  point  and  look  out  over  the  Isthmus  is  of  a  multitude  of 
peaks,  of  hills.     You  just  see  a  multitude  of  small  hills  rising  all 
about  you.     If  you  get  upon  a  high  point  and  look  out,  you  can  count 
20  anywhere — 1  mean  up  in  the  interior. 
Senator  Morgan.  Still  these  are  arranged  in  ridges,  are  they  not? 
General  Davis.  Scarcely  so,  because  it  you  study  the  drama^  of 
the  country  you  can  always  tell  how  the  land  lies  by  the  way  the  rivers 
run. 
Senator  Morgan.  Yes. 

General  Davis.  The  rivers  lie  in  the  bottom  of  these  valleys,  wher- 
ever they  are  placed. 

Senator  Morgan.  The  point  I  wanted  to  get  at  was  whether  or  not 
the  ridges,  if  they  are  ridges,  or  these  series  of  hills,  run  parallel  to  the 
Chagres  River  on  both  sides  or  whether  they  run  across  it? 

General  Davis.  Oh,  there  is  no  svstem,  sir,  that  could  be  desig- 
nated, or  that  I  could  describe  at  all  events,  except  that  of  a  great 
mass  of  detached  elevations,  with  hills  going  back  from  the  river,  con- 
stantly rising,  rising,  rising  as  you  recede  from  the  river,  but  the  crest 
line  always  ragged  and  serrated  and  broken;  and  as  these  foothills 
come  toward  the  river  they  consist  of  isolated  peaks  and  little  hog- 
backs and  smaller  and  larger  acclivities.  I  could  not  describe  it  as  a 
system  of  ridges,  Senator. 

Senator  Morgan.  Do  the  Culebra  and  Emperador  Heights  consti- 
tute a  ridge  ? 

General  Davis.  That  is  the  continental  divide,  and  it  is  the  rising 
of  the  land  at  that  point.     I  think  335  feet  was  the  original  elevation 
of  the  lowest  point  of  the  Culebra. 
Senator  Morgan.  Yes. 

General  Davis.  On  the  left-hand  side  of  the  Culebra  is  the  Culebra 
Hill  itself,  which  gave  name  to  the  place.    "  Culebra  "  means  "  rattle- 
make." 
Senator  Morgan.  Yes. 

General  Davis.  And  that  hill  rises  to  about  700  or  800  feet  in  height. 
I  have  been  on  the  top  of  it.  Almost  opposite  to  it  is  another  hill  where 
Mr.  Buneau-Varilla  built  a  house,  in  which  he  lived.  That  hill  has 
about  500  or  550  feet  elevation,  and  the  canal  prism  is  excavated  right 
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between  those  two  hills.  Going  farther  east  is  Emperador  Hill, 
which  is  an  isolated  knoll  that  rises  right  up  out  of  this  general,  ap- 
proximately level  country  that  extends  from  Obispo  to  Paraiso. 

Senator  Morgan.  The  Emperador  is  on  the  east  of  the  canal! 

General  Davis.  The  Emperador  is  on  the  west. 

Senator  Morgan.  On  the  west  of  the  canal? 

General  Davis.  The  Emperador  Hill  and  the  village  are  on  the 
west. 

Senator  Morgan.  And  the  Culebra  is  on  the  east! 

General  Davis.  And  the  Culebra  HiU  is  on  the  east  side,  sir. 

Senator  Morgan.  That  is  all  right.  Now,  just  at  Gamboa,  where 
the  Chagres  River  makes  a  turn  around  a  mountain,  I  suppose 

General  Davis.  Well,  a  hill ;  I  do  not  think  the  word  "  mountain  " 
is  applicable. 

Senator  Morgan.  A  hill? 

General  Davis.  Yes. 

Senator  Morgan.  It  has  an  elevation  of  300  or  400  feet? 

General  Davis.  Yes;  something  like  that. 

Senator  Morgan.  In  the  turn  of  the  Chagres  River  around  that 
point,  does  this  valley  narrow  or  widen,  looking  across  from  any  part 
of  it! 

General  Davis.  The  Chagres  Valley  from  Bohio  up  to  Gamboa, 
and  still  above  that  point,  preserves  about  the  same  general  regimen; 
but  as  you  go  higher  up  the  Chagres,  as  you  go  up  half  way  to 
Alhajuela,  the  banks  are  closing  in  all  the  time  and  narrowing  up; 
and  when  you  reach  Alhajuela,  the  gorge  is  very  narrow.  I  have 
been  above  Alhajuela. 

Senator  Morgan.  Taking  the  point  of  this  ridge  around  which  the 
Chagres  River  bends,  and  looking  across  it  in  any  direction  from  that 
point,  would  there  be  a  valley  a  mile  wide! 

General  Davis.  Up  and  down ! 

Senator  Morgan.  Across. 

General  Davis.  Transversely! 

Senator  Morgan.  Transversely. 

General  Davis.  The  Obispo  comes  in  at  that  point 

Senator  Morgan.  I  know  it  does. 

General  Davis.  And  it  follows  the  lowest  ground  there  is  in  its 
course. 

Senator  Morgan.  Take  the  two  vallevs  together,  if  you  please — 
the  Obispo  Valley  and  the  Chagres  Valley,  or  the  Gamboa  aam  site 
in  the  Chagres  Valley — if  you  get  on  this  point  of  rising  so  that  you 
can  see  across  the  country  there  is  a  valley  there  a  mile  wide! 

General  Davis.  The  Ooispo  or  the  valley  of  the  Qiagres,  which? 

Senator  Morgan.  Both. 

General  Davis.  Oh,  the  valley  of  the  Chagres  is  approximately  a 
mile  wide,  although  there  are  many  places  where  it  is  not  half  a  mile 
wide. 

Senator  Morgan.  I  am  talking  about  this  particular  place. 

General  Davis.  At  that  particular  place  wnere  the  Gamboa  dam  is 
proposed  to  be  built,  we  know  exactly  what  its  width  is  there.  It  is 
all  shown  on  these  maps. 

Senator  Morgan.  You  measured  that  in  order  to  get  locations  for 
the  abutments  of  the  dam  ? 

General  Davis.  Exactly ;  yes,  sir.  ^g.,^^, .^ Google 
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Senator  Moboak.  How  is  it  below  that! 

General  Davis.  Below  that  it  widens  a  little,  and  at  places  consid- 
erably, and  then  pitches  in  a^in,  so  that  you  have  not  a  regular 
width  at  all ;  but  at  places  I  think  it  may  be  a  mile  wide. 

Senator  Mobgan.  Now,  take  the  axis  of  the  canal,  which  has  been 
located  here  as  being  a  mile  away  from  this  dam  that  the  majority 
propose  to  build  there  for  the  protection  of  the  sea-level  canal 

General  Davis.  Oh,  it  is  not  more  than  half  a  mile,  Senator. 

Soiator  Mc«GAN.  Half  a  mile! 

General  Davis.  Not  a  half  a  mile. 

Senator  Mobgan.  I  thought  that  was  a  mile. 

General  Davis.  No;  it  is  not  more  than  a  third  of  a  mile. 

Senator  Morgan.  I  will  take  the  axis  of  the  canal,  then. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  And  also  the  dam.  It  is  half  a  mile  between  the 
two? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Is  that  level  ground,  or  comparatively  level! 

General  Davis.  No,  no;  not  comparatively  level.  There  is  very 
little  level  ground  anywhere  in  that  region. 

Senator  Morgan.  1  do  not  mean  dead  level,  like  a  table  top. 

General  Davis.  Oh,  no;  I  understand.  But  there  are  great  vari- 
eties in  the  surface  in  almost  any  quarter  of  a  mile.  There  are  a 
good  many  changes  of  level  in  any  quarter  of  a  mile. 

Senator  Morgan.  I  know ;  but  are  there  any  prominent  ridges  that 
come  up  and  intercept  it? 

General  Davis.  No,  sir. 

Senator  Mcagan.  It  is  a  valley  ?  Generally  described,  it  is  a  val- 
ley? 

General  Davis.  Yes,  sir;  yes,  sir. 

Senator  Morgan.  Then  you  put  in  the  Obispo  Valley,  coming  into 
ftat? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  That  still  further  widens  the  area  between  the 
ridges? 

Ueneral  Davis.  At  the  point  where  it  debouches,  as  you  sail  up  the 
Chagres  (as  I  have  done  in  a  canoe),  you  would  not,  unless  told,  know 
ihfkt  there  was  anv  stream  ccHning  in  there  at  all.  There  are  some 
overhanging  bougns,  some  overhanging  trees,  and  they  say :  "  That 
is  the  mouui  of  flie  Obispo."  It  does  not  look  like  anything  but  a 
bayou.    I  am  talking  now  about  low  stages  of  the  river. 

Senator  Morgan.  Yes. 

General  Davis.  It  is  30  or  40  feet  wide,  not  more;  and  it  looks  just 
like  a  little  bit  of  a  turning-out  place.  But  that  is  really  where  the 
Obispo  comes  in. 

Senator  Morgan.  I  suppose^  General,  that  the  jungle  is  so  thick 
through  that  country  that  by  visual  observation  you  can  not  tell  much 
about  it? 

General  Davis.  You  can  not  tell  anything  at  all  about  it  unless  you 
cut  it  out. 

Senator  Morgan.  Until  you  cut  it  out? 

General  Davis.  Until  you  cut  it  out;  no,  sir. 

Senator  Morgan.  It  is  as  thick  as  that?  r^^r^.^T^ 
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General  Davis.  Oh,  ves ;  it  is  everywhere. 

Senator  Morgan.  The  point  that  I  am  trying  to  get  at,  and  to 
which  I  will  direct  your  attention  more  particularly,  is  whether  or 
not  a  retention  basis  can  be  put  in  below  the  Obispo  dam  so  as  to 
control  or  assist  in  controlling  the  flood  waters  coming  out  of  the 
Obispo  and  the  Chagres? 

General  Davis.  There  can  be  no  dam  built  below  the  Gamboa  dam, 
across  the  Chagres,  and  below  the  mouth  of  the  Obispo.  It  can  be 
done.  It  will  cost  four  or  five  times  as  much  as  it  will  to  build  a 
dam  at  Gamboa. 

Senator  Morgan.  I  do  not  mean  to  have  you  understand  that  I  am 
discarding  the  Gamboa  dam.     I  am  letting  that  dam  stand. 

General  Davis.  Oh,  I  did  not  understand  you,  then. 

Senator  Morgan.  I  am  providing  for  a  case  in  which  your  calcu- 
lation might  possibly  prove  too  enthusiastic  in  favor  of  the  retaining 
power  of  that  dam  as  to  the  body  of  water  above  it. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  And  where  you  might  have  to  construct  another 
basin  below  that  as  a  regulating  work. 

General  Davis.  If  the  idea  oe  a  sea-level  canal,  the  canal  would 
traverse  this  basin. 

Senator  Morgan.  I  know  it  would. 

General  Davis.  Because  the  canal  axis  must,  or  at  least  does,  follow 
the  lowest  ground. 

Senator  Morgan.  Yes;  but  I  have  not  a  sea-level  canal  in  my 
mind  in  asking  this  question. 

General  Davis.  Oh,  I  see. 

Senator  Morgan.  Now,  I  will  take  such  a  basin  as  that:  What 
would  be  the  superficial  area,  or  about  the  acreage,  that  could  be 
gotten  in  there? 

General  Davis.  Supposing  that  you  put  the  proposed  dam  just 
below  the  mouth  of  the  Obispo,  if  I  understand  you  correctly? 

Senator  Morgan.  Well,  yes. 

General  Davis.  At  the  mouth  of  the  Obispo,  or  just  below  it— I 
will  say  at  Matachin  ? 

Senator  Morgan.  Yes. 

General  Davis.  That  is  the  name  of  a  locality  there  that  has  been 
spoken  of  as  a  site  for  locks  by  somebody. 

Senator  Morgan.  Yes. 

General  Davis.  The  distance  of  Matachin  from  the  proposed  site 
of  the  Gamboa  dam  would  be,  at  the  most,  three-quarters  of  a  mile. 
Your  reservoir,  or  your  basin,  would  be  three-quarters  of  a  mile  long. 

Senator  Morgan.  And  how  wide? 

General  Davis.  It  would  be  the  width  of  the  valley,  depending  on 
the  height  of  your  dam.  But  supposing  your  dam  to  be  50  feet 
above  the  present  water  level,  I  fancy  that  the  reservoir  in  that  space 
would  be  half  a  mile  wide — something  like  that    This  is  only  ap- 

Eroximate  guessing.     I  could  not  give  it  any  more  accurately  than 
jr  saying  that  it  would  be  half  a  mile  wide,  and  three-quarters  of  a 
mile  irom  your  proposed  dam  up  to  the  Gamboa  dam. 

Senator  Morgan.  Is  there  room  for  a  sea-level  canal  and  also  for 
a  drainage  canal — I  will  call  it  a  drainage  canal — or  an  opening  to 
convey  the  flood  waters  that  may  escape  from  the  Gamboa  dam  along 
the  general  direction  of  the  Chagres  Kiver,  cutting  across  it  when  it 
is  necessary  to  go  across  it,  so  as  to  reach  the  Gigante  River,  and  pass 
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that  water  out  through  the  watershed  of  the  Gigante  into  the  Pena 
Blanca  Swamp  or  any  other  stream  beyond  ? 
General  Davis.  No  ;  you  can  not  do  that,  Senator. 
Senator  Morgan.  You  can  not  do  it! 

General  Davis.  No,  sir;  nature  is  against  you.  The  spillway  of 
the  Gigante  is  about  70  feet  above  the  sea ;  and  it  would  be  necessary, 
in  order  to  keep  the  water  up  to  that  level  from  the  Obispo  all  the  way 
down  there,  to  build  an  emoankment  alongside  of  the  sea-level  canal 
70  feet  high  all  that  distance — 14  miles,  or  something  like  that — 
which  would  be  an  impossible  proposition. 

Senator  Morgan.  Unless  you  took  the  spoil  out  of  the  sea-level 
canal  and  built  a  bank  of  it. 

General  Davis.  Oh,  yes;  but  there  are  methods  of  treating  it  which 
are  so  much  better  than  that  that  it  seems  to  me  that  should  be  dis- 
card^ at  once ;  because  vou  can  not  make  the  Gi^nte  reverse  its  flow 
over  its  own  sources  70  reet  high,  and  feed  water  into  it  that  comes  at 
a  level  of  40  or  30  feet  or  some  other  lower  level. 

Senator  Morgan.  A  dam  at  the  proposed  site  at  Bohio  would  not 
be  sufficient  to  carry  the  water  across  the  watershed  into  the  Pena 
Blanca  Swamp? 

General  Davis.  I  do  not  think  I  quite  catch  the  question. 

Senator  Morgan.  You  build  a  dam  across  the  mouth  of  the  Gigante 
Kiver  for  the  purpose  of  throwing  the  water  back  over  its  watershed  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  How  high  would  that  dam  have  to  be? 

General  Davis.  That  dam  will  have  to  be — I  can  not  tell  you  now 
which  is  which,  but  one  is  45,  and  one  is  55,  and  one  is  about  65  feet 
hich.    There  are  three  of  those  dams. 

Senator  Morgan.  That  is  only  half  as  high  as  the  Gamboa  dam? 

General  Davis.  Yes,  sir;  something  like  that. 

Senator  Morgan.  Only  half  as  hi^? 

General  Davis.  Something  like  that. 

Senator  Morgan.  So  that  it  would  be  practicable,  with  a  dam  of 
that  sort,  to  collect  the  overflow  of  the  waters  from  the  Obispo  or 
from  the  upper  Chagres  that  might  escape  the  Gamboa  dam  ana  take 
it  out  with  that  dam  50  or  60  reet  high  across  the  watershed  of  the 
Gigante? 

General  Davis.  But  you  would  have  a  tremendous  proposition  to 
carry  a  channel  for  that  water  all  the  way  down  to  the  Gigante.  It 
is  miles  and  miles  of  distance  that  you  would  have  to  carry  that  water 
before  it  would  get  to  the  Gigante. 

Senator  Morgan.  It  does  not  appear  to  me  to  be  any  more  formid- 
able a  proposition  than  shutting  the  affluents  out  of  the  sea-level  canal. 

General  Davis.  The  Obispo,  three  hundred  days  in  the  year,  is  a 
brook  that  you  can  step  across. 

Senator  Morgan.  So  much  the  better  for  the  work. 

General  Davis.  It  is  a  brook  you  can  step  across ;  but  in  the  times 
of  flood  it  is  a  roaring  torrent,  just  boiling  with  mud  and  water. 

Senator  Morgan.  And  it  gets  very  high  very  quickly  ? 

General  Davis.  Yes;  it  gets  very  hi^  very  quickly,  and  it  goes 
down  just  as  quickly  as  it  goes  up.  But  that  stream,  under  its 
active  conditions,  under  its  most  violent  moods,  is  going  to  send 
down,  perhaps,  10,000  second-feet  of  water — something  like  that. 
I  can  not  say,  right  offhand,  what  it  is,  and  as  I  told  you  yesterday 
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the  Kiver  Weaver  empties  38,000  second-feet  into  the  Mandiestor 
Canal  every  year  at  times  of  flood. 

Senator  Morgan.  I  know  about  the  comparison  between  that  and 
the  Manchester  Canal,  but  at  the  same  time,  while  I  am  not  exactly 
alarmed,  I  am  pretty  apprehensive  as  to  the  Obispo,  which  is  n(A 
taken  care  of  by  the  (jamlx)a  dam  at  all. 

General  Davis.  No,  sir;  th^re  is  no  attempt  to  take  care  of  it  by 
that  dam. 

Senator  Morgan.  I  am  apprehensive  that  that  Obiq)o  River,  pour- 
ing into  a  sea-level  canal,  might  give  you  a  great  deal  of  discomfort, 
if  not  danger. 

Genaral  Davis.  There  is  one  phase  of  this  case,  or  one  uncertainty 
about  it,  that  perhaps  may  be  cleared  up  by  a  statement,  and  1 
judge  from  the  questions  of  other  witnesses  before  the  committee 
that  there  is  some  misunderstanding  about  it  That  is  this:  The  di- 
version channels  proposed  by  the  majority  for  the  Chagres  River  are 
to  be  used  only  auring  the  period  of  construction.  As  soon  as  the 
canal  is  made  those  diversion  channels  may  grow  up  to  jungle,  or 
be  filled  up  or  disappear  and  be  obliterated.  The  canal  itself  becomes 
the  ultimate  drainage  of  the  whole  country.  The  canal  itself  carries 
off  all  the  flood  flow  after  it  is  once  made. 

Senator  Hopkins.  Does  all  the  water  of  the  Chagres  River  flow 
into  itie  sea-level  canal  under  that  plan? 

General  Davis.  Every  drop  of  it  that  went  into  the  canal  at  all 
would  come  in  through  the  Gamboa  dam,  and  that  would  be  a  regu- 
lated flow  of  never  to  exceed  15,000  second-feet,  and  always  perfeSy 
clear,  limpid  water. 

That  is  the  proposition  of  the  majority,  after  the  canal  is  once 
made.  These  diversion  channels  will  be  convenient  accessories  dur- 
ing the  making  of  the  canal,  but  after  it  is  once  made,  then  the 
majority  propose  to  discontinue  the  use  of  the  diversion  channels 
and  let  the  water  take  its  lowest  level  for  escape  to  the  sea,  which  is 
the  canal  itself. 

As  to  these  figures  that  I  read  yesterday  in  regard  to  the  storage 
capacity  of  the  Gamboa  dam,  it  is  a  fact  (which  is  as  certain  as 
that  we  know  how  much  water  passes  over  the  Great  Falls  of  the  Po- 
tomac) that  the  mean  flow  of  the  Chagres  River  for  thirteen  years 
was  3,164  second-feet ;  that  is,  the  mean  flow  of  the  river,  taking  no 
account  of  four  or  five  floods  that  may  occur  in  a  year.  In  the  year 
I  was  on  the  Isthmus  there  was  not  a  flood  at  all  that  would  raise 
the  water  5  or  6  feet.  But  those  floods  do  occur  once  in  a  while. 
Leavi^ng  out  the  question  of  floods,  3,164  second-feet  is  all  the  water 
there^is  in  the  Chagres  River  at  Gamlx)a.  There  is  not  another  drop 
there.  Now,  to  allow  3,164  second- feet  to  flow  into  the  canal  is 
nothing;  it  is  a  mere  trifle;  it  counts  for  nothing;  it  is  insignificant 

As  I  read  yesterday,  the  biggest  flood  that  ever  occurred  in  the 
Chagres  River  in  the  history  of  man,  at  least  so  far  as  nian  knows 
anything  about  it,  was  in  the  flood  of  1879,  when,  according  to  the 
testimony  of  one  individual  (Mr.  Sosa),  the  water  at  Gamboa  gQt  up 
36  feet.  He  says  that  the  natives  told  him  that  the  water  went  iq)  to 
such  and  such  and  such  a  point,  and  he  made  a  note  of  it  in  his  note- 
book, and  that  is  the  record  on  which  that  flood  of  1879  is  computed. 

That  flood  probably  sent  out  a  flow  at  Gamboa  for  a  few  minutes, 
maybe  an  hour,  of  79,000  second-feet,  according  Jo  thejcakulations  of 
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Genend  Abbot,  who  has  spent  years  upon  this  study  and  is  one  of  the 

most  competent  men  that  there  is  in  the  United  States  or  in  the  world 

ioT  the  study  of  engineering  questions  of  that  character.    He  has 

stated  in  published  reports  that  he  has  made  that  the  mean  flow  of 

that  flood  of  1879  at  Gamboa  was  65^50  second-feet  for  forty- 
eijght  hours.  We  know  that  it  only  lasted  forty-eight  hours;  that  is 
kStory.  We  hear  from  this  testimony  of  Mr.  Sosa,  based  upon  what 
natives  had  told  him,  that  it  did  go  up  to  36  feet  of  rise  at  Gamboa. 
Now,  assuming  those  two  thin^  as  facts — and  they  are  certainly 
interpreted  in  favor  of  the  maximimi  quantity — that  Chagres  flood 
of  IffTQ  at  Gamboa  would  not  more  than  one-quarter  fill  the  Gamboa 
dam.  The  whole  flood  of  forty-eight  hours  would  only  one-quarter 
fill  it 

Senator  Morgan.  Then  what  is  the  use  of  having  any  dam  at  Gam- 
boa at  all? 

General  Davis.  Because  these  tremendous  floods  will  put  an  end  to 
navigation.  We  can  not  take  65,000  second-feet  into  tne  canal  and 
maintain  navigation.  The  dam  is  necessary  to  keep  out  all  the  silt 
and  all  the  gravel  that  is  rolled  along  the  bottom,  and  all  the  bowl- 
ders and  drift  that  would  come  tearing  down  there. 

Senator  Morgan.  And  also  to  supply  water  in  the  case  of  a  de- 
ficiency in  very  dry  time? 

General  Davis.  We  do  not  care  anything  about  that  for  a  sea-level 
canal. 

Senator  Morgan.  Oh,  no;  not  for  a  sea-level  canal.  Then  it  is 
exclusively  a  protection  against  floods  ? 

General  Davis.  It  is  purely  regulating  works.  Incidentally,  it 
would  be  used  to  develop  power  for  electric  lighting  and  to  run  a 
trolley  railroad,  etc. 

Senator  Morgan.  Of  course  it  would  develop  a  very  great  j>ower 
for  such  purposes? 

General  Davis.  Oh.  yes;  it  would  develop  many,  many  thousand 
horsepower.  I  have  torgotten  how  many;  but  it  is  very  easy  to  com- 
pute it. 

Senator  Kittredge.  I  have  forgotten  for  the  moment  the  height  of 
that  dam  above  the  surface. 

General  Davis.  Above  the  surface? 

Senator  Kittredge.  Yes. 

General  Davis.  It  is  130  feet  above  the  surface  of  the  ground. 

Senator  Kittredge.  And,  as  I  recall  it,  it  is  about  55  teet  from  the 
surface  to  the  bed  rock  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  General,  in  digging  a  sea-level  canal  from  the 
Bay  of  Limon  to  Gamboa,  you  woiua,  1  suppose,  get  as  close  as  you 
conveniently  could  to  the  hills  that  are  on  the  right  bank  of  the 
Chagres  River? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  You  would  have  to  trim  off  certain  points  in 
order  to  get  your  lines  straightened  out  ? 

General  Davis.  The  hills  on  the  right  bank,  you  say? 

Senator  Morgan.  On  the  right  bank. 

General  Davis.  I  should  talce  the  most  favorable  location  for  the 
canal,  wherever  it  was,  without  regard  to  any  particular  bank. 
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Senator  Morgan.  Yes ;  you  would  take  the  favorable  location,  and 
cut  the  bank  away  ? 

General  Davis.  Yes;  I  would  straighten  the  bends  and  get  the 
necessary  width  and  curvature,  eta 

Senator  Morgan.  Is  it  not  practicable,  in  dealing  with  the  sea- 
level  canal  on  that  plan,  to  utilize  the  spoil  out  of  the  canal,  and  par- 
ticularly between  Bohio  and  Gamboa,  so  as  to  make  a  formidable 
protection  or  wall  against  any  other  water  that  comes  down  from  the 
Obispo  or  the  Chagres  or  anywhere  else?  You  would  get  it  across 
your  canal. 

General  Davis.  To  utilize  the  spoil  for  building  an  embankment 
between  Bohio  and  Gamboa  ? 

Senator  Morgan.  Yes;  utilize  the  spoil  so  as  to  build  the  em- 
bankment next  to  the  river  as  you  come  on  up,  or  next  to  tihe  low 
ground ;  throw  thespoil  on  one  side.    The  hills  are  on  one  side. 

General  Davis.  Wnere  do  the  tributary  streams  come  in  ?  Some  of 
them  are  mere  rivulets,  the  size  of  your  wrist  or  arm,  and  others  are 
of  considerable  volume  in  times  of  flood.  Those  little  brooks  would 
be  interrupted  by  such  an  efnbankment  as  you  speak  of. 

Senator  Morgan.  No,  no. 

General  Davis.  Then  I  do  not  understand  your  question. 

Senator  Morgan.  They  would  be  let  into  the  canal  freely.  Tliey 
come  out  of  the  hills? 

General  Davis.  Yes ;  they  come  out  of  the  hills. 

Senator  Morgan.  We  would  throw  all  the  spoil  in  the  embankment 
on  the  other  side,  toward  the  river.  I  am  coming  up  the  right  bant 
of  the  Chagres  River,  and  throwing  all  the  spoil  out  of  the  cut 

General  Davis.  These  tributary  streams  would  sweep  it  all  baii 
into  the  canal  unless  they  were  controlled  by  systematic  means  and 
weirs  provided. 

Senator  Morgan.  But  you  have  the  tributary  streams  on  the  wrong 
side,  I  think. 

General  Davis.  There  are  tributary  streams  on  both  sides,  you 
know. 

Senator  Morgan.  I  understand  that;  and  I  understand  that  they 
have  to  be  dammed  off.  Those  that  come  in  on  the  left  bank  of  the 
Chagres  River  have  to  be  controlled  by  dams? 

General  Davis.  Yes. 

Senator  Morgan.  Each  dam  being  applicable  to  each  stream? 

General  Davis,  Yes. 

Senator  Morgan.  Very  good.  On  the  other  side,  on  the  right  bank 
of  the  river,  the  streams  are  smaller,  not  so  numerous,  and,  if  I  have 
understood  you  correctly,  there  is  not  much  of  a  channel  to  be  dug  to 
divert  them  ? 

General  Davis.  The  depth  of  excavation  fbs^  sea-level  canal  from 
Bohio  to  Gamboa  ranges  all  the  way  from  a  Kjean  of,  I  will  say, 
45  feet  at  Bohio  up  to  the  mouth  of  the  Obispo,  orfrom  the  bottom 
of  the  canal — whicn,  you  will  remember,  is  40  feet  DliDW  the  sea— of 
75,  80,  or  85  feet  ^S^,^^ 

Senator  Morgan.  Let  us  put  it  at  85  feet,  so  as  to  get  it  ctSsly* 

General  Davis.  Yes ;  something  like  that.  ^N^_ 

Senator  Morgan.  All  right;  85  feet.  In  digging  that  canal^'iy 
would  have  to  take  out  a  good  deal  of  earth  oetween  Bohio  an< 
Gamboa  ? 
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General  Davis.  Oh,  a  great  deal. 
Senator  Morgan.  Very  good. 

General  Davis.  By  the  way,  I  happen  to  remember  now  that  the 
sea-level  canal  from  the  mouth  of  the  Mindi  to  Gamboa  involves  the 
excavation  of  96,000,000  yards  of  material. 

Senator  Morgan.  Very  good.    Now,  take  those  95,000,000  yards, 
if  you  please,  and  throw  them  away  from  the  bordering  hills  on  the 
right  mnk  of  the  Chagres  River  and  run  your  canal  as  dose  to  the 
hills  as  you  can  conveniently  and  economically  get  it. 
General  Davis.  Yes. 

Senator  Morgan.  And  throw  all  of  the  spoil  out  of  this  canal — 
there  is  a  great  deal  of  earth  there — in  the  airection  of  the  Chagres 
River,  so  as  to  make  an  embankment  to  fence  it  off. 
General  Davis.  Yes. 

Senator  Morgan.  Would  not  that  be  a  great  protection  to  it,  if  you 
got  the  Chagres  River  across  your  canal  at  some  place  ? 

General  Davis.  I  can  not  see.  Senator,  how  you  could  arrive  at  any 
condition  of  affairs  that  would  be  as  favorable  as  it  would  to  follow 
the  idea  that  the  majority  recommends.  It  seems  to  me  that  that  is 
reducing  the  thing  to  its  simplest  terms. 

Senator  Morgan.  Your  idea  of  building  the  canal  is  that  the 
amplest  way  to  build  it  and  the  cheapest  way  and  the  most  econom- 
ical way  is  to  follow  practically,  in  a  general  sense,  the  flow  of  the 
Chagres  River? 
General  Davis.  Yes,  sir ;  I  think  so. 
Senator  Morgan.  And  take  that  river  in  as  you  go  along? 
General  Davis.  Yes ;  take  that  river  in  as  you  go  along,  after  you 
have  your  canal  finished.    After  the  canal  is  made,  then  take  in  the 
regulated  flow  of  that  river. 

Senator  Morgan.  I  have  never  seen  why  it  is  necessary  to  take  it 
out  while  you  are  digging  the  canal,  if  you  dredge  it. 

General  Davis.  Whien  you  get  up.  Senator,  to  a  place  where,  we 
will  say,  the  present  floor  of  the  river  is  at  40  feet  above  the  sea  and 
your  canal  is  40  feet  below  the  sea,  therefore  in  working  there  with 
your  dredges  you  have  a  breast  80  feet  high,  40  feet  of  which  is  out  of 
water.     Is  that  thinkable? 

Senator  Morgan.  I  can  see  that  that  40  feet  out  of  water  would 
have  to  be  dug  away. 
General  Davis.  And  40  feet  below. 
Senator  Morgan.  That  would  have  to  be  dredged. 
General    Davis.  And   the  dredges   are   floatmg   in   this   channel 
already  made  up  to  this  point  40  feet  deep. 
'Senator  Morgan.  Yes. 

General  Davis.  Now,  there  is  a  breast  ahead  of  you  that  is  40  feet 
biA,  and  over  the  head  of  which  is  coming  the  flow  of  the  Chagres 
River.     Is  that  clear? 
Senator  Morgan.  Yes;  so  that  you  have  to  fence  it  out  in  order  to 

General  Davis.  Yes ;  that  is  it. 

Senator  Morgan.  That  is  one  of  the  very  great  expenses,  in  my  sX)n- 
^>tion,  that  you  will  have  all  the  time  you  are  digging  that  canal. 
1|pi  will  have  to  fence  out  the  Chagres  River  and  make  a  dry  digging 
^  iniit  all  the  way  throu^.  ^  , 

^*^^  Digitized  by  LiOOgle 
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General  Davis.  This  will  happen  in  the  construction  of  that  canal 
(it  will  not  be  any  great  calamity,  but  this  will  happen) :  The  engi- 
neers will  try  to  carry  the  flood  flow  of  this  river  m  these  diversion 
channels,  but  until  the  time  the  Gamboa  dam  is  made  these  diversion 
channels  will  be  inadequate  to  carry  the  Chagres  flood  at  times.  It 
is  perfectlv  well  understood  that  that  will  be  so.  What  will  happen! 
That  flood  will  come  along,  bearing  down  there  while  these  dreoffes 
are  at  work,  and  it  will  interrupt  things.  It  will  fill  up  some  of  Bie 
workings;  it  will  flood  the  whole  thing  for  the  time  being. 

Senator  Morgan.  And  wash  every thmgout  to  sea? 

Greneral  Davis.  Not  evei^thin^;  no.  The  dredges  will  be  moored; 
they  will  be  kept  there.  The  floods  will  sweep  out  the  false  work; 
they  will  do  ten  or  fifteen  or  twenty  or  fifty  thousand  dollars'  damage, 
perhaps,  and  in  a  week's  time  they  will  be  going  ahead  again. 

Those  things  happen  in  all  these  great  big  works  everywhere.  Such 
a  thing  happened  in  the  Sweetwater  dam  yesterday,  where  the  false 
works  were  swept  out.  But  that  is  not  going  to  discourage  them  from 
going  right  ahead  again  and  building  a  dam  there. 

So  in  the  building  of  the  Susquehanna  dam  that  Mr.  Parsons  is  at 
work  at  now;  he  is  going  to  have  trouble.  He  is  going  to  have 
floods  of  600,000  second-feet  in  the  Susquehanna  River  to  contend 
with,  and  he  is  going  to  lose  a  lot  of  money  for  his  employers  at  times 
by  the  accidents  of  these  sudden  rises.  But  that  is  not  going  to  stop 
the  work. 

Those  accidents  are  going  to  occur  at  Panama  in  just  that  way,  with 
any  kind  of  a  canal  that  is  built.  They  are  going  to  have  accidents, 
and  they  are  going  to  cost  some  money ;  but  mey  will  be  overcome  in 
the  end. 

Senator  Morgan.  Your  apprehensions  about  the  effect  of  the 
Chaffres  River  pouring  over  this  embankment  and  interrupting  the 
work  indicate  that  no  part,  or  a  very  small  part,  of  the  work  between 
the  Bay  of  Limon  and  Gamboa  can  be  done  oy  3redges? 

General  Davis.  A  very  small  part  of  the  rockwork  can  be  done  by 
dredges.  Senator.    I  think  there  is  a  very  small  part  of  that. 

Senator  Morgan.  Or  any  other  work? 

General  Davis.  If  we  had  unlimited  space  to  work  dredges  against, 
what  we  call  a  "  breast,"  if  we  had  a  mile  stretch  to  put  them  ana  work 
in,  we  could  think  out  plans  for  doing  it.  But  where  you  Have  only 
150  or  200  feet  of  width,  with  a  breast  200  feet  wide  and  60  or  70  or  80 
feet  high,  and  you  are  working  always  agaifist  that  breast,  your  rate 
of  progress  would  be  so  slow  that  you  would  not  get  the  canal  made  in 
a  hundred  years. 

Senator  Morgan.  Then,  in  any  calculations  or  judgment  we  may 
arrive  at  about  this  matter  we  must  eliminate  the  dredge? 

General  Davis.  You  will  have  to  eliminate  the  dredge  in  all  that 
rockwork  as  cutting  any  considerable  fiffure. 

Senator  Morgan.  You  say  "  rockwork ;  "  but  it  seems  to  me  it  ap- 
plies as  well  to  the  earthwork  as  it  does  to  the  rockwork. 

General  Davis.  I  say  "  rockwork  "  because  the  rock  happens  to  be 
found  where  the  cutting  is  deepest.    That  happens  to  be  the  case. 

You  know  what  Mr.  Bunau-Varilla's  ingenious  idea  is — ^to  do  all 
of  this  work  under  water.  He  says  that  you  can  take  rock  out  under 
water  so  much  cheaper  than  you  can  take  it  out  dry.  That  is  the 
basis  of  his  argument.    And  yet  the  MacArthur  Brothers,  who  are 
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improving  the  Hay  Lake  channel  up  there  near  the  Soo,  and  who 
had  a  contract  based  on  about  $2.80  for  the  excavation  of  rock  under 
water,  instead  of  doing  it  under  water  have  gone  to  work  and  built  a 
bulkhead  at  each  end  of  a  3-mile  stretch  and  pumped  it  all  out,  so 
that  they  can  do  it  in  the  dry. 

Senator  Morgan.  It  results  from  the  little  discussion  we  have  just 
been  having,  it  seems  to  me,  that  all  the  hauling  down  there  will 
have  to  be  done  by  railroad. 

General  Davis.  I  think  that  all  of  the  Culebra  hauling  will  have  to 
be  done  by  rail,  Senator. 
Senator  Morgan.  Not  the  Culebra,  merely? 

General  Davis.  All  of  the  deep  cutting  will  have  to  be  done  by  rail. 
Where  it  is  a  dredging  proposition  and  the  earth  and  the  rock  are  at 
DO  very  great  depth,  the  dredges  will  do  the  work.     You  can  start 
them  in  at  more  tnan  one  place. 
Senator  Morgan.  That  applies  to  boUi  types  of  canal  ? 
General  Davis.  Yes,  sir. 
Senator  Morgan.  Equally  ? 

General  Davis.  Not  equally,  no ;  because  the  amount  of  excavation 
is  different  in  the  two  types  of  canal. 
Senator  Morgan.  I  mean  in  an  equal  degree  ? 
General  Davis.  Yes,  in  an  eaual  degree;  to  the  extent  to  which 
their  excavations  apply ;  certainly. 

Senator  Morgan.  Yes.  That  means  that  the  steam  shovel  and  the 
railroad  are  the  great  implements  with  i;vhich  this  canal  is  to  be  dug, 
whether  it  is  a  sea-level  or  a  lock  canal  ? 

General  Davis.  Yes,  sir;  all  the  upper  part  of  it,  all  the  deep  part 
of  it;  but  the  low,  level  parts  will  be  done  oy  the  dredge. 
Senator  Morgan.  From  Bohio  to  Port  Liimon? 
General  Davis.  From  the  sea  up  to  Bohio  and  up  to  Miraflores. 
Senator  Morgan.  That  would  be  done  by  dredginc  ? 
Greneral  Davis.  Oh,  yes;  that  will  be  done  by  dredging. 
Senator  Morgan.  That  is  20  miles  including  those  dredging  lines? 
General  Davis.  It  is  17  miles  from  Limon  Bay  to  Bohio;  it  is  about 
7  miles  from  the  Pacific  end  up  to  Miraflores.    That  is  about  24. 
Senator  Morgan.  Twenty- four  miles? 

General  Davis.  Just  about  half  of  the  line  is  a  dredging  proposi- 
tion. 

Senator  Morgan.  The  dredging  proposition,  then,  would  cover  just 
about  half  of  the  entire  length  of  the  canal? 

General  Davis.  Yes;  and  a  little  of  the  work  above  Bohio  is  a 
dredjging  proposition,  too — a  couple  of  miles  or  so  above  Bohio.  At 
Bohio,  you  know,  we  cut  through  a  spur. 

Senator  Morgan.  Yes;  from  Miraflores  into  the  Pacific  Ocean,  as 
deep  as  you  would  want  to  go  down  to  the  40- foot  contour,  you  can  go 
with  dredges? 

General  Davis.  Yes,  sir;  you  can  do  all  of  that  work  by  dredges. 
Some  of  it  is  rock,  but  you  could  blast  the  rock  and  take  it  out  with 
dredges. 

Senator  Morgan.  And  from  Bohio  to  the  Bay  of  Limon  you  can 
do  it  with  dredges? 
Greneral  Davis.  Yes^  sir. 

Seiiator  Morgan.  You  can  do  the  work  with  dredges! 
General  Davis.  Yes,  sir,  ^gitizedbyGoogle 
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Senator  Morgan.  And  in  the  interval  between  Bohio  and  Gamboa 
you  would  have  to  work  in  the  drv  ? 

General  Davis.  A  good  deal  oi  the  way ;  but  there  is  some  part  of 
that  distance  that  can  be  dredged. 

Senator  Morgan.  There  are  probably  a  couple  of  miles  that  you 
could  dredge  above  Bohio? 

General  Davis.  There  are  two  or  three  miles,  maybe,  of  dredging 
proposition  in  there. 

Senator  Morgan.  Then  that  would  leave  about  15  miles? 

General  Davis.  Something  like  that. 

Senator  Morgan.  Of  dry  work  ? 

General  Davis.  Of  dry  work ;  yes,  sir. 

Senator  Morgan.  Over  the  whole  of  it? 

General  Davis.  Yes. 

Senator  Morgan.  All  but  15  miles  of  it  could  be  done  with  dredges? 

General  Davis.  I  do  not  mean  to  say  that  dredges  would  not  be  used 
to  some  extent  all  the  way  to  Gamooa.  I  think  they  would  be  to 
some  extent ;  but  all  of  the  great  mass  of  the  top  work  down  to  the 
sea  level  will  have  to  be  taken  off  in  the  dry. 

Senator  Morgan.  Then  after  you  got  your  canal  all  dug,  equipped, 
and  everything  of  the  sort,  you  would  not  have  any  use  for  the  (Jam- 
boa  dam  ? 

General  Davis.  After  we  have  the  canal  made? 

Senator  Morgan.  Yes. 

General  Davis.  Oh,  my  dear  sir,  yes.  That  is  the  time  that  its  use 
becomes  most  important— that  is,  to  regulate  and  control  these  floods. 

Senator  Morgan.  Then  I  am  mistaken  in  my  understanding  of 
your  testimony  that  after  the  canal  is  completed  at  sea  level  it  will 
take  care  of  all  of  the  waters  of  the  Chagres  River? 

General  Davis.  It  will  take  care  of  all  the  water  in  a  regulated 
flow. 

Senator  Morgan.  Oh,  you  mean  that? 

General  Davis.  Oh,  yes ;  I  mean  that,  of  course. 

Senator  Morgan.  You  do  not  propose  to  dispense  with  that  dam? 

General  Davis.  Oh,  by  no  means ;  no,  sir. 

Senator  Morgan.  So  that  dam  is  put  there  for  good  and  all? 

General  Davis.  For  good  and  all,  to  remain  there  forever,  and  to 
regulate  the  flow  of  the  Chagres  River  for  all  time,  and  to  spill  the 
water  of  that  river  out  just  as  slowly  as  we  wish  to  and  as  fast  as  we 
wish  to. 

Senator  Morgan.  Yes.  Now,  suppose,  General,  that  Congress 
should  come  to  the  conclusion  that  the  most  ivonomical  aixathe 
quickest  and  the  best  way  at  present  to  build  that  canal  Av^ould  be  to 
build  a  lock  canal,  with  locks  in  the  vicinity  of  Gamboa,  say,  a  mile 
apart,  of  30  feet  elevation,  and  locks  in  the  vicinity  of  Miraflores,  at  a 
proper  distance,  about  30  feet  elevation,  and  with  two  locks  on  each 
side;  that  would  leave  a  60- foot  elevation  above  the  level  of  the  sea, 
cutting  down  the  Culebra  and  Emperador  heights  until  you  got 
down  to  the  60- foot  level  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Suppose  that  the  two  Houses  of  Congress  and  the 
President  should  come  to  the  conclusion  that,  after  all,  a  sea-level 
canal,  reaching  to  Gamboa^  or  in  that  vicinity,  and  from  Miraflores 
out  to  the  40-foot  contour  in  the  Bay  of  Panama,  would  be  the  best 
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and  the  cheapest,  and  that  it  would  at  the  same  time  enable  the  engi- 
neers, in  the  construction  of  this  work,  to  determine,  before  these  sea- 
Jevel  reaches  could  be  dredged  and  completed,  whether  it  was  better 
or  not  better  to  take  out  that  cube  of  earth  and  rock  (most  of  it  rock) 
between  Gamboa  and  Miraflores.  The  point  I  want  to  get  at  is  this : 
If  you  dredged  your  canal  up  to  Gamboa,  in  pursuance  of  such  a 
suggestion  as  I  have  made,  is  there  any  difficulty  in  that  soil  and  at 
that  place  in  putting  in  two  locks,  say,  half  a  mile  apart,  but  not  in 
flights,  or  a  mile  apart?  Is  the  soil  adapts  to  putting  locks  into 
that  canal  ? 

General  Davis.  The  answer  is  very  ea^.  The  situation  at  Obispo 
is  not  diflicult  to  see  from  this  map.  The  point  to  which  Senator 
Morgan's  question  relates  is  here  [indicating].  You  see  the  fi^re 
"31 ''  there ;  that  means  31  miles  from  Colon.  The  village  of  Obispo 
stands  right  here.  Here  we  come  into  a  straight  tangent,  or  nearly 
so,  approaching  the  Culebra.  These  locks,  if  located,  must  not  oq 
farther  to  the  eastward  than  31.  They  must  come  in  this  space. 
The  locks  on  the  other  side  would  be,  one  at  Miraflores  and  one  at 
Pedro  Miguel,  here  [indicating]. 

The  situation  which  is  described  in  the  question  will,  I  think,  leave 
a  Jock  canal  infinitely  to  be  preferred  to  the  lock  canal  which  the 
minority  recommends.  I  thinlc  this  is  a  situation  in  which  two  locks 
can  be  placed,  one  circumstance  only  opposing  it,  and  that  is  that 
this  approach  to  the  lock  is  a  curve — a  curve  that  can  not  be  dis- 
pensed with.  It  is  inevitable.  It  happens  to  be  one  of  the  four 
sharpest  curves  in  the  whole  canal  line,  the  radius  from  this  center 
point  being  8,200  feet. 

That  is  the  only  unfavorable  feature.  But  two  locks  can  be  placed 
here,  and  two  can  be  placed  on  the  west  side  or  the  southwest  side: ' 
and  that  will  leave  a  sea-level  canal  to  Gamboa  and  a  sea-level  canal 
to  Miraflores,  with  an  elevation  60  feet  high  interposed — that  is,  with 
an  elevation  60  feet  high  minus  the  depth  of  the  canal  itself,  which 
is  40  feet.  Therefore  the  floor  of  the  canal  will  be  20  feet  above 
the  level  of  the  sea ;  and  40  feet  to  its  own  bottom  will  leave  a  height 
of  land  interposed  of  60  feet. 

I  think  that  before  the  engineers  ^t  through  with  the  making  of 
that  canal  they  will  be  very  impatient  to  get  authority  from  the 
Commission  or  the  Government  or  somebody  to  take  out  those  other 
thirty,  forty,  or  fifty  million  yards. 

Senator  Morgan.  The  great  proposition  involved  in  the  question 
J  put  is  just  this:  That  in  constructing  a  canal  on  the  plan  I  have 
mentioned,  starting  the  construction  and  carrying  it  on  the  plan  I 
liave  mentioned,  it  is  practicable  to  ascertain  by  the  cost  of  various 
kinds  of  work  and  cost  of  transportation  and  all  other  costs  con- 
nects with  it  almost  the  exact  value  of  taking  out  this  cube  between 
Gamboa  and  Miraflores. 
General  Davis.  Yes,  sir. 

Senator  Morgan.  And  when  you  have  dug  down  to  60  feet,  proba- 
bly you  will  have  dredged  in  as  far  as  Bohio,  at  least,  or  you  may 
possibly  have  dredged  m  as  far  as  Gamboa,  and  on  the  other  side 
you  will  have  dred^d  in  to  Miraflores. 
General  Davis.  Yes,  sir. 

Senator  Morgan.  And  then,  aided  by  the  lessons  of  exi)erience 
and  observation,  and  also  assisted  in  coming  to  our  conclusions  by 
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the  financial  condition  of  the  country,  it  could  be  ascertained  with 
more  satisfaction  than  it  is  possible  to  ascertain  by  a  present  con- 
jecture or  present  calculation  as  to  whether  that  great  cube  of  sUme 
between  Gamboa  and  Miraflores  could  be  economically  removed,  and 
bring  the  whole  canal  to  sea-level.  That  strikes  me  as  being  one  of 
the  elements  in  a  recommendation  on  this  proposition  which  is  t 
very  important  one,  considering  all  the  situation,  and  particularly 
the  state  of  public  opinion,  which,  before  this  canal  is  ever  built 
down  to  a  sea-level,  will  have  to  crystallize  and  ripen  in  favor  of  it 
through  observation  and  experience. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Now,  I  have  seen  a  plan  which  occurs  to  me  as 
being  a  veir  impjortant  one  and,  I  believe,  a  practical  solution  of  the 
diiBculty  or  getting  rid  of  any  possible  interruption  or  interference 
by  the  Chagres  River  after  the  Gamboa  dam  is  completed.  That  is 
to  unite  with  the  Gamboa  dam  a  viaduct  crossing  the  Chagres  Riv^ 
at  the  elevation  of  60  feet  above  the  sea  level,  that  viaduct  to  be  ap- 
proached from  the  northward  or  eastward,  the  eastern  end  to  be  cc«i- 
nected  by  a  lock  of  30  feet  elevation,  with  another  lock  a  half  a  mile 
or  a  mile  distant,  that  having  another  30  feet  of  elevation,  where  it 
would  connect  with  the  sea-level  cutting;  and,  on  the  other  hand,  hav- 
ing at  Miraflores  and  Pedro  Miguel  locks  of  the  same  elevation  tiiat 
would  let  the  water  down  or  let  it  up,  as  the  case  might  be,  into  a  lock 
canal ;  the  lock  canal  to  be  supplied  and  regulated  through  this  via- 
duct or  into  this  viaduct  from  the  Gamboa  dam. 

General  Davis.  I  think  I  hdve  seen  some  plan  that  answers  the 
description  you  give. 

Senator  Morgan.  I  wish,  before  we  close  this  examination,  that  I 
may  have  the  privilege  of  submitting  a  question  to  you  upon  this 
basis,  and  asking  you  for  your  judgment  as  to  its  practicability.  I 
call  attention  to  it  now,  Mr.  Chairman,  because  I  will  hand  General 
Davis  at  a  proper  time  that  question,  and  let  him  give  us  in  writing—^ 
if  the  committee  is  willing — a  statement  of  his  opinion  upon  the  prac- 
ticability of  that  plan.  I  will  hand  you  the  question  some  time  dur- 
ing the  day,  General,  if  you  please. 

General  Davis..  Yes,  sir ;  I  will  be  very  glad  to  have  it. 

Senator  Morgan.  And  I  will  ask  permission  that  Greneral  Davis 
may  put  his  reply  to  that  question,  which  I  will  read  to  the  commit- 
tee before  I  hand  it  to  him,  into  his  examination,  as  if  he  was  here 
present  when  the  question  was  asked. 

The  Chairman.  Do  you  wish  to  put  it  in  writing? 

Senator  Morgan.  Yes;  to  put  it  in  writing,  and  to  just  put  the 
question  and  the  answer  to  that  simple  proposition  in  the  record. 

Senator  Ankeny.  Does  that  contemplate  a  division  of  the  ChagreB 
waters  east  and  west? 

Senator  Kittredge.  It  will  explain  itself. 

Senator  Morgan.  Yes.  It  contemplates  the  filling  of  the  prism  of 
the  canal  between  Gamboa  and  Miraflores  with  Chagres  water,  fresh 
water.  The  balance  of  the  canal  on  either  side  would  be  filled,  of 
course,  by  similar  water  coming  from  the  sea  on  either  side. 

Senator  Kittredge.  What  is  the  character  of  the  foundations  at 
that  point? 

Greneral  Davis.  At  Gamboa? 

Senator  Kittredge.  At  Obispo.  digitized  by  Google 
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General  Davis.  Rock — conglomerate,  hard  conglomerate. 
Senator  KrrrREDGE.  How  near  the  surface? 
General  Davis.  It  crops  out  away  up ;  it  is  all  around  Obispo. 
Senator  Eottredge.  And  what  is  the  character  of  the  surface,  say, 
half  a  mile  or  a  mile  toward  Panama  from  Obispo  ? 
General  Davis.  From  Obispo? 
Senator  Kittredge.  Yes. 

General  Davis.  That  would  be  the  station  we  call  Haute  Obispo; 
it  is  similar  to  the  ground  about  Obispo  itself.    The  ground  is  rising ; 
rising,  rising  constantly. 
S^tor  Kittredge.  Is  there  rock  near  the  surface  up  there? 
G^eral  Davis.  Yes;  there  is  rock  near  the  surface  all  along  there. 
There  is  an  abundance  of  rock  all  along  there  for  some  little  dis- 
tance, I  think.    In  fact,  all  the  way  from  Obispo  to  Pedro  Miguel 
you  may  say  it  is  a  rock  proposition,  except  the  covering  of  the  soil 
on  the  surface. 
Soiator  Morgan.  Matachin  is  about  5  miles,  is  it,  from  Gamboa? 
General  Davis.  From  Gamboa  ? 
Senator  Morgan.  Yes. 

General  Davis.  Oh,  no.    Matachin,  I  should  say,  was  about  a  mile 
or  a  mile  and  a  quarter  from  Gamboa. 
Senator  Morgan.  Down  the  river? 
(jeneral  Davis.  Down  the  river. 

Senator  Morgan.  Yes.  Now,  what  is  the  general  description  of 
the  country  between  Matachin  and  Gamboa,  taking  the  straight  line? 
General  Davis.  Very  much  the  same  as  it  is  below.  It  is  a  rolling 
ground,  and  the  river  is  running  through  a  channel  the  banks  of 
which  are  20  or  25  or  30  feet  hi^ — cultivated  in  bananas  and  com 
and  other  things.    It  is  a  rolling,  broken  surface. 

Senator  Morgan.  If  you  should  bring  your  sea-level  canal  to  Mata- 
chin, (X  in  that  vicinity,  and  you  wished  to  put  in  a  lock  there 

General  Davis.  There  is  no  difficulty  in  putting  in  a  lock  on  rock 
foondation  at  Matachin. 
Senator  Morgan.  At  Matachin? 
General  Davis.  No. 

Senator  Morgan.  Or  anywhere  between  there  and  Bohio? 
General   Davis.  I  woufd  not  say  anywhere  between  there  and 
Bcino. 
Senator  Morgan.  There  are  lock  sites,  however? 
General  Davis.  There  are  lock  sites  at  several  places — two  or  three 
plac^— between  Gamboa  and  Bohio.    One  is  at  San  Pablo,  a  very 
nv<^able  lock  site. 
Senator  Morgan.  Do  you  say  between  Gamboa  and  Bohio? 
General    Davis.  Between  Bohio  and  Gamboa,  at  several  points, 
there  are  sites  where  you  could  build  a  lock  without  any  trouole  on 
a  rock  foundation. 
S^iator  Morgan.  That  is  what  I  wanted  to  get  at. 
Greneral  Davis.  Oh,  yes;  you  can  do  it  in  many  places;  and  San 
Pablo  is  a  rather  favorable  place  for  a  lock,  too,  for  the  ground  is 
hirfi  close  by  on  each  side. 

Senator  Morgan.  On  the  plan  I  suggest,  there  is  at  present  no 
probability  that  there  is  any  want  of  proper  lock  sites  to  connect  the 
sea-level  with  the  lock  canal? 
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General  Davis.  Oh,  no;  oh,  no.  You  can  connect  it  bdow-  You 
would  save  money  by  shortening  up  your  sea-level  portion  and  put- 
ting your  locks,  one,  say,  at  Bohio,  ana  one  at  San  Pablo,  and  another 
one  at  Obispo.  If  you  had  three  locks,  going  up  to  90  feet,  you 
would  save  more  money  that  way. 

Senator  Morgan.  You  would  not  want  three  locks,  though,  for  60 
feet  of  elevation  ? 

General  Davis.  Oh,  no;  of  course  not. 

Senator  Morgan.  You  would  want  only  two? 

Greneral  Davis.  Yes ;  that  is  all. 

Senator  Morgan.  That  is  all  I  wanted  to  ask. 

Senator  Kittredge.  What  would  be  the  length  of  the  dams  at 
Obispo  and  the  place  just  south  of  there  toward  Panama  ? 

General  Davis.  The  dams?  There  would  be  no  dams  required  on 
a  60-foot  proposition.  The  surface  of  the  ground  would  be  higher 
than  the  top  of  your  lock. 

Senator  Kittredge.  That  is  the  point  that  I  wished  to  ask  about 

General  Davis.  Yes;  the  surface  of  the  ground  would  be  higher. 

Senator  Morgan.  No j  there  is  no  dam  on  that  site  at  all. 

Senator  Kittredge.  It  would  be  simplv  the  lock  structure? 

General  Davis.  That  is  all.     Oh,  no ;  there  would  be  no  dam  there. 

Senator  Kittredge.  And  would  the  same  condition  hold  at  Pedro 
Miguel  or  Miraflores,  in  that  vicinity  ? 

General  Davis.  Not  quite,  because  there  is  the  little  river  Rio  Grande 
down  there  to  be  taken  care  of;  and  just  so  that  would  be  disposed  of, 
which  would  be  a  small  matter,  the  conditions  would  be  similar. 

Senator  Kittredge.  In  that  plan  or  type,  I  assume  that  the  water 
from  Lake  Gamboa  would  be  introduced  into  the  prism  of  the  canal 
above  the  locks? 

General  Davis.  Exactly. 

Senator  Kittredge.  And  the  water  would  be  used  in  that  event  to 
feed  the  locks? 

General  Davis.  Exactly. 

Senator  Kittredge.  Do  you  think  that  water  supply  would  be 
ample  for  that  purpose? 

General  Davis.  Oh,  abimdant.  As  I  showed  you  yesterday,  it  is 
three  and  a  half  times  greater  than  the  minority  proposed  for  their 
own  lock  supply  with  the  Gatun  Lake — ^three  and  a  half  times  more. 
Oh,  it  is  an  abundance.  I  have  made  a  calculation  that  shows  that 
without  any  question. 

Senator  Morgan.  If  you  will  allow  me  to  make  a  suggestion,  the 
plan  that  I  mentioned  provides  for  the  same  lockage  at  ]^3ro  Miguel 
and  Miraflores  that  is  provided  for  by 'the  proposition  of  the  minority 
with  a  dam  at  Gatun,  except  that  there  is  one  lock  less. 

General  Davis.  Yes ;  well,  they  have  a  summit  level  of  85  feet,  you 
know. 

Senator  Morgan.  Yes;  with  an  85-foot  level. 

General  Davis.  And  you  propose  60? 

Senator  Morgan.  And  I  propose  60. 

General  Davis.  There  would  oe  that  difference. 

Senator  Morgan.  There  would  be  that  difference? 

Greneral  Davis.  Yes;  25  feet  taken  off  of  85. 

Senator  Morgan.  It  would  take  out  one  of  the  locks? 
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Greneral  Davis.  Yes. 

Senator  Morgan.  My  proposition  would  require  two  locks  instead 
of  three  at  that  place. 
General  Davis.  Yes;  I  see. 

Senator  Kittredge.  ^Vhat  would  be  the  expense  of  constructing  the 
locks  at  Obispo  and  the  next  lock  toward  Panama,  at  Pedro  Miguel 
or  Miraflores,  or  in  that  vicinity  ? 
General  Davis.  The  cost  of  them? 

Senator  Kittredge.  On  the  plan  or  type  suggested  by  Senator 
Morgan  in  his  question? 

General  Davis.  That  would  be  a  Question  that  I  could  not  answer 
without  careful  calculation  and  study;  but  those  four  locks,  I  sup- 
pose, would  cost  about  in  proportion  as  the  six  were  expected  to 
m  the  85-foot  project — ^that  is,  they  would  be  as  4  is  to  6 — two- 
thirds;  and  that  amount  was  $35,000,000.  I  suppose  it  would  be 
two-thirds  of  the  $35,000,000;  something  like  that.  That  is  as  near 
as  I  could  state  it  offhand. 

Senator  Kittredge.  You  stated,  in  answer  to  a  question  by  Senator 
Morgan,  that  if  this  is  to  be  a  lock  canal  you  preferred  the  type  of 
lock  canal  suggested  by  him  to  that  proposed  by  the  minority. 
General  Davw.  I  think  in  general  it  would  be  preferable. 
Senator  Ktitredge.  I  wish  you  would  give  your  reasons  for  that 
answer. 

General  Davis.  Because  it  is  more  readilj  converted  into  a  sea- 
level  canal;  because  I  think  that  is  the  ultimate  we  are  coming  to 
always,  and  it  would  be  more  convertible;  that  is  the  reason. 

Senator  Kittredge.  What  about  the  safety  of  the  lock  structure 
sn^ested  by  Senator  Morgan? 

^neral  Davis.  Oh,  it  would  be  safe  enough.  There  would  be  no 
question  of  safety.    AH  of  his  locks  would  be  on  solid  rock. 

Senator  Kittredge.  Would  every  element  of  doubt  regarding  the 
stability  of  the  lock  structure  be  eliminated? 

Greneral  Davis.  Oh,  I  think  so.    They  would  all  be  on  solid  rock 
foundation.     It  is  the  60- foot  project  the  Senator  is  talking  about? 
Senator  Kittredge.  Yes. 

General  Davis.  Oh,  yes ;  they  would  all  be  on  rock  foundation. 
Senator  Kittredge.  How  much  in  excavation  would.be  saved  by 
the  plan  suggested  by  Senator  Morgan  over  the  sea-level  type  pro- 
pose by  the  majority  of  the  Board  of  C!onsulting  Engineers? 

Gheneral  Davis.  That  is  a  question  no  one  could  answer  specifically 
without  making  some  calculations;  but  there  are  some  guiding  points 
that  you  can  regard.  In  the  lock  proposition  of  the  minority  they 
propose  to  excavate  from  the  Culeora  some  53,000,000  yards.  For 
the  sea-level  proposition  there  is  contained  in  the  Culebra  from 
Obispo  to  Pedro  Miguel  110,000,000  yards.  So  the  difference  be- 
tween those  figures  represents  the  earth  that  would  remain,  provided 
the  sea-level  plan  at  85-foot  elevation  was  carried  out. 

Now,  the  Senator's  proposition  is  to  go  down  25  feet  deeper;  so 
that  if  the  ratio  of  the  material  remaining  in  the  85-foot  project 
compared  to  the  sea  level  should  be  the  same  for  the  60-foot  project, 
then  the  ratio  would  be  sixty  eighty-fifths  of  the  57,000,000  cubic 
yards  remaining  that  would  come  out  under  the  sea-level  proposition. 
Senator  Kittredge.  Can  you  give  us  that  figure? 
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General  Davis.  The  stenographer  can  calculate  that  in  a  minute. 
It  is  sixty  eighty-fifths,  twdve-seventeenths.  It  is  an  easy  enough 
calculation.  [Alter  making  calculation.]  About  40,000,000  would 
remain. 

Senator  Kittredge.  What  unit  of  cost  would  be  applied  for  the 
excavation  of  that  difference? 

General  Davis.  Eighty  cents  to  about  one-quarter  of  it,  and  $1.25 
to  the  remainder;  80  cents  for  10,000,000  yards  and  about  $1.25  for 
30,000,000  yards. 

Senator  Kittredge.  And  that  would  be  about  how  much  in  dollars, 
about  $50,000,000? 

General  Davis.  Fifty-eight  millions — that  is,  if  my  figures  are 
correct.    That  is  the  way  it  strikes  me.    No ;  I  am  wrong. 

Senator  Kittredge.  It  would  be  forty-ei^ht,  would  it  not? 

General  Davis.  It  would  be  forty-five  millions.  But  you  must  re- 
member that  out  of  that  mass  the  lock  pits  would  have  to  be  exca- 
vated, which  would  reduce  somewhat  that  quantity. 

Senator  Kittredge.  I  think  that  is  all. 

Senator  Morgan.  General,  you  have  had  great  experience  in  the 
government  of  these  people  who  have  been  brought  in  contact  with 
the  Government  of  the  United  States  at  Porto  Rico,  in  Cuba,  and  in 
the  Philippines.  In  the  Canal  Zone  you  would  have,  added  to  the 
character  of  the  population  that  you  have  heretofore  governed,  a 
large  number  of  laborers — I  mean  under  the  present  system  of  govern- 
ment? 
.    General  Davis.  Yes,  sir. 

Senator  Morgan.  Brought  from  anywhere  you  could  get  them? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Of  different  nationalities  and  different  habits 
and  different  understandings  of  law  and  of  obedience  to  law,  etc? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  I  suppose  you  will  concur  with  the  balance  of  us 
in  saying  that  that  is  a  very  difficult  government  to  conduct? 

General  Davis.  It  is  a  complicated  situation ;  yes,  sir. 

Senator  Morgan.  You  have  to  have  laws  that  in  their  provisions 
and  in  their  justice  and  in  the  justice  of  their  application  would 
reach  from  the  highest  civilization  down  to  what  we  might  call 
nearly  the  lowest? 

General  Davis.  Of  course,  the  laws  should  be  made  to  fit  all  classes. 

Senator  Morgan.  All  classes.  The  Commission  of  which  you  were 
a  member  have  worked  out  a  system  of  statutes? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Which  is  displayed  here? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  I  suppose  that  that  work  required  a  great  deal 
of  care  and  a  great  deal  or  reflection  in  order  to  make  the  laws  appli- 
cable to  all  the  different  conditions  that  you  found  in  the  Isthmian 
Zone? 

General  Davis.  Yes,  sir;  it  did. 

Senator  Morgan.  It  was  a  severe  labor? 

General  Davis.  I  do  not  know  that  I  would  say  severe;  but  it  was, 
of  course,  burdensome,  and  there  were  a  good  many  people  assisting 
in  it  in  their  way. 

Senator  Morgan.  Yes,  r^r^,^^]^ 
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G^ieral  Davis.  The  models  which  we  had  to  go  by  were  helpfuL 
Americans  had  had  experience  in  the  government  of  tropical  people 
in  the  last  few  years  preceding,  whi(£  experience  was  useful,  and 
codes  had  been  written ;  and  we  found  these  examples  were  useful. 
Some  things  could  be  copied  out  of  them. 

Senator  MORGAN.  The  models  you  speak  of  were  such  as  we  had 
created  ourselves  in  Porto  Rico  and  in  Cuba  and  in  the  Philippines? 
General  Davis.  Yes;  in  the  Philippines  and  Porto  Rico  especially. 
We  did  not  do  much  legislating  in  Cuba. 

Senator  Morgan.  No.  You  found  there  a  body  of  Spanish  laws — 
Colombian  laws. 
Genoid  Davis.  Yes;  of  Spanish  origin. 

Senator  Morgan.  Of  Spanish  origin,  and  modified  by  some  local 
statutes,  I  suppose,  of  Panama  ? 

General  Davis.  Yes,  sir.  Panama,  however,  had  been  in  existence 
so  short  a  while  as  an  independent  nation  that  her  legislation  was 
very  limited  in  scope.  Most  of  the  legislation  that  was  in  existence 
in  Panama  was  of  Colombian  origin — at  least,  of  Colombian  perfec- 
tion; of  Spanish  origin. 

Senator  Morgan.  And  under  the  directions  of  the  President,  sup- 
ported by  the  provisions  of  international  law  and  perhaps  by  the 
statutes  to  some  extent,  you  had  to  adopt  as  many  of  the  laws  of  Co- 
lombia as  were  applicable  to  the  situation  and  not  in  conflict  with  the 
laws  of  the  United  States? 

Greneral  Davis.  The  President's  order,  under  which  he  set  the  gov- 
ernment of  the  Zone  on  its  feet,  specified  that  the  laws  of  the  land 
should  prevail  until  they  were  changed. 

Senator  Morgan.  And  "  the  laws  of  the  land  "  meant  the  laws  of 
Colombia  ? 

General  Davis.  Yes,  sir — until  they  were  changed,  or  unless  they 
were  repu^ant  to  the  fundamental  principles  of  our  Government 

Senator  Morgan.  We  have,  in  the  first  of  our  efforts  at  territorial 
government,  embodiments  and  displays  of  what  we  conceive  to  be 
the  fundamental  principles  of  our  Government? 
General  Davis.  Yes,  sir. 

Senator  Morgan.  Involving  sometimes  trial  by  jury,  and  some- 
times not? 
General  Davis.  Yes,  sir. 

Senator  Morgan.  Involving  legislation  that  takes  effect  and  is 
operative  until  it  is  changed  and  repealed  by  Congress,  which  legisla- 
tion is  by  nonelective  bodies^  bodies  appointed  by  the  President  of 
the  United  States,  and  sometimes  two  bodies — one  appointed  and  the 
other  elected? 
General  Davis.  Exactly. 

Senator  Morgan.  And  they  went  on  under  the  provisions  of  the 
general  system  of  government  in  the  United  States  and  of  the  Con- 
stitution of  the  United  States  to  formulate  laws  that  those  people 
were  compelled  to  obey  as  this  territorial  system  sprang  up  ? 
General  Davis.  Yes,  sir. 

Senator  Morgan.  There  seems  to  have  been  no  effort  at  all  made 
at  the  establishment  of  a  territorial  system  of  government  in  the 
Zone  as  far  as  we  have  gone.  It  is  a  system  such  as  was  established 
or  supposed  to  have  been  established  for  the  government  of  the  Ter- 
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ritorv  of  Louisiana  after  its  acquisition  under  the  treaty  with  France, 
and  before  Congress  took  hold  of  it  to  enact  laws  which  should  op- 
erate directly  through  the  force  of  the  Congressional  action.  Have 
you  attempted  at  allto  establish  jury  trial  in  the  Zone? 

General  Davis.  No,  sir.  It  was  attempted  in  Porto  Rico;  it  is 
authorized  by  the  statute,  but  the  Porto  Ricans  make  very  little  iise 
of  it — very  little  use  of  it. 

Senator  Morgan.  Have  you  attempted  to  establish  there,  prac- 
tically or  otherwise,  by  your  declaration  as  legislators,  the  wnt  of 
habeas  corpus  or  anything  corresponding  to  it? 

General  Davis.  The  privileges  of  the  writ  are  provided  for,  I  think, 
in  the  criminal  code  which  was  enacted  by  the  Commission,  and  which 
is  one  of  the  acts  that  has  been  printed  in  the  annual  report  of  the 
Commission.  The  provision  of  law  applying  to  Porto  Kico  was,  I 
have  been  told  by  the  draftsmen  of  that  law,  taken  principally  as  a 
model.  I  refer  to  Judge  Magoon,  the  present  governor  of  the  Zone, 
who  was  the  draftsman  of  the  present  criminal  code  for  the  Canal 
Zone. 

Senator  Morgan.  He  was  then  general  counsel  for  the  Isthmian 
Canal  Commission? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Arid  was  acting  in  that  capacity  in  the  drafting 
of  that  code? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  All  of  which  underwent  the  supervision  and 
examination  of  the  Commission? 

General  Davis.  Oh,  yes,  sir;  it  was  all  enacted  by  the  Commission 
afterwards. 

Senator  Morgan.  You  established  courts  in  that  code  ? 

Greneral  Davis.  Yes,  sir;  under  that  code  there  were  courts  estab- 
lished. 

Senator  Morgan.  You  established  an  appellate  court? 

General  Davis.  Yes;  a  court  with  three  judges  was  created,  and 
these  three  judges,  meeting  together,  were  granted  appellate  powers. 

Senator  Morgan.  These  three  judges  were  called  district  judges  or 
circuit  judges? 

General  Davis.  I  have  forgotten  exactly  the  term  used  to  describe 
them,  but  they  were  each  assigned  to  a  special,  separate  district. 

Senator  Morgan.  They  were  courts  of  original  jurisdiction? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  That  tried  cases  and  then  sat  in  banc  and  heard 
the  cases  on  appeal  ? 

General  Davis.  Exactly ;  that  is  right. 

Senator  Morgan.  Was  any  attempt  made,  or  has  any  attempt  been 
made,  either  by  Congress  or  otherwise,  to  give  appellate  jurisdiction 
or  supervision  to  the  Federal  courts  of  the  United  Stated  over  that 
isthmian  canal? 

General  Davis.  I  think  attempts  have  been  made,  and  I  am  not 
quite  familiar  with  the  legislative  history  of  those  attempts,  but  I 
have  the  impression  that  a  member  of  this  committee  offered  a  bill  in 
the  Senate  which  was  actually  passed  through  the  Senate  and  came 
into  conference,  but  I  believe  it  was  not  finally  enacted  into  law. 

Senator  Morgan.  I  do  not  remember  that  any  law  was  enacted  on 
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Gneneral  Davis.  No;  I  think  there  was  none  enacted,  but  you  asked 
me  if  attempts  were  made. 
Senator  Morgan.  Yes;  I  know  that. 

(The  committee  thereupon  took  a  recess  until  2  o'clock  p.  m.) 

AFTERNOON   SESSION. 

The  committee  met  at  2  o'clock  p.  m.,  pui*Huant  to  the  taking  of 

recess. 

STATEMEHT  OF   MAJ.  OSN.  OEOEOE  W.  DAVIS,  TJ.  8.  AEMT 
(EETIEED)— Continued. 

Senator  Morgan  submitted  a  copy  of  a  letter  from  the  President  to 
the  Secretary  of  War,  dated  May  9,  1904,  and  asked  that  it  be  made  a 
part  of  the  record,  which  was  ordere<l. 

The  letter  is  as  follows: 

White  House, 
WmhhigUm,  D.  C,  May  9,  IDOIi. 
Sm:  By  the  act  of  Congress  approved  June  2H,  1902,  the  President 
of  the  United  States  is  authorized  to  acquire  for  and  on  behalf  of  the 
United  States  all  the  rights,  privileges,  franchises,  concessions,  gi'ants 
of  lands,  rights  of  way,  unfinished  work,  plants,  shares  of  the  capital 
stock  of  the  Panama  Iteilway,  owned  by  or  held  for  the  use  of  the  pfew 
Panama  Canal  Company,  and  any  other  property,  real,  personal,  and 
mixed,  of  any  name  or  nature,  owned  by  the  said  New  Panama  Canal 
Company,  situated  on  the  Isthmus  of  Panama.     The  President  is  by 
the  same  act  also  authorized  to  acquire  for  and  on  behalf  of  the  United 
States  perpetual  control  of  a  strip  of  land  on  the  Isthmus  of  Panama, 
not  less  than  6  miles  in  width,  extending  from  the  Caribl>ean  Sea  to 
the  Pacific  Ocean,  and  the  right  to  excavate,  construct,  and  maintain 
perpetually,  operate  and  protect  thereon,  a  ship  canal  of  certain  specified 
capacity,  and  also  the  right  to  perpetually  operate  the  Panama  Rail- 
road.    Having  acquired  such  rights,  f  rancnises,  property,  and  control, 
the  President  is  by  the  same  act  reauired  to  excavate,  construct,  and 
complete  a  ship  canal  from  the  Caribbean  Sea  to  the  Pacific  Ocean,  and 
to  enable  him  to  carry  forward  and  complete  this  work  he  is  author- 
ized to  appoint,  by  and  with  the  consent  of  the  Senate,  an  Isthmian 
Canal  Commission  of  seven  members,  who  are  to  be  in  all  matters 
subject  to  his  direction  and  control. 

By  the  terms  of  the  canal  convention  between  the  United  States  and 
the  Kepublic  of  Panama,  entered  into  in  pursuance  of  the  said  act  of 
Congress  approved  June  28,  1902,  the  ratifications  of  which  were 
exchanged  on  the  26th  day  of  February,  1904,  the  Republic  of  Panama 
granted  to  the  United  States — 

First,  the  perpetual  use,  occupation,  and  control  of  a  certain  zone  of 
land,  land  under  water,  including  islands  within  said  zone,  at  the  Isth- 
mus of  Panama,  all  to  be  utilized  in  the  construction,  maintenance, 
and  operation,  sanitation  and  protection  of  the  ship  canal,  of  the  width 
of  10  miles,  extending  to  the  distance  of  5  miles  on  each  side  of  the 
central  line  of  the  route  of  the  canal,  and  the  use,  occupation,  and  con- 
trol of  other  lands  and  waters  outside  of  the  zone  aut)ove  described 
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which  may  be  necessary  and  convenient  for  the  construction,  mainte- 
nance, operation,  sanitation,  and  protection  of  said  canal  or  any  auxil- 
iary canals  or  other  works  necessar}'  and  convenient  for  the  sarnd  pur- 
pose; also  the  islands  of  Perico,  Naos,  Culebra,  and  Flamenco,  situated 
in  the  Bay  of  Panama;  and, 

Second,  all  the  rights,  powers,  and  authority  within  the  zone,  aux- 
iliary lands  and  lands  under  water,  which  the  United  States  would 
possess  and  exercise  if  it  were  the  sovereign  of  the  territory  granted, 
to  the  entire  exclusion  of  the  exercise  by  the  Republic  of  Panama  of 
any  such  sovereign  rights,  power,  and  authority. 

By  the  act  of  Congress  approved  April  28,  1904,  the  President  is 
authorized,  upon  acquisition  of  the  property  of  the  New  Panama  Canal 
Company,  and  the  payment  to  the  Republic  of  Panama  of  the  price 
for  compensation  screed  upon  in  the  said  canal  convention,  to  take 

f)Ossession  of  and  occupy  on  behalf  of  the  United  States  the  zoBe  of 
and  and  land  under  water,  including  islands  within  said  zone,  at  ihe 
Isthmus  of  Panama,  of  the  width  of  10  miles,  extending  to  the  dialance 
of  6  miles  on  each  side  of  the  centml  line  of  the  route  of  the  canal  to 
be  constructed  thereon,  including  the  islands  of  Perico,  Naos,  Culebra, 
and  Flamento,  and  from  time  to  time,  as  may  be  necessary  and  con- 
venient, ceitain  auxiliary  lands  and  waters  outside  the  sanl  zone  for 
the  purpose  of  constructing,  maintaining,  operating,  sanitating,  and 
protecting  the  ship  canal,  the  use,  occupation,  and  control  whereof 
were  granted  to  the  United  States  by  the  Republic  of  Panama  in  the 
said  canal  convention. 

By  the  same  act  the  President  is  authorized,  for  the  purpose  of  pro- 
viding temporarily  for  the  maintenance  of  order  in  the  Canal  Zone  and 
for  maintaining  and  protecting  the  inhabitants  thereof  in  the  free 
enjoyment  of  their  liberty,  property,  and  religion,  to  delegate  to  such 
person  or  persons  as  he  may  designate  and  to  control  the  manner  of 
their  exercise,  all  the  military,  civil,  and  judicial  powers  as  well  as  the 
power  to  make  all  needful  rules  and  regulations  for  the  government  of 
the  Canal  Zone  and  all  the  rights,  powers,  and  authority  gi'auted  by  the 
said  canal  convention  to  the  United  States,  until  the  close  of  the  fifty- 
eighth  Congress. 

Payments  of  the  authorized  purchase  price  of  $40,000,000  to  the 
New  Panama  Canal  Companv  for  the  property  of  that  corporation  on 
the  Isthmus,  including  the  stare  of  milway  stock,  and  for  the  recoixis 
in  Paris,  and  of  the  sum  of  $10,000,000,  as  stipulated  in  the  canal  con- 
vention, to  the  Republic  of  Panama  for  the  rights,  powers,  and  privi- 
leges gmnted  to  the  United  States  by  the  terms  of  the  said  convention 
have  been  made  and  proper  instruments  of  transfer  have  been  executed 
by  the  Panama  Canal  Company.  The  members  of  the  Isthmian  Canal 
(Commission  have  been  appointed.  They  have  organized  the  Commis- 
sion and  entered  upon  their  duties.  I  have  taken  possession  of  and 
now  occupy,  on  behalf  of  the  United  States,  the  Canal  Zone  and  public 
land  ceded  by  the  Republic  of  Panama. 

It  becomes  my  duty,  under  tne  statutes  above  referred  to,  to  secure 
the  active  prosecution  of  the  work  of  construction  of  the  canal  and  its 
auxiliary  works,  through  the  Isthmian  Canal  Commission,  and  in  con- 
nection with  such  work  and  in  aid  thereof  to  organize  and  conduct  a 
temporary  government  of  the  2Sone,  so  as  to  maintain  and  protect  the 
inhabitants  thereof  in  the  free  enjoyment  of  their  liberty,  property, 
and  religion. 
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loasmuch  as  it  is  impracticable  for  the  President,  with  his  other 
public  duties,  to  give  to  the  work  of  supervising  the  Commission's 
construction  of  the  canal  and  government  of  the  Zone  the  personal 
attention  which  seems  proper  and  necessary,  and  inasmuch  as  the 
War  Department  is  the  Department  which  has  always  supervised  the 
construction  of  the  great  civil  works  for  improving  the  rivet's  and 
harbors  of  the  country  and  the  extended  military  works  of  public 
defense,  and  as  the  said  Department  has  from  time  to  time  been 
charged  with  the  supervision  of  the  government  of  all  the  island  pos- 
sessions of  the  United  States,  and  continues  to  supervise  the  govern- 
ment of  the  Philippine  Islands,  1  direct  that  all  the  work  of  the  Com- 
mission done  by  virtue  of  powers  vested  in  me  by  the.  act  of  Congress 
approved  June  28,  1902,  in  the  digging,  construction,  and  completion 
or  the  canal,  and  all  the  governmental  power  in  and  over  saia  Canal 
Zone  and  its  appurtenant  territory  which,  by  virtue  of  the  act  of  Con- 
^T^ss  approved  April  28,  1904,  and  these  instructions,  shall  be  vested 
m  said  isthmian  Canal  Commission,  shall  be  carried  on  or  exercised 
under  your  supervision  and  direction  as  Secretary  of  War. 

Subject  to  the  limitations  of  law  and  the  conditions  herein  contained, 
the  Isthmian  Canal  Commission  are  authorized  and  directed— 

1.  To  make  all  needful  rules  and  regulations  for  the  government  of 
the  Zone  and  for  the  correct  administration  of  the  military,  civil,  and 
judicial  affairs  of  its  possessions  until  the  close  of  the  Fifty -eighth 
Congress. 

2.  To  establish  a  civil  service  for  the  government  of  the  strip  and 
construction  of  the  canaU  appointments  to  which  ^hall  be  secured  as 
nearly  as  practicable  by  a  merit  system. 

3.  To  make  or  cause  to  be  made  all  needful  surveys,  borings,  designs, 
plans,  and  specifications  of  the  engineering,  hydraulic^  and  sanitary 
works  required,  and  to  supervise  the  execution  of  the  same. 

4.  To  make  and  cause  to  be  executed,  after  due  advertisement,  all 
necessary  contracts  for  any  and  all  kinds  of  engineering  and  construc- 
tion works. 

5.  To  acquire  by  purchase  or  through  proper  and  uniform  expropri- 
ation proceedings,  to  be  prescribed  by  the  Commission,  any  private 
lands  or  other  real  property  whose  ownership  by  the  United  States  is 
essential  to  the  excavation  and  completion  of  the  canal. 

6.  To  make  all  needful  rules  and  regulations  respecting  an  econom- 
ical and  correct  disbursement  and  an  accounting  for  all  funds  that  may 
be  appix>priated  by  Congress  for  the  construction  of  the  canal,  its 
auxiliary  works,  and  the  government  of  the  Canal  Zone,  and  also  to 
establish  a  proper  and  comprehensive  system  of  bookkeeping,  showing 
the  state  oi  the  work,  the  expenditures  by  classes,  and  the  amounts 
still  available. 

7.  To  make  requisition  on  the  Secretary  of  War  for  funds  needed 
from  time  to  time  in  the  proper  prosecution  of  the  work,  and  to  desig- 
nate the  di:*bursing  officers  authorized  to  receipt  for  the  same. 

The  intiabitants  of  the  Isthmian  Canal  Zone  are  entitled  to  security 
in  their  persons,  property,  and  religion  and  in  all  their  private  rights 
and^relations.  They  should  be  so  informed  by  public  announcement. 
The  people  should  be  disturbed  as  little  as  possible  in  their  customs 
and  avocations  that  are  in  harmony  with  principles  of  well-ordered 
and  decent  living. 
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The  municipal  laws  of  the  Canal  Zone  are  to  be  administered  by  the 
ordinary  tribunals  substantially  as  the}'  were  before  the  change.  Police 
magistrates  and  justices  of  the  peace  and  other  officers  discharging 
duties  usually  devolving  upon  these  officers  of  the  law  will  be  contin- 
ued in  office  if  they  are  suitable  persons.  The  governor  of  the  Zone, 
subject  to  approval  of  the  Commission,  is  authorized  to  appoint  tem- 
porarily a  ]udge  for  the  Canal  Zone,  who  shall  have  the  authority 
equivalent  to  that  usually  exercised  in  Latin  countries  by  a  judge  of  a 
court  of  first  instance;  but  the  Isthmian  Canal  Commission  shall  fix 
his  salary  and  maj^  legislate  respecting  his  powers  and  authority, 
increasing  or  diminishing  them  in  their  discretion,  and  also  making 
provision  for  additional  or  appellate  judges  should  the  public  interest 
require. 

The  laws  of  the  land,  with  which  the  inhabitants  are  f  ami  liar,  and  which 
were  in  force  on  February  26, 1904,  will  continue  in  force  in  the  Canal 
Zone  and  in  other  places  on  the  Isthmus  over  which  the  United  States 
has  jurisdiction  until  altered  or  annulled  by  the  said  Commission,  but 
there  are  certain  great  principles  of  government  which  have  been 
made  the  basis  of  an  existence  as  a  nation  which  we  deem  essential  to 
the  rule  of  law  and  the  maintenance  of  order,  and  which  shall  have 
force  in  said  Zone.  The  principles  referred  to  may  be  genei-ally 
stated  as  follows: 

That  no  person  shall  be  deprived  of  life,  liberty,  or  property  with- 
out due  process  of  law;  that  private  property  shall  not  be  taken  for 
public  use  without  just  compensation;  that  in  all  criminal  prosecutions 
the  accused  shall  enjoy  the  right  of  a  speedy  and  public  trial,  to  be 
informed  of  the  nature  and  cause  of  the  accusation,  to  be  confronted 
with  the  witnesses  against  him,  to  have  compulsory  process  for  obtain- 
ing witnesses  in  his  favor,  and  to  have  the  assistance  of  counsel  for  his 
deiense;  that  excessive  bail  shall  not  be  required  nor  excessive  fines 
imposed,  nor  cruel  or  unusual  punishment  inflicted;  that  no  person 
shall  be  put  twice  in  jeopardy  for  the  same  offense,  or  be  compelled 
in  any  criminal  case  to  be  a  witness  against  himself;  that  the  right 
to  be  secure  against  unreasonable  searches  and  seizures  shall  not 
be  violated;  that  neither  slavery  nor  involuntar}'^  servitude  shall 
exist  except  as  a  punishment  for  crime;  that  no  bill  of  attainder 
or  ex  post  facto  law  shall  be  passed;  that  no  law  shall  be  passed  abridg- 
ing the  freedom  of  speech  or  of  the  press,  or  of  the  rights  of  the  peo- 
ple to  peaceably  assemble  and  petition  the  government  for  a  redress  of 
grievances;  that  no  law  shall  be  made  respecting  the  astablishment  of 
religion  or  prohibiting  the  free  exercise  thereof:  Provided^  hoicerer. 
That  the  Commission  shall  have  power  to  exclude  from  time  to  time 
from  the  Canal  Zone  and  other  places  on  the  Isthmus,  over  which  the 
United  States  has  jurisdiction,  persons  of  the  following  classes  who 
were  not  actually  domiciled  within  the  Zone  on  the  2Gth  day  of  Febru- 
ary, 1904,  viz:  Idiots,  the  insane,  epileptics,  paupers,  criminals,  pro 
fessional  beggars,  persons  afflicted  with  loathsome  or  dangerous  conta- 
gious diseases;  those  who  have  been  con  victed  of  felony,  anarchists,  those 
whose  purpose  it  is  to  incite  insurrection,  and  others  whose  presence 
it  is  believed  by  the  Commission  would  tend  to  create  public  aisorder, 
endanger  the  public  health,  or  in  any  manner  impede  the  prosecution 
of  the  work  of  opening  the  canal ;  and  may  cause  any  and  all  such 
newly  arrived  persons  or  those  alien  to  the  Zone  to  be  expelled  and 
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deported  from  the  territory  controlled  by  the  United  States,  and  the 
Commission  may  defray  from  the  canal  appropriation  the  cost  of  such 
deportation  as  necessary  expenses,  of  the  sanitation,  the  police  protec- 
tion of  the  canal  route,  and  the  preservation  of  good  order  among  the 
inhabitaDts. 

The  Conmiission  may  legislate  on  all  rightful  subjects  of  legislation 
not  inconsistent  with  the  laws  and  treaties  of  the  United  States  so  far 
as  they  apply  to  said  Zone  and  other  places,  and  the  said  power  shall 
include  the  enactment  of  the  sanitary  ordinances  of  a  preventive  or 
curative  character  to  be  enforced  in  the  cities  of  Colon  and  Panama^ 
and  which  are  contemplated  and  authorized  by  article  7  of  said  canal 
convention.  Such  legislative  power  shall  also  include  the  power  to 
raise  and  appropriate  revenues  in  said  Zone;  and  all  taxes,  judicial 
fines,  customs  duties,  and  other  revenues  levied  and  collected  in  said 
Zone  by  or  under  the  authoritv  of  said  Commission  shall  be  retained, 
accounted  for,  and  disbursed  by  said  Commission  for  its  proper 
purposes. 

Tne  members  of  said  Commission  to  the  number  of  four  or  more 
shall  constitute  a  legislative  quorum,  and  all  rules  and  regulations 
passed  and  enacted  by  said  Commission  shall  have  set  forth  as  a  caption 
that  they  are  enacted  by  the  Isthmian  Canal  Commission  ^*By  author- 
ity of  the  President  of  the  United  States." 

The  Commission  shall  hold  its  regular  quarterly  meetings  at  the 
office  of  the  Commission  either  in  !ranama  or  at  a  bmnch  office  in 
Washington,  and  special  meetings  may  be  held  at  the  pleasure  of  the 
Commission. 

All  laws,  rules,  and  regulations  of  a  governmental  character  enacted 
by  the  Commission  hereunder  shall  be  submitted  to  you  for  your 
approval,  and  should  your  approval  l)e  withheld  from  any  such  law, 
rule,  or  regulation,  then  from  that  time  the  law,  rule,  or  regulation 
shall  thereafter  have  no  force  or  effect. 

Maj.  Gen.  George  W.  Davis,  U.  S.  Army  (retired),  a  member  of  the 
Canal  Commission,  is  hereby  appointed  governor  of  the  Isthmian 
Canal  Zone.  He  will  proceed  at  once  to  the  Isthmus  of  Panama.  He 
will  in  my  name,  as  tne  chief  executive  in  the  Canal  Zone,  for  and  on 
behalf  of  the  United  States,  see  that  the  laws  are  faithfully  executed 
and  will  maintain  possession  of  said  territory,  including  the  public 
lands  therein  and  the  property,  real  and  movable,  on  the  Isthmus  of 
Panama,  except  that  of  the  Panama  Railroad,  that  has  recently  been 
acquired  from  the  Republic  of  Panama.  He  is  hereby  vested  with  the 
power  to  grant  reprieves  and  pardons  for  offenses  against  the  rules, 
regulatiofis,  and  laws  in  force  by  virtue  of  action  of  the  Commission 
or  by  virtue  of  the  clause  hereof  continuing  in  force  the  laws  of 
Panama.  Jn  case  of  his  disability  or  absence  from  the  Canal  Zone  at 
any  time,  the  Isthmian  Canal  Commission  is  empowered  to  designate 
the  pei^son  or  persons  to  act  as  governor  during  such  absence  or  disa- 
bility. Except  as  herein  prescribed,  the  duties  of  the  governor  shall 
be  fixed  by  legislation  of  tne  Canal  Commission. 

For  the  preservation  of  order  and  protecting  the  property  of  the 
United  States  within  or  without  said  Zone,  as  provided  by  article  7  of 
the  canal  convention,  an  adequate  police  force  shall  be  maintained. 
If  at  any  time  there  shall  arise  necessity  for  military  or  naval  assist- 
ance the  governor  shall,  if  possible,  promptly  notify  you,  and  in  the 
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event  of  a  sudden  exigency  the  governor  may  call  upon  any  available 
military  or  naval  force  of  the  United  States  to  render  assistance,  and 
the  same  shall  be  immediately  furnished. 

It  is  a  matter  of  first  importance  that  the  most  approved  and  effec- 
tive methods  and  measures  known  to  sanitary  science  be  adopted  in 
order  that  the  health  conditions  on  the  Isthmus  may  be  improved.  It 
is  the  belief  of  those  who  have  noted  the  successful  results  secured  by 
our  Army  in  Cuba  in  the  obliteration  of  yellow  fever  in  that  island 
that  it  is  entirely  feasible  to  banish  the  diseases  that  have  heretofore 
caused  most  mortality  on  the  Isthmus,  or  at  least  to  improve  as  greatly 
the  health  conditions  there  as  in  Cuba  and  Porto  Rico.  1  desire  that 
every  possible  effort  be  made  to  protect  our  officers  and  workmen 
from  the  dangers  of  tropical  and  other  diseases,  which  in  the  past  have 
been  so  prevalent  and  destructive  in  Panama. 

Rear- Admiral  John  G.  Walker,  U.  S.  Navy  (retired),  and  Col.  Fi-ank 
J.  Hecker,  members  of  the  Isthmian  Canal  Commission,  are  hereby 
designated  as  members  of  the  joint  commission  provided  for  by  articles 
6  and  15  of  the  canal  convention.  The  moiety  of  the  necessary'  expen- 
ses of  the  commission  to  be  created  in  pursuance  of  articles  6  and  15 
of  the  above-cited  canal  convention  will  be  defrayed  f i-om  the  appix>- 
priation  apolicable  to  the  ship  canal  to  connect  the  waters  or  the 
Atlantic  and  Pacific  oceans. 

The  Isthmian  Canal  Commission  will  prepare  for  Congress  and  place 
in  your  hands  on  or  before  December  1  of  each  year  a  full  and  com- 
plete report  of  all  their  acts  and  of  the  opemtions  conducted  by  them 
m  respect  to  the  canal  construction  and  tnc  government  of  the  Canal 
Zone.  These  reports  will  contain  a  detailed  account  of  all  moneys 
received  and  disbursed  in  the  performance  of  their  duties  and  of  the 
progress  made  in  the  construction  of  the  canal. 

The  necessary  expenses  incurred  by  the  Commission  in  carrying  on 
the  government  of  the  Canal  Zone  will  be  defrayed  from  the  local  rev- 
enues so  far  as  the  said  revenues  may  be  sufficient,  and  the  remainder 
will  be  met  from  the  appropriation  made  by  the  fifth  section  of  the 
act  of  Congress,  approved  J  une  28,  1902.  An  estimate  of  the  pro- 
posed expenditures  and  revenues  for  each  year  in  carrying  on  the  gov- 
ernment of  the  Zone  will  be  submitted  to  Congress  at  the  beginning  of 
each  annual  session. 

By  virtue  of  the  ownei*ship  by  the  United  States  of  about  sixty- 
nine  seventieths  of  the  shares  of  the  capital  stock  of  the  Panama  Rail- 
road, the  general  policy  of  the  managers  of  said  road  will  be  controlled 
by  tne  United  States.  As  soon  as  practicable  1  desire  that  all  the 
members  of  the  Isthmian  Canal  Commission  be  elexjted  to  the  board  of 
directors 'of  the  road,  and  that  the  policy  of  the  road  be  completely 
harmonized  with  the  policy  of  the  Government  of  making  it  an  adjunct 
to  the  construction  of  the  canal,  at  the  same  time  fulfilling  the  purpose 
for  which  it  was  constructed  as  a  route  of  commercial  movement  across 
the  Isthmus  of  Panama.  If  any  conti*acts  or  other  obligations  now 
subsist  between  the  railway  company  and  other  ti-anspoitation  com- 
panies that  are  not  in  accord  with  sound  public  policy,  then  such  con- 
tracts must  be  terminated  as  soon  as  it  is  possible  to  effect  that  object 

No  salary  or  per  diem  allowance  of  compensation  in  addition  to  the 
stated  salary  and  per  diem  allowance  of  the  members  of  the  Isthmian 
Canal  Commission  will  be  allowed  to  any  member  of  the  Commission 
by  reason  of  his  services  in  connection  with  the  civil  government  of 
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the  Canal  Zone,  or  his  membership  of  any  board  or  conmiission  con- 
cerned in  or  connected  with  the  construction  of  the  canal,  or  by  reason 
of  his  services  as  an  officer  or  director  of  the  Panama  Railroad. 

If  there  now  be  in  force  within  the  Canal  Zone  any  franchise  grant- 
ing to  any  person  or  persons  a  privilege  to  maintain  lotteries  or  hold 
lottery  drawings  or  otner  gambling  methods  and  devices  of  a  character 
forbidden  by  flie  laws  of  the  United  States,  or  if  the  grantee  of  any 
such  privilege  has  now  the  right  to  sell  lottery  tickets  or  similar 
devices  to  facilitate  the  business  of  the  concessionaire,  the  Commission 
shall  enact  laws  annulling  the  privileges  or  concessions  and  punishing 
future  exercise  of  the  same  by  imprisonment  or  fine  or  lx)th. 

These  instructions  may  be  modified  and  supplemented  as  occasion 
shall  arise. 

Very  respectfully, 

Thboix)re  Roosevelt. 

Hon,  William  H.  Taft, 

Secretary  of  War. 

Senator  Morgan.  When  this  Commission  took  charge  of  the  work 
there — the  Canal  Zone — and  you  took  charge  as  governor,  there  were 
a  number  of  citizens  of  Panama  or  Colombia — former  citizens  of 
Colombia,  but  then  citizens  of  Panama  —who  resided  within  the  Zone? 

General  Davis.  Yes,  sir. 

Senator  Mob(;an.  Including  the  inhabitants  both  of  Colon  and 
Panama,  who  were  subject  to  your  powers  as  governor  and  the  powers 
of  the  Commission  in  certain  particulars  that  are  defined  in  the  Hay- 
Varilla  treaty^ 

General  Davis.  Yes. 

Senator  Morgax.  The  citizenship  of  none  of  those  people  has  been 
changed  by  any  law  of  the  United  States  or  act  of  the  Commission  ? 

General  Davis.  None  that  I  know  of. 

Senator  Morgan.  The  citizens  of  the  United  States  who  have  gone 
there  have  not  forfeited  their  citizenship  here  as  far  as  you  knowi 

Greneral  Dav^s.  No. 

Senator  Morgan.  Retaining  their  citizenship  the^  have  gone  there 
to  transact  whatever  business  they  chose  to  embark  in? 

General  Davis.  Yes. 

Senator  Morgan.  That  number,  besides  the  emplovecs  of  the  Canal 
CcHnmission  and  the  railroad,  I  suppose,  is  very  small? 

General  Davis.  Outside  of  the  Commission  and  the  railroads,  you 

Senator  Morgan.  Yes. 

General  Davis.  Those  are  few;  yes,  there  are  a  few  merchants — a 
few  individuals  who  are  engaged  in  business  there. 

Senator  Morgan.  In  Colon  or  Panama  or  in  the  Zone? 

General  Davis.  Along  the  Zone  also;  all  three. 

Senator  Morgan.  But  the  relative  rights  and  duties  and  obligations 
of  citizenship  have  not  been  changed  oy  any  act  of  which  you  are 
aware? 

General  Davis.  Not  by  any  act  of  which  I  am  aware,  unless  the  act 
of  passing  out  of  the  specific  jurisdiction  of  the  United  States  by  those 
incuvidums  has  affected  their  status. 

Senator  Morgan.  When  you  call  it  specific  i  urisdiction  of  the  United 
States  you  are  going  into  a  classification  or  the  jurisdiction  ^f  ^^e 
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United  States,  but  thej  pass  from  one  to  another;  they  are  entirely 
under  the  United  States? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  You  consider  the  flag  of  the  United  States  as 
being  entirely  at  home  in  the  Zone? 

General  Davis.  Yes;  I  consider  it  is  entirely  at  home  there,  but 
whether  or  not  technically  we  have  a  right  to  fly  the  flag  of  the  United 
States  in  the  Zone — I  say  technically — it  seems  to  me  might  be  ques- 
tionable, possibly. 

Senator  Morgan.  Have  you  ever  raised  one? 

General  Davis.  No;  and  it  never  will  be  raised,  I  think;  but  since 
titular  sovereignty  resides  in  Panama,  I  think  that  proposition  has  been 
.  stated  many  times 

Senator  Morgan.  Unless  vou  can  define  the  word  "titular"  I  do 
not  think  I  could  accept  the  fact. 

General  Davis.  Well,  the  Hay- Varilla  treaty  recognizes  some  shadow 
of  what  is  called  sovereignty  as  still  remaining  in  tne  Panama  Zone. 

Senator  Morgan.  As  that  is  a  matter  of  some  importance  in  con- 
nection with  the  question  I  desire  to  propound  to  you  I  wish  to  refer 
you  to  that  treaty  for  a  moment. 

General  Davis.  I  am  not  an  international  lawyer  or  a  lawyer  of  any 
kind. 

Senator  Morgan.  No;  but  I  want  to  get  it  in  the  record,  so  that  men 
who  are  lawyers  and  men  who  are  laymen — there  are  a  great  many 
laymen  in  Congress,  you  know— can  have  some  understanding  of 
exactly  what  we  are  trying  to  get  at  and  what  the  definitions  are. 

The  Chairman.  General,  I  understand  you  that  the  American  flag 
was  never  floated  on  the  Zone? 

General  Davis.  No,  sir;  that  is  a  mistake.  I  raised  it  myself,  and 
I  would  not  have  tolerated  for  an  instant  the  idea  that  I  could  not 
raise  it. 

The  Chairman.  1  understood  it  the  other  way. 

General  Davis.  But  I  think  technically  a  question  might  be  raised 
as  to  the  assumption  by  the  United  States  of  every  sovereign  function, 
and  since  the  fla^  seems  to  be  an  emblem  of  sovereignty  I  merely 
suggest  the  question  as  one  that  may  possiblv  have  two  answers. 

Senator  Morgan.  The  article  of  the  Hay- Varilla  treaty  of  February 
26,  1904,  which  is  the  date  of  its  ratification,  reads  as  follows: 

''  The  Republic  of  Panama  grants  to  the  United  States  all  the  righte, 
power,  and  authority  within  the  Zone  mentioned  and  described  in 
Article  II  of  this  agreement  and  within  the  limits  of  all  auxiliary  lands 
and  waters  mentioned  and  described  in  said  Article  II  which  theUnit^ 
States  would  possess  and  exercise  if  it  were  the  sovereign  of  the  terri- 
tory within  which  such  lands  and  waters  are  located,  to  the  entire 
exclusion  of  the  exercise  by  the  Republic  of  Panama  or  any  such  sov- 
ereign rights,  power,  or  authority."  • 

It  looks  to  me  like  it  is  putting  it  both  ways;  that  there  is  not  only 
an  affinnation  of  absolute  sovereignty  over  all  these  things  in  that 
Zone,  but  there  is  an  express  exclusion  of  any  sovereign  rights  of 
Panama,  so  that  the  titular  sovereignty  that  the  General  mentions,  1 
suppose,  refers  to  the  fact  that  Panama  has  lands  lying  above  and 
lanas  lying  below  the  Canal  Zone  and  along  the  borders  of  the  Onal 
Zone,  and  that  she  has  the  right  to  extend  her  authority  from  one 
place  to  another,  notwithstanding  the  interposition  of  the  Oanal  Zone, 


INVESTIGATION   OF   PANAMA  CANAL   MATTEBS.  2261 

}iow,  do  you  understand  that  Panama  has  the  right  to  hold  any  elec- 
tion in  the  5Ione  ? 
General  Davis.  No;  and  never  attempted  to. 
Senator  Morgan.  And  if  attempted  it  would  be  stopped? 
General  Davis.  It  would  be  stopped,  I  am  quite  sure;  it  would  have 
been  during  my  time  and  I  presume  it  would  be  now. 

Senator  Morgan.  It  is  a  land  of  laws  in  which  the  people  are  sup- 
posed to  be  sovereign;  it  is  a  republic? 
General  Davis.  Yes. 

Senator  Morgan.  And  it  has  citizens  residing  there  within  the 
Zone  who  have  the  right  to  vote  outside  the  Zone,  but  not  within  it? 
General  Davis.  Yes. 

Senator  Morgan.  Now,  I  assume  in  the  questions  I  will  ask  vou 
that  that  zone  is  within  the  absolute  soverengn  authority  of  the  United 
States  Government  for  all  purposes  of  government.  If  there  are  any 
trusts  connected  with  it  that  we  are  bound  to  execute,  that  is  a  differ- 
ent Question;  but  the  right  is  within  us.  Now,  in  virtue  of  that  duty, 
whicn  is  recited  in  the  directions  of  the  President  to  Secretary  Tart, 
which  has  been  re^d  and  inserted  in  the  report,  I  find  certain  provi- 
sions that  I  wish  to  call  attention  to. 

In  the  seventh  section  or  paragraph  of  the  letter  I  find  the  following. 
This  8eem!<  to  be  a  bill  of  rights  or  restrictions  upon  the  power  of  the 
isthmian  canal  government. 

"  That  no  person  shall  l^e  deprived  of  life,  liberty,  or  property  with- 
out due  process  of  law;  that  private  property  shall  not  be  tanen  for 
public  use  without  just  compensation;  that  in  all  criminal  prosecutions 
the  accused  shall  enjoy  the  right  of  a  speedy  and  public  trial,  to  be 
informed  of  the  nature  and  cause  of  the  accusation,  to  be  contronted 
with  the  witnesses  against  him,  to  have  compulsory  process  for  obtain- 
ing witnesses  in  his  favor,  and  to  have  the  assistance  of  counsel  for  his 
defense;  that  excessive  bail  shall  not  be  recjuired  nor  excessive  fines 
imposed,  nor  cruel  or  unusual  punishment  inflicted;  that  no  person 
shall  be  put  twice  in  jeopardy  for  the  same  offense,  or  be  compelled  in 
any  criminal  case  to  be  a  witness  against  himself;  that  the  right  to  be 
secure  against  unreasonable  searches  and  seizures  shall  not  be  violated; 
that  neither  slaver^'  nor  involuntary  servitude  shall  exist  except  as  a 
panishni^nt  for  crime;  that  no  bill  of  attainder  or  ex  post  facto  law 
shall  be  passed:  that  no  law  shall  be  passed  abridging  tne  freedom  of 
speech  or  of  the  press,  or  of  the  rights  of  the  people  to  peaceably 
assemble  and  petition  the  Government  for  a  redress  of  grievances;  that 
no  law  shall  he  made  respecting  the  establishment  of  religion  or  pro- 
hibiting the  free  exercise  thereof." 

Those  provisions  seem  to  be  restraints  or  prohibitions  or  limitations 
against  the  exercise  of  power  on  the  part  of  the  Commission,  but  they 
do  not  in  terms,  and  perhaps  not  in  intention,  confer  upon  individual 
who  may  be  inhabitants  of  that  zone  the  rights  which  are  said  to  be 
protected  here  against  invasion  by  the  Commission.  The  important 
part  of  this  matter  that  I  would  call  your  special  attention  to  now  is 
contained  in  the  proviso: 

'^'^  Provided ^  howei^er^  That  the  Commission  shall  have  power  to 
exclude  from  time  to  time  from  the  Canal  Zone  and  other  places  on 
the  Isthmus,  over  which  the  United  States  has  jurisdiction,  persons  of 
the  following  classes  who  were  not  actuall}"  domiciled  within  the  Zone 
on  the  26th  day  of  February,  1904,  viz:  Idiots,  the  insane,  epileptics, 
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paupers,  criminals,  professional  beggers,  persons  afflicted  with  loath- 
some or  dangerous  contagious  diseases;  those  who  have  been  convicted 
of  felony,  anarchists,  those  whose  purpose  it  is  to  incite  insurrection, 
and  others  whose  presence  it  is  believed  by  the  Commission  would  tend 
to  create  public  disorder,  endanger  thepuhlic  health,  or  in  any  manner 
impede  the  prosecution  of  the  work  of  opening  the  canal,  and  may 
cause  any  and  all  such  newly  arrived  persons  or  those  alien  to  the  Zone 
to  be  expelled  and  deported  from  the  territory  controlled  by  the  United 
States,  and  the  Commission  may  defray  from  the  canal  appropriation 
the  cost  of  such  deportation  as  necessary  expenses  of  the  sanitation, 
the  police  protection  of  the  canal  route,  and  the  preservation  of  good 
order  among  the  inhabitants.'- 

Has  it  ever  occurred  in  your  administration  that  you  have  found  it 
necessary  to  exercise  this  power? 

General  Davis.  Several  times,  sir. 

Senator  Morgan.  It  is  hardly  worth  while  to  give  cases,  but  what 
would  be  the  nature  of  such  a  case? 

General  Davis.  I  could  not  remember  names  and  I  could  scarcely 
remember  dates  with  any  precision;  but  1  think  a  few  individuals  of 
those  classes  which  sometimes  arrive  at  our  immigration  stations  in 
the  United  States  from  foreign  countries  and  in  whose  respect  the 
conditions  were  not  f  ulfillecT— uiat  is  to  sa}^  ones  such  as  are  described 
in  that  mandate  of  the  President — were  informed  that  they  could  get 
out  of  the  Zone  or  be  deported. 

In  one  case,  I  think  1  can  remember  one  case  where  a  man  was  put 
on  board  a  steamer  and  sent  out  of  the  Zone,  and  the  Commission  paid 
the  fare  of  that  man  to  get  rid  of  him.  I  can  not  remember  whether 
he  was  a  gambler  or  whether  he  was  a  crook,  but  he  was  some  sort  of 
an  individual  of  that  kind  as  I  recall  it;  I  can  not  remember  the  exact 
facts  in  connection  with  it.  1  think  Governor  Magoon  has  made  use 
of  that  authority  several  times  since  he  assumed  the  government 

Senator  Morgan.  In  the  instances  you  refer  to  where  you  exer- 
cise the  authority  was  it  done  by  the  vote  of  the  Commission? 

General  Davis.  No,  sir;  it  was  done  as  an  executive  act,  the  gover- 
nor being  charged  with  the  execution  of  the  laws,  and  this  being  one 
of  the  laws  that  were  to  be  executed.  1  considered  this  order  of  the 
President  as  legislation,  and  acting  within  the  provisions  of  «that  law 
and  as  a  representative  of  the  Commission  1  executed  the  law. 

Senator  Morgan.  Now,  we  may  all  assume,  for  there  will  be  no 
disputation  about  the  point  at  all,  that  there  is  no  State  or  Territory 
in  the  Union,  on  the  continent  here  or  under  our  control,  where  the 

§overnor  of  such  State  or  Territory,  or  any  other  power  of  the  United 
tates,  has  the  right  of  banishment. 

General  Davis.  No,  sir. 

Senator  Morgan.  This  is  the  only  case  in  which  it  exists? 

General  Davis.  The  only  one  that  1  know  of. 

Senator  Morgan.  Is  that  an  important  power  to  be  exercised  there? 

General  Davis.  1  think  it  ought  to  be  retained  by  all  means. 

Senator  Morgan.  Now,  General,  in  time  of  peace  that  power  could 
not  be  exercised  by  any  judicial  or  executive  tribunal  in  the  United 
States  except  within  a  territory  or  zone  that  was  placed  under  military 
law,  being  made  a  military  reservation;  so  that  if  you  would  under- 
take to  exercise  this  authority  anywhere  in  that  zone*  or  anywhere  else 
under  the  laws  of  the  United  States  or  any  other  laws  you  must  apply 
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to  the  situation,  as  I  uaderstand  it,  the  laws  of  military  power  just  as 
ther  apply  to  a  military  reservation  in  the  United  States. 

^nator  Hopkins.  W  ould  not  that  depend  upon  the  question  as  to 
whether  the  Constitution  of  the  United  States  extends  over  that  ter- 
ritory? If  it  does  not,  then  there  is  no  legal  objection  to  a  civil  officer 
exercising  power  of  that  kind. 

Senator  AIoroan.  The  Constitution  of  the  United  States,  in  my  judg- 
ment, is  overwhelming  in  its  application  to  all  situations,  both  of  war 
and  of  peace.  A  state  of  peace  in  a  countrj'  invokes  and  puts  in  opera- 
tion the  laws  of  peace;  a  state  of  war  puts  in  operation  the  laws  of 
war;  but  we  have  a  further  provision  of  the  Constitution  upon  which 
UJ  predicated  the  right  to  establish  rules  and  regulations  for  the  gov- 
ernment of  the  Arm^  and  the  militia,  which  has  always  been  applied, 
and  I  think  with  entire  sanction  of  all  authority — the  Supreme  Court 
and  all  other  authorities — to  any  reservation  set  apart  for  military  pur- 
poses, although  the  country  may  be  in  a  state  of  peace. 

We  have  here  now,  as  I  understand  it,  many  military  reservations 
in  the  United  States  where  there  exist  provost  courts  for  the  admin- 
istration of  the  civil  law  within  the  reservation,  at  the  same  time  the 
predominant,  the  paramount  law  is  military;  and  at  military  posts  and 
forts,  or  any  such  place — an  arsenal,  for  instance — the  commandant 
has  the  right  to  exercise  military  power  for  the  purpose  of  maintain- 
ing peace  and  order  and  preventing  any  of  these  things  that  are  su^- 
^ted  by  this  letter  of  tne  President  to  Secretary  Taft,  and  that  is 
perfectly  constitutional,  as  I  understand  it,  and  legitimate,  and  is 
according  to  the  settled  and  uniform  practice  of  the  Government  of 
the  United  States. 

The  point  I  make  about  it  is  this:  That  this  power  can  not  be  retained 
in  any  place  over  which  the  United  States  has  jurisdiction  except  that 
place  is  under  military  regimen.  If  you  put  it  under  military  regi- 
men the  power  is  perfectly  legitimate;  if  you  take  it  out  of  that 
regimen  it  is  unconstitutional,  and  would  not  be  enforced  by  any  offi- 
cial, executive  or  judicial,  in  any  of  the  States,  or  by  the  Federal 
Government. 

Now,  in  organizing  the  civil  courts  in  the  Zone,  you  have  conferred 
upon  them  the  power  to  issue  all  the  rights  that  belong  to  courts  il 
General  Davis.  Yes. 

Senator  Morgan.   Writs  of  habeas  corpus f 
Genei-al  Davis.  Yes. 

Senator  Morgan.  And  writs  of  execution,  and  so  forth i^ 
General  Davis.  Yes,  sir. 

Senator  Morgan.  Even  to  the  extent  of  taking  a  man's  life  by 
hanging? 

General  Davis.  1  can  not  rememlier  what  the  punishment  is  for  the 
capital  offense,  but  it  is  according  to  the  code,  and  the  code  is  printed 
here  in  one  of  the  books.     I  never  had  occasion  to  carry  out  the  law 
in  a  capital  case. 
Senator  Morgan.  You  have  established  a  penitentiary  there? 
General  Davis.  We  have  established  a  place  called  the  penitentiary; 
it  is  a  lockup. 
Senator  Morgan.  That  is  a  i>enitentiary  i 
General  Davis.  Yes. 
Senator  Morgan.  And  there  are  numerous  convicts  there  ^ 


General  Davis.  Yes. 
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Senator  Morgan.  And  have  been  heretofore  i 

General  Davis.  Yes. 

Senator  Morgan.  Convicted  of  various  offenses  which  are  punish- 
able by  the  statutes  of  the  Zone  if 

General  Davis.  Yes. 

Senator  Morgan.  Punishment  by  confinement  and  hard  labor? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Now  the  power  to  pardon  has  also  been  exercised 
by  the  governor. 

General  Davis.  And  delegated  to  him  by  the  order  of  the  President 

Senator  Morgan.  Yes;  delegated  to  him  by  the  order  of  the 
President. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  So  that  there  is  a  certain  delegation  of  civil  power 
there  which  is  exercised  in  harmony  with  this  power  of  punishmeDtl 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Under  the  same  code  and  same  letter^ 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Yes.  Inasmuch  as  such  powers  under  the  Con- 
stitution of  the  United  States  and  under  the  form  of  our  government 
can  not  be  exercised  at  least  toward  citizens  of  the  United  States  and 
can  not  be  exercised,  indeed,  toward  any  persons  except  through  the 
military  arm  of  the  government,*  is  it  not  logical  and  do  you  not  think 
it  is  our  duty  to  declare  that  the  government  of  that  Zone  shall  be  a 
government  of  a  military  reservation? 

General  Davis.  Well,  Senator,  in  your  long  question,  or  the  pre- 
lude to  it,  you  made  a  statement  that  provost  courts  were  invoked  or 
that  they  were  used  to  carry  on  government  within  a  military  reserva- 
tion, and,  as  1  understood  you  to  say,  in  time  of  peace? 

Senator  Morgan.  Yes. 

General  Davis.  That  is  hardly  a  fact.  The  provost  court  is  an 
instrumentality,  the  will  of  the  commanding  general,  exercised  only  in 
time  of  war.  I  have  used  that  in  time  of  war,  but  never  in  time  of 
peace;  nor  have  1  ever  seen  a  case  where  the  provost  court,  so  called— 
that  is  to  say,  a  military  officer  or  a  group  of  military  officers  sitting 
as  a  tribunal  with  military  bailiffs  and  military  attaches — has  ever  sat 
in  time  of  peace;  I  have  never  seen  it. 

Senator  Morgan.  Your  experience  has  not  been  so  extensive  as 
mine.  After  peace  was  proclaimed  in  the  South,  and  ratified  in  every 
possible  form,  the  provost  courts  down  there  continued  to  perform 
their  functions. 

General  Davis.  That  was  a  military  occupation  that  followed  the 
conflict. 

Senator  Morgan.  Yes;  a  military  occupation  is  the  very  point  I  am 
going  on.  I  insist  that  we  ought  to  characterize  the  occupation  of  the 
Canal  Zone  by  the  United  States  as  a  military  occupation,  not  a  civil 
occupation  merely;  not  for  the  purposes  of  ordinary  civil  government, 
but  a  military  occupation,  so  that  this  order  of  the  President  can  be 
justified — which  is  exactly  right;  and  all  of  these  other  laws  should  be 
justified  where  the  writ  of  habeas  corpus  is  within  reach  of  the  gov- 
erning power,  the  judicial  power,  or  the  governing  power,  and  its  sus- 
pension may  be  lawfully  made  without  the  order  of  the  President  of 
the  United  States  or  by  any  act  of  Congress. 

What  1  am  trying  to  do  is  to  get  this  judicial  system  in  the  2^ne  in 
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something  like  a  logical  arrangement,  comporting  with  the  principles 
of  the  United  States  which  are  declared  here  in  the  bill  of  rights,  and 
I  understand  you  to  say  that  you  do  not  think  it  would  l>e  safe  to  dis- 
pense with  this  right  of  banisnment? 
General  Davis.  No;  but  1  call  it  eviction;  it  may  be  the  same  thing. 
Senator  Morgan.  Yes;  eviction  is  about  the  softest  word  that  I 
have  heard  applied  to  it. 
Senator  Dryden.  I  suppose  the  man  that  is  put  out  doesn't  know  the 
«    difference. 

Senator  Morgan.  And  it  extends  to  all  classes  of  people  without 
reference  to  citizenship,  except  the  individuals  that  were  there  before 
a  certain  date? 
General  Davis.  Yes. 
Senator  Morgan.  They  are  exempt? 
General  Davis.  Yes. 

Senator  Morgan.  American  citizens  are  not  exempt? 
General  Davis.  You  me^n  American  citizens  who  were  there  ante- 
rior to  this  date? 
Senator  Morgan.  No;  citizens  who  have  come  there  since  then. 
General  Davis.  No,  sir;  they  are  not. 

Senator  Morgan.  Taking  an  employee  of  the  Government  who  may 
be  a  man  getting  $3,000  orl^,00()  a  year,  who  Ix^comes  a  nuisance  and 
a  danger  to  the  work  we  are  carrying  on  there,  this  order  gives  you 
the  power  to  banish  him  ? 
Greneral  Davis.  Yes. 

Senator  Morgan.  Well,  that  power  doesn't  l)elong  to  any  other  offi- 
cial in  the  United  Stated  or  scarcely  in  the  world.  At  the  same  time 
it  is  legitimate,  provided  you  put  the  character  of  the  government 
upon  the  right  footing,  say  in  your  law  that  this  is  a  military  reserva- 
tion, and  then  the  power  comes  from  that  fact,  it  is  a  military  i)ower 
exercised  in  a  discretionary  way,  and  the  officer  is  protected.  I  think 
that  one  of  the  provisions  m  that  law  nuist  have  bet'n  suggested  to  the 
President's  mind  by  the  fact  that  certain  aggregations  or  combinations 
or  associations  of  laborers  have  grown  up  in  the  United  States,  and 
pretty  much  all  over  the  world,  which  might  be  very  disadvantageous 
in  the  canal. 

General  Davis.  Of  course  I  can  not  say  what  may  have  actuated  him 
in  putting  that  language  in  the  order.  I  do  not  imagine  that  he  thinks 
the  ordinary  trades  union  as  it  is  formed  throughout  the  country 
would  necessarily  be  a  dangerous  element.  I  do  not  think  that  that 
could  have  been  in  his  mind,  although  of  course  I  don't  know  about  it. 
Senator  Morcan.  Suppose  some  man,  black  or  white  or  yellow  or 
red — for  you  have  all  the  complexions  there  that  nature  knows  about — 
should  come  into  that  Zone  for  the  purpose  of  organizing  a  strike 
among'  the  laborers;  would  you  be  authorized  to  banish  him  under 
this  law  i 

(ienei'al  Davis.  I  should  think  the  authority  would  be  sufficient  to 
send  him  away;  yes. 

Senator  Morgan.  And  don't  you  think  the  necessity  would  be 
extreme  that  he  should  be  banished  ? 

General  Davis.  I  know  cases  of  lal)or  agitators  in  Porto  Rico  that 
were  ev^icted  under  Spain,  and  I  think  ought  to  l)e  evicted  now  at  any 
time,  and  it  would  be  a  wise  act  to  do  it,  in  my  opinion. 
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Senator  Morgan.  The  power  to  evict  a  man  who  may  interrupt  labor 
there  in  any  way,  and  particularly  a  man  who  may  do  it  for  tne  pur- 
pose of  getting  up  great  demonstrations  on  the  part  of  labor,  is  cer- 
tainly a  power  that  the  government  of  the  Zone  ought  to  possess. 
You  could  not  very  well  get  along  without  it  in  a  mixed  community 
like  that,  and  they  are  very  liable  there  to  have  agitations,  I  suppose! 

General  Davis.  I  think  so;  I  think  we  are  bound  to  have  them. 

Senator  Morgan.  And  with  the  negro  there  that  is  not  abstemious 

General  Davis.  In  the  way  of  intoxicating  liquors? 

Senator  Morgan.  Yes. 

General  Davis.  I  must  say  this  for  the  Jamaica  negro:  That  he  is 
not  a  cantankerous  individual;  he  is  not  a  quarrelsome  pei*son  at  all; 
he  is  not  a  drunkard.  While  1  was  on  the  Isthmus  I  did  not  see  two 
Jamaica  negroes  who  were  drunk. 

Senator  Morgan.  You  do  not  know  about  the  Spaniards  that  came 
from  northern  Spain,  about  a  thousand  of  them;  how  they  have  worked? 

General  Davis.  They  came  over  recently? 

Senator  Morgan.  Yes. 

General  Davis.  The  men  that  live  on  the  shores  of  the  Bay  of  Bis- 
cay— the  north  of  Spain  men — are  excellent  men. 

Senator  Morgan.  But  meddlesome  and  high  tempered  ( 

General  Davis.  Not  specially  so.  Those  north  of  Spain  men  are 
excellent  laborers. 

Senator  Dryden.  If  Senator  Morgan  will  allow  me  to  interrupt  him, 
I  wish  General  Davis  would  state  what  are  the  weaknesses  of  the  West 
Indian  negro. 

GeneralDAVis.  Laziness. 

Senator  Dryden.  That  is  about  all? 

General  Davis.  He  is  not  malicious  or  vicious.  There  is  more  or 
less  petty  thievery  going  on  among  them,  but  highway  robbery  and 
murder  are  very  rare,  much  more  rare  than  they  are  amon^  our 
southern  negroes,  I  think,  from  my  observation. 

Senator  Dryden.  They  do  not  think  it  wrong,  1  suppose,  to  pilfer 
a  little? 

General  Davis.  I  do  not  believe  they  do;  it  is  soil  of  a  transfer  of 
possessions  which  does  not  mean  much  to  them. 

Senator  Morgan.  Another  reason  that  suggested  itself  to  my  mind^, 
General — and  I  wish  to  know  whether  you  concur  or  not — for  making 
a  military  zone  of  this  area  is  the  possible  danger  of  riots  or  belli^r- 
ent  operations  among  the  employees  and  the  like  of  that  that  mi^ht 
occur  in  the  Zone  or  that  might  occur  among  the  Panamanians  in  Colon 
and  Panama. 

General  Davis.  Yes,  sir;  of  course  it  goes  without  saying  that  the 
Zone  is  not  and  never  can  be  a  settled  community;  that  would  be  an 
impossibility.  Its  inhabitants  are,  you  might  say,  exotic;  they  are 
only  there  for  a  limited  period,  and  as  soon  as  they  get  through  with 
what  they  are  there  for  they  leave.  Of  course  a  settled  community, 
where  the  inhabitant  have  been  born  there  and  raised  there  and  lived 
there  all  their  lives  and  expect  to  die  there,  is  one  proposition;  but 
with  a  community  such  as  will  exist  at  Panama,  as  does  exist  to-day 
and  will  exist  until  the  canal  is  finished,  there  is  no  such  thing  as  pub* 
lie  sentiment.  That  public  sentiment  is  our  safety,  our  balance  wheel 
all  over  our  country 

Senator  Mobgan.  At  home,  yes.  ^         i 
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General  Davis.  Bat  public  Hentiment  has  no  force  on  the  Isthmus 
that  I  could  discover. 

Senator  Morgan.  Is  there  any  authority  that  you  know  of  that  is 
more  respected  by  the  people  or  all  classes  you  have  mentioned  and 
that  we  know  are  there  than  the  military  authority  i 

General  Davis.  There  is  a  ver^  definite,  positive  respect  paid  to 
either  an  exercise  of  force  or  a  visible  power  to  exercise  it. 

Senator  Morgan.  They  have  been  raised  that  way  i 

Greneral  Davis.  Bom  and  grown  up  to  it;  yes. 

Senator  Morgan.  So  it  would  be  very  difficult  to  control  them  by 
ordinary  civil  process,  such  as  arrest  and  imprisonment  in  a  jail  or 
penitentiaiT? 

General  Davis.  I  think  that  a  force  should  be  available,  so  that  in 
case  there  was  a  disposition  to  disregard  the  exercise  of  the  ordinary 

r)liee  agencies  of  the  country  a  stronger  force  could  be  invoked,  but 
doubt  very  much  that  it  would  be  necessary  to  use  it..  I  think  the 
presence  of  it  would  serve  the  purpose. 

Senator  Morgan.  That  is,  the  presence  of  the  power  would  dispense 
with  the  necessity  of  using  it? 

General  Davis.  Yes. 

Senator  Morgan.  But  I  was  considering  it  now  as  a  form  of  govern- 
ment, with  the  view  of  impressing  the  sense  of  authority  of  the  United 
over  everybody  in  that  Zone,  whether  it  is  not  stronger  and  easier  to 
execute,  and  less  dangerous  to  the  individual  people  who  are  controlled 
in  that  way,  if  it  appears  in  military  form  than  in  the  form  of  the 
administration  of  justice  on  benches  and  in  courts? 

General  Davis.  Well,  is  that  a  question? 

Senator  Morgan.  Yes. 

(The  stenographer  re{)eated  the  question.) 

Gteneral  Davis.  The  simpler  the  government  the  better,  and  I  sup- 

C  a  benevolent  despotism  is  the  only  really  perfect  government  that 
been  conceived  by  man.  But  the  simpler  this  government  the 
better,  and  if  the  people  of  the  United  States  through  their  represen- 
tatives in  Congress  are  willing  to  delegate  that  power  to  the  governor 
of  the  Zone  or  to  the  President,  so  that  he  may  name  a  governor  of 
the  Zone  with  those  attributes,  I  should  say  it  would  be  very  desira- 
ble. But  I  have  always  had  some  doubt  as  to  the  willingness  of  the 
people  of  the  L^nited  States  to  delegate  such  power  to  anyl)ody,  1  have 
alwavs  thought  that  there  would  be  a  hesitancy  on  the  part  of  you 
gentlemen  to  do  it.  It  has  seemed  to  me,  from  what  I  have  read  and 
studied  of  these  things,  that  that  might  not  be  willingly  accorded. 

Senator  Morgan.  My  view  of  that  situation  is  that  we  can  not  do  it 
unless  we  subject  this  area  over  which  this  Government  prevails  to 
military  law  in  time  of  peace  as  well  as  in  time  of  war. 

General,  in  the  administration  of  this  office  you  have  had  to  be  very 
painstaking,  1  suppose,  and  very  active? 

Oeneral  Davis.  1  have  done  my  best  to  discharge  my  duties.  1  do 
DOt  claim  anv  particular  credit  for  that. 

Senator  Morgan.  No;  I  am  not  speaking  of  the  credit;  1  am  speak- 
ing of  whether  it  has  been  a  duty  that  was  onerous. 

General  Davis.  It  was.  The  year  I  spent  at  Panama  was  perhaps  a 
year  of  as  great  anxieties  and  as  hard  labor— mentally,  of  course — 
oarder  than  any  I  can  remember  in  my  life. 
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Senator  Morgan.  Either  in  Porto  Rico  or  Cuba  or  the  Philippines? 

General  Davis.  Yes.  Not  Ijecause  of  the  difficulties  in  the  govern- 
ment per  se,  but  on  account  of  the  inherent  difficulties  of  the  situa- 
tion, without  a  definite  knowledge  as  to  the  extent  of  the  power  of  the 
governor,  on  account  of  the  presence  of  a  neighboring  authority  that 
pretended  to  ceiiain  powers  of  its  own,  even  those  that  looked  to  the 
control  of  the  judiciary  in  some  instances,  and  since  it  was  of  the 
utmost  importance,  as  I  felt  and  as  it  was  impressed  upon  me,  to  get 
along  harmoniously  with  this  neighboring  authority,  the  sovereign 
Republic  of  Panama,  it  was  always  a  source  of  considerable  anxiety  to 
me  to  know  just  how  to  direct  my  steps  so  that  friction  could  be 
avoided,  so  that  harmonious  results  could  be  obtained. 

The  absence  of  any  idea  of  summary  action  I  endeavored  alw^ays  to 
inculcate  among  my  subordinates — among  those  I  relied  upon  to  assist 
me  in  carrying  on  the  work — and  so  it  left  a  situation  with  some  anx- 
ieties. But  I  do  not  know,  if  I  had  it  all  to  go  over  again,  whether  I 
could  do  any  better. 

Senator  Morgan.  Have  you  any  suggestion  of  any  important  law 
for  the  control  of  that  Zone  that  you  think  ought  to  be  enacted  ? 

Genei-al  Davis.  I  think  this  basis  of  government  that  has  been 
announced  by  the  President  (on  the  9th  of  May,  19()4),  together  with 
certain  Executive  orders  that  have  since  been  published,  and  certain 
legislation  that  has  been  enacted  by  the  C!ommission  since,  furnish  a 
basis  of  governing  the  Zone  that  can  be  carried  on  practically.  It  is 
not  the  simplest  form  of  a  government  that  can  be  conceived,  but  it  is 
bein^  applied  now,  as  1  understand,  without  friction  and  without 
special  difficulty.  1  learned  that  by  conversations  with  Governor 
Magoon,  who  has  been  here  recently,  and  he  seems  to  be  getting  on 
well  and  without  friction  or  difficulty. 

As  an  ideal  proposition  I  think  the  vesting  of  a  chief  executive  in 
the  Zone  with  very  considerable  executive  power,  and  simplifying  the 
application  of  that  power  as  much  as  possible,  is  desirable;  out  I  would 
hesitate  to  attempt  to  point  out  in  detail  how  that  variation  might  be 
effected.  It  would  be  a  difficult  matter.  It  is  one  involving  a  great 
deal  of  study,  for  while  the  Zone  is  a  little  place,  is  a  small  affair  in 
territory,  is  small  in  population,  yet  a  single  individual  who  resides  in 
it  has  certain  rights,  or  what  he  feels  to  be  his  rights,  and  those  are 
just  as  important  to  him  as  if  he  lived  in  the  city  of  New  York  or 
Paris  or  iJondon,  and  therefore  a  proper  regard  for  the  rights  of  the 
individual  is  just  as  impoilant  to  the  governor  of  the  Zone  as  it  is  if 
he  were  governor  of  Illinois. 

Senator  Morgan.  Was  there  any  friction  of  any  important  character 
between  the  Government  of  Panama  and  the  government  of  the  Zone^ 

General  Davis.  Friction  of  an  important  character?  That  would 
depend  upon  the  point  of  view  individually.  I  do  not  think  there  was, 
and  I  do  not  know  of  anybody  by  name  who  did,  but  the  newspapers 
made  much  of  it  and  a  great  deal  was  published  about  friction  existing 
between  the  governor  and  the  Republic  of  Panama,  and  all  kinds  of 
stories  were  printed  and  falsehoods  circulated  without  end,  and  public 
sentiment  was  created,  perhaps. 

1  don't  know  whether  I  would  say  that  there  was  a  public  senti- 
ment,  but  there  was  a  sentiment  expressed  very  generally  in  newspa- 
pers throughout  the  country  that  there  was  great  necessity  on  the  part 
of  the  Administration  to  harmonize  these  questions  at  issue  between 
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the  governor  of  the  Zone  and  the  Republic  of  Pananm,  and  wliether 
that  was  the  cause  of  action  or  not  1  don't  icnow,  but  Mr.  Taft  visited 
the  Isthmus  in,  I  think  it  was  December  or  February,  1905,  and  had 
very  full  and  free  discussion  of  these  various  questions  that  were  then 
the  subject  of  some  irritation  with  the  President  of  the  Republic  and 
his  cabinet,  with  the  governor  of  the  Zone  and  his  officers,  and  as  an 
outcome  of  that  discussion  a  new  basis  of  treating  certain  questions 
was  established. 
Senator  Morgan.  Established  temporarily? 

General  Davis.  Well,  established  for  the  time  being.  All  of  this  is 
temporary,  I  suppose,  until  Congress  shall  act.  But  he  established 
certain  bases  of  action  and  put  them  into  force.  And  the  authorities 
of  the  republics  were  very  happy  over  it,  felt  that  they  had  accom- 
plished a  part,  at  least,  of  what  they  set  out  for,  and  the  administration 
of  the  government  under  those  modified  instructions  wont  on  without 
friction  or  difficulty,  and  the  rules  were  carried  into  effect  just  as 
before. 

Senator  Morgan.  These  questions  that  had  to  l>e  settled  related  to 
commercial  and  financial  affairs? 

General  Davis.  Largely  so;  yes,  sir.  The  authorities  of  the  Repub 
lie  insisted  that  they  were  partnei*s  in  a  certain  sense  with  the  United 
States  in  the  exercise  of  judicial  functions  in  the  Zone.  The  minister 
of  foreign  affairs  addressed  me  letters  on  that  subject  asking  me  to 
arrange  with  him  for  the  appointment  of  a  commission  looking  to  the 
adjustment  of  that  question,  which  I  declined  to  do;  but  I  know  that 
he  insisted  that  certain  functions  of  government  still  resided  in  the 
Republic  of  Panama  with  respect  to  the  Zone.  Since  then,  so  far  as 
I  know,  he  has  not  revived  that  question. 

Senator  Morgan.  Did  that  question  arise  in  consequence  of  some 
judicial  action  taken  in  the  Zone^ 

General  Davis.  1  think  it  arose  in  respect  to  some  particular  court's 
proceedings.  Some  man  had  a  cause  in  hearing  in  tne  courts  of  the 
Itepublie  before  the  Zone  was  established.  When  the  Zone  was 
established  and  this  judicial  proceeding  had  not  yet  been  concluded 
the  judge  handling  that  case  passed  it  over  to  the  minister  of  foreign 
affairs  of  the  Republic,  and  he  passed  it  over  to  me  as  governor,  and 
I  referred  it  to  tne  judge  of  the  district  court,  or  the  proper  court,  so 
that  it  might  be  concluded  in  that  court. 

Now,  1  Know  that  that  was  one  case.  Another  was  a  case  of  similar 
nature  that  had  been  carried  partly  through  its  career  and  had  not 
been  transferred  to  the  governor  of  the  Zone.  The  authorities  of  the 
Republic  thought,  probably — of  course  1  can  not  say  what  they  thought, 
but  only  judge  of  their  thoughts  by  their  actions— thought,  probably, 
that  they  haa  some  rights  still  vested  in  themselves  in  regard  to  the 
handling  of  these  cases,  and  some  such  case  as  that  was  not  transferred, 
whereupon  the  plaintiff  invoked  the  authorities  in  the  Zone  to  open 
the  case  de  novo,  as  the  property  involved  was  situated  in  the  Zone. 
That  resulted  in  this  controversy  and  discussion,  and  resulted  in  the 
propo^iition  made  to  me  by  the  minister  of  foreign  affairs  to  appoint  a 
eomoiL^on  for  the  pui-pose  of  considering  and  adjusting  this  whole 
matter.     As  1  said  before,  I  declined  to  enter  upon  tliat. 

Senator  Morgan.  In  a  criminal  procedure  in  the  Zone,  were  any 
exceptions  taken  to  the  judges  in  tne  courts  by  the  Panama  Canal 
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General  Davis.  No. 

Senator  Morgan.  There  was  a  lottery  ease  that  came  here. 

General  Davis.  Yes. 

Senator  Morgan.  Did  that  ori^ate  in  one  of  your  courts? 

Geneml  Davis.  Yes;  that  originated  by  orders  given  to  the  chief  of 
police  to  arrest  men  carrying  on  gambling  operations  in  violation  of 
the  local  law,  the  law  applicable  to  the  Zone.  The  arrests  were  made. 
They  happened  to  be  Chinamen,  1  think,  and  those  men  were  brought 
before  tne  municipal  courts — the  lowest  court — and  remanded  to  a 
higher  court,  and  tnen  bonds  were  given  for  appearance  and  an  appeal 
taken,  and  finally,  in  some  way  or  other — 1  don't  know  how  and  I 
never  could  quite  understand  how — they  managed  to  get  the  case 
before  the  Supreme  Court  of  the  United  States. 

Senator  Morgan.  On  a  motion  for  certiorari,  I  think? 

General  Davis.  Yes. 

Senator  Morgan.  And  the  Supreme  Court  declined  to  take  juris- 
diction ? 

General  Davis.  Yes.  ^ 

Senator  Morgan.  And  so  the  judgment  of  the  Zone  court  stood  < 

General  Davis.  Yes. 

Senator  Morgan.  And  has  been  enforced  ? 

Geneml  Davis.  Yes. 

Senate^'  Morgan.  Did  the  governor  of  Panama  complain  of  that 
judgment? 

General  Davis.  No,  not  to  me;  if  so,  it  has  been  since  I  left  there. 

Senator  Morgan.  And  that  was  a  lottery  law  that  claimed  to  have 
been  enacted  by  Colombia  or  Panama? 

General  Davis.  By  Colombia. 

Senator  Morgan.  Granting  a  gambling  f itinchise  ? 

General  Davis.  A  monopoly  of  gambling,  yes;  for  which  a  man 
paid  a  certain  sum. 

Senator  Morgan.  Just  what  does  that  mean — ''monopoly  of  gam- 
bling;" does  that  mean  all  kinds  of  gambling? 

General  Davis.  1  am  not  certain  tnat  it  means  all  kinds,  but  he  was 
privileged  to  conduct  the  kind  of  gambling  that  the  people  of  Panama 
engaged  in,  which  is  the  asual  gambling,  I  think,  principally  roulette: 
I  have  forgotten  now  what  else.  Roulette  1  think  is  the  principal 
gambling  game  that  they  engaged  in.  He  had  the  right  to  conduct 
under  this  franchise  all  those  games  and  was  required  to  pay  over  to 
the  Eepublic  a  stated  sum  per  month  or  quarter. 

Senator  Morgan.  And  that  concession  or  monopoly  extended  down 
into 

General  Davis.  It  expired  some  months  ago  and  has  not  been 
renewed. 

Senator  Morgan.  And  was  in  force  at  the  time  you  were  there  ? 

General  Davis.  Yes. 

Senator  Morgan.  So  you  succeeded  in  stopping  gambling? 

General  Davis.  Yes;  that  was  stopped  absolutely.  There  is  no  gam- 
bling in  the  Zone  carried  on  now  unless  it  is  done  secretly  and  by  con- 
nivance. ^ 

Senator  Morgan.  There  is  none  carried  on  under  a  license  ? 

General  Davis.  No,  sir;  there  is  none  carried  on  under  a  license, 
and  the  chief  of  police  had  from  mo  and  has  from  the  present  governor 
orders  to  prevent  it,  and  he  has  been  told  in  effect  that  this  gambling 
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can  not  exist  without  his  knowledge,  and  if  it  does  go  on  the  governor 
will  know  that  he  is  incapable  of  enforcing  the  law  and  will  get  some 
one  else. 

Senator  Morgan.  That  seems  to  cover  sufficiently  the  question  of 
judicial  friction,  if  any  has  arisen.  Now,  about  the  commercial  fric- 
tion that  arose  there;  what  was  the  character  of  that? 

General  Davis.  That  was  largely  based  on  a  misapprehension — an 
idea  that  merchants  of  Panama  conceived  that  their  trade  wat.  going 
to  be  taken  from  them  by  a  combination  of  circumstances  that  were  to 
come  about  through  the  fact  that  the  United  States  was  going  to 
implant  in  the  Canal  Zone  the  fiscal  system  which  we  have  in  the  United 
States;  that  is,  that  the  Dingley  rates  of  duty  were  to  apply  to  all 
importations  into  the  Zone.  They  thought  that  we  intends  to  bring 
into  the  Zone  everything  that  we  needed  for  our  own  use  or  that 
offerexl  for  sale  in  private  establishments  likely  to  be  required  or  used 
by  the  inhabitants  of  the  Zone — men,  women,  and  children— in  other 
Foi-ds,  that  free  trade  between  the  United  States  and  the  Zone  was  to 
exist." 

They  said  that  if  this  is  the  case,  then,  as  the  limit  of  the  Zone  is  an 
cmdefined  one,  as  it  is  simply  a  question  of  crossing  the  street  in  some 
cases,  as  the  country  is  covered  with  a  jungle  in  large  parts,  goods 
brought  into  the  Zone  free  of  tax  or  duty  can  be  spirited  across  the 
border  and  their  own  revenues  depleted  unless  they  had  some  control 
over  the  entry  of  those  goods  into  the  Zone  in  the  first  place.  Now, 
that  was  their  fear.  Tne  entry  and  clearing  of  vessels  to  the  two 
ports,  Christobal  and  Colon,  which  were  two  new  ports  created  by 
executive  order  of  Secretary  Taf t,  was  an  evidence  in  their  minds  that 
this  very  danger  was  impending  and  was  certain  to  exist,  and  that  the 
effect  of  it  was  going  to  be  very  disastrous  to  them.  These  repre- 
sentations were  made  and  circulated. 

They  felt  that  for  the  United  States  to  enter  and  clear  a  vessel  from 
La  Boca,  which  was  called  the  port  of  Ancon,anew  name  that  was  ap- 

6 lied  to  that  municipality,  was  an  act  which  infringed  the  rights  of  the 
Republic.  The  Hay-Varilla  treaty  describes  how  certain  harbors  and 
ports  are  to  be  treated — that  is,  the  polls  of  Colon  and  Panama.  They 
considered  that  the  harbor  of  Panama  included  La  Boca. 

It  seemed  to  me  that  it  could  not  possibl}'  be  so;  that  the  United 
States  could  not  possibly  admit  that  La  Boca,  a  part  of  the  canal  itself, 
the  very  prism  of  the  canal  which  we  have  bought  and  paid  for — that 
we  could  not  possibly  admit  that  that  particular  piece  of  the  canal 
prism  2^  miles  from  the  city  of  Panama  and  3  or  4  miles  away  from 
what  was  formerly  and  what  has  usually  been  called  the  harbor  of 
Panama — it  did  not  seem  to  me  possible  that  the  United  States 
could  tolerate  the  idea  that  La  Boca — that  is  to  say,  the  mouth  of  the 
canal  on  the  Pacific  side — could  be  conceded  to  be  within  the  exclusive 
jurisdiction  of  the  Republic  of  Panama,  and  upon  that  basis  I  nego- 
tiated with  the  authorities  of  the  Republic  and  endeavored  to  arrive  at 
a  modus  vivendi  in  respect  to  the  limits  of  the  Zone. 

That  was  one  of  the  nrst  things  I  did  after  I  arrived  on  the  Isthmus. 
And  fortunately — I  say  fortunately  because  Secretary  Taft  has  so 
described  it — an  arrangement  was  arrived  at,  and  then  the  governor  of 
the  Republic,  Mr.  Arias,  was  the  minister  of  foreign  atfairs,  and  an 
agreement  was  arranged  delimiting  the  Zone  territory  on  a  provisional 
basis  until  it  could  he  taken  up  and  decided  by  a  higher  authority. 
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Now,  the  doing  of  this  brought  about  a  state  of  affairs  in  the  Republic 
which  seemed  to  them  to  indicate  the  certainty  that  these  trade  con- 
ditions were  to  prevail;  that  if  they  prevailed  the  interests  of  the  mer- 
chants of  Panama  would  be  greatly  impaired. 

Their  representations  to  the  authorities  of  the  Republic  brought 
about  this  condition  which  I  have  referred  to  earlier  in  my  reniarks; 
that  is-  a  condition  where  it  was  said  in  the  public  press  that  friction 
existed  between  the  governor  and  the  authorities  of  the  Republic. 
Now,  those  were  adjusted  by  Secretary  Taft;  they  were  harmonized 
by  concessions  on  each  side,  perhaps.  I  think  certainly  there  were 
concessions  on  each  side,  and  a  basis  was  arrived  at  that  has  been  in 
operation  since,  satisfactorily  in  operation  since,  as  far  as  I  know. 

Senator  Morgan.  That  is  what  is  embodied  in  what  is  called  the 
modus  vivendi  and  is  already  in  our  records. 

General  Davis.  Yes;  that  is  in  your  record. 

Senator  Morgan.  And  we  will  not  go  into  an  examination  of  that; 
at  least  I  will  not. 

General  Davis.  It  has  worked  very  well  and  it  applies  to  the  trade 
and  applies  to  the  postal  system  and  applies  to  the  entrance  and  clear- 
ance of  vessels. 

Senator  Morgan.  And  to  the  fiscal  system;  the  money? 

General  Davis.  Well,  that  was  not  embraced  in  the  agreement  I 
made;  that  was  not  in  that. 

Senator  Morgan.  That  was  subsequent;  yes. 

General  Davis.  A  subsequent  agreement.  But  his  later  arrange- 
ment with  the  Republic  covered  that  fiscal  matter.  I  never  had  any- 
thing to  do  with  that  fiscal  matter-^  that  never  came  to  me  at  all. 

Senator  Morgan.  At  the  time  you  were  there  as  a  member  of  the 
Commission  and  governor  of  the  Zone  did  you  recognize  that  there 
were  any  material  difficulties  in  the  money  that  was  in  circulation,  using 
it  for  canal  purposes? 

General  Davis.  There  were  inconveniences,  yes.  When  I  arrived 
there  the  money  in  circulation  in  the  country  was  the  Colombian  silver, 
the  peso  and  the  media  peso  and  the  smaller  denominations,  fractional 
currency.  That  money  was  a  coinage  that  was  apolicable  to  the  whole 
of  Colombia,  but  it  did  not  circulate  except  on  the  isthmus  of  Panama. 
That  is,  it  was  monev  of  Colombia  proper,  but  on  account  of  the  issue 
of  paper  money  in  Colombia  it  did  not  circulate  in  Colombia.  It  dis- 
appeared entirely  from  circulation  in  Colombia,  and  the  exchange  for 
suver  in  the  Columbian  markets  was  10,000  to  1,  paper  for  silver. 

But  Panama  always  maintained  a  metallic  basis  for  its  currency; 
even  before  the  secession  or  independence  it  always  had  a  metallic 
basis  for  its  currency.  That  is  to  say,  there  was  nothing  marked  on 
these  Panama  Colombian  dollars  to  indicate  that  they  pertained  par- 
ticularly to  Panama,  but  the  fact  was  that  they  were  in  circulation 
nowhere  else  but  on  the  Isthmus  of  Panama.  And  there  it  was  the 
only  money  in  circulation,  except  a  small  amount  of  English  money, 
or  American  money,  or  Frencn  money,  and  some  little  Peruvian 
money. 

Generally  the  money  in  circulation  was  this  Colombian  silver  dol- 
lar, with  no  other  mark  on  it  than  the  Colombian  mark,  and  which 
was  a  legal  tender  in  the  Republic  of  Colombia  everywhere,  but  pitw"- 
tically  out  of  use  in  the  Republic  except  in  Panama.  The  French  in 
carrying  on  their  work  had  proceeded  on  just  the  same  basis  that  we 
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would  proceed  if  we  were  doing  a  piece  of  work  in  France;  that  is  to  say, 
in  paying  off  labor  we  would  buy  francs  and  disburse  francs  and  their 
other  denominations  to  our  laborers,  supposing  we  were  carrying 
OD  our  work  in  that  way;  the  Frenchmen  did  exactly  the  same  tiling. 

They  had  every  two  weeks  a  certain  bill  to  pav  for  the  labor  of 
those  two  weeks.  Calculating  it,  they  went  to  Imnks  and  liought  that 
amount  of  Colombian  silver  and  then  disbursed  it.  The  money  came 
into  their  hands  and  passed  out  into  the  hands  of  their  employees,  and 
in  a  little  while  it  would  come  back  into  the  hands  of  the  bankers  and 
merchants. 

Senator  Morgan.  And  they  would  pay  for  that  Colombian  money 
by  exchange  on  Paris? 

General  Davis.  That  is  the  way  the  Frenchmen  did.  When  I  arrived 
there  with  instructions  to  carry  on  the  work  as  the  French  had  carried 
it  on,  I  had  no  discretion  and  I  proceeded  in  the  same  way.  When 
our  fii-st  day  for  paying  came  around  our  disbursing  oflBcer  said,  *^  1 
have  some  United  States  money  here  but  no  local  money,  and  these 
men  are  in  the  habit  of  getting  their  monev  in  Colombian  silver."  I 
said,  ''  Post  up  an  advertisement  asking  for  fcids  for  furnishing  as  nmch 
money  as  you  want  for  your  next  pay  day,  and  submit  those  bids 
to  me." 

He  posted  up  that  notice,  advertised  for  bids,  and  told  these  people 
that  he  would  give  them  checks  on  the  assistant  treasurer  in  New  York 
for  the  amount  of  silver  that  he  wanted  to  buy  for  use  in  disbursement 
to  our  employees,  and  that  he  would  ac<*ept  bids  for  the  whole  or  any 
part  of  that,  depending  on  which  was  the  lowest.  He  submitted  an 
abstract  of  those  bids  to  me,  checking  off  against  each  the  agj; re- 
gate,  and  we  accepted  the  lowest  bids.  I  approved  the  schedule  and 
ordered  him  to  make  the  purchase  of  silver,  and  he  bought  it  and 
disbursed  it.  And  the  vouchers  were  submitted  to  the  Treasury 
Department  and  they  showed  that  these  particular  men  were  paid  by 
money  derived  in  such  and  such  a  wav,  and  the  rate  of  exchange  would 
be  stated,  so  that  everybody  who  handled  the  |)apers  would  know 
everything  that  occurred  in  regard  to  the  transaction. 

That  continued,  and  our  disbui-senients  became  larger  as  time  went 
on,  and  business  became  more  and  more  important,  it  was  a  business 
that  the  bankers  did  not  relish;  that  is,  the  way  we  administered  it  they 
did  not  relish.  We  asked  for  public  bids  for  this  money ;  we  treated  it  as 
a  merchandise  and  told  the  merchants  of  tlio  Isthmus  that  we  wished  to 
purchase  so  many  articles  called  pt\sos,  and  asked  them  what  price  tliey 
would  sell  for.     The  Frenchmen  had  not  proceeded  that  way;  they  had 

fone  to  the  bankers  and  had  said,  ''  What  is  your  rate  to-day  on  Paris  if " 
'hen  they  would  get  the  quotation,  and  then  they  would  get  the  amount 
of  silver  necessary  to  pay  off  their  men  and  pay  for  it  with  a  draft  on 
Paris,  and  the  public  knew  nothing  about  it. 

The  bankers,  Ehrmann  &  Brandon,  and  the  other  banking  house 
there  were  not  pleased  with  this  method  that  we  Americans  pursued 
of  publicity,  and  there  was  a  good  deal  of  criticism  about  it — mere 
criticism,  which  did  not  amount  to  anything;  it  never  bothered  any- 
body, but  still  there  was  a  feeling  that  the  banker  was  treated  with 
scant  courtesy.  In  other  words,  I  remember  Mr.  Brandon  on  one 
occasion  said  to  me:  "We  will  furnish  you  with  all  the  money  you 
want  if  you  come  to  us  for  it,  but  we  are  not  going  to  bid  for  it  in 
competition  with  every  Chinaman  and  every  other  fellow  here  who 
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wants  to  bid.  We  are  bankers,  and  we  will  not  put  ourselves  on  a 
level  with  all  these  people."  But  it  didn't  make  any  difference;  we 
got  all  the  money  we  wanted. 

Of  course  there  was  a  con^^tant  desire  on  the  part  of  the  people  who 
bid  to  get  as  high  a  price  as  possible  for  their  silver,  and  the  i-atewas 
continually  fluctuating.  1  think  we  bought  it  at  a  rate  as  high  as  115 
or  even  120— that  is  to  say,  it  sold  for  215  in  silver,  220.  I  don't 
know  but  what  in  some  instances  it  went  as  high  as  225.  It  was  con- 
tinually changing  up  and  down,  and  it  is  verv  unsatisfactory  to  have 
a  money  that  was  so  fluctuating  as  that,  and  the  conditions  were  as  I 
say.  Later  on  the  International  Banking  Corporation  of  the  United 
States,  incorporated,  I  think,  under  the  laws  of  Connecticut 

Senator  Morgan.  New  York,  was  it  not? 

The  Chairman.  Under  the  laws  of  Connecticut,  I  think. 

General  Davis  (continuing).  I  thought  it  was  Connecticut — estab- 
lished a  branch  bank  on  the  Isthmus  and  the  manager  of  that  bank  had 
the  idea  that  he  was  going  to  control  the  whole  money  situation;  that 
is,  he  had  an  idea  that  the  Government  of  the  United  States  was  going 
to  deposit  with  him  a  large  amount  of  currency  and  that  in  considera- 
tion of  that  he  could  afford  to  furnish  to  the  disbursing  officers  the 
necessary  amount  of  local  silver.  This  was  before  the  Fanama  silver 
had  come  into  use.  He  thought  the  Government  of  the  United  States 
would  keep  a  large  enough  deposit  with  him  to  justify  him  in  doing 
that. 

It  was  found  that  the  national  banking  act  did  not  apply  to  the 
banks  maintained  outside  the  territory  of  the  United  States,  and  so 
they  could  not  establish  a  national  bank  on  the  Isthmus.  That  propo- 
sition failed,  and  then  the  new  coinage  came  into  use,  brought  about 
in  the  manner  in  which  you  know,  and  concerning  which  I  had  nothing 
whatever  to  do.  It  came  into  use.  The  agent  of  the  International 
Banking  Corporation  at  first  said;  *'I  am  going  to  try  to  handle  this 
whole  tning  for  you  without  charge — I  am  gomg  to  try  to  do  it.  I 
don't  know  whether  I  will  succeed  or  not,  but  I  am  going  to  make  an 
effort." 

The  first  two  or  three  months  after  the  new  Panama  currency  came 
into  circulation  the  International  Banking  Corporation  received  from 
our  disbursing  officer  his  checks  on  the  assistant  treasurer  in  Hew 
York  at  par,  and  paid  over  the  money  at  par;  that  is  to  sa}',  for  $1 
of  the  United  States  money  he  gave  the  disbursing  officer  $2  of 
Panama  silver.  He  said:  *'I  don't  Know  how  long  I  can  keep  this  up, 
but  I  am  going  to  attempt  it."  I  know  it  continued  for  aoout  two 
months,  and  then  the  quadrilateral  agreement  was  made  which  you 
have  taken  so  much  testimony  about. 

That  agreement  was  entered  into  by  the  four  banking  houses.  They 
all  agreed  among  themselves,  severally,  but  not  conjointly,  I  think,  to 
supply  the  disbursing  officer  with  all  the  money  he  wanted  at  par. 
Since  then  I  understand  that  plan  has  been  continued  and  the  disburs- 
ing officers  have  received  Panama  silver  for  United  States  checks  on 
the  United  States  assistant  treasurer  in  New  York  at  their  par  value 
in  gold;  that  is,  $2  Panama  silver  for  $1  American  paper  or  gold.  The 
arrangement  that  was  made  has  worked  well  enou^,  so  far  as  I  know. 

The  only  unfavorable  feature  of  it,  I  think,  is  that  if  an  employee 
of  tho  United  States  wishes,  out  of  his  accumulated  savings  on  the 
Isthmus,  to  send  a  check  home,  he  can  not  go  to  the  disbursing  officer 
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and  get  it  without  expem^e,  but  he  ha8  to  go  to  a  t)ankeL'  and  pay  for  it. 
I  think  it  is  three-quarters  of  1  per  cent,  or  something  like  that,  that 
he  is  charged.  I  don't  think  that  is  fair,  and  it  ought  not  to  be,  but  is 
mi  a  very  important  matter,  and  is  one  concerning  which  I  had  no 
instrumentality  in  any  way. 

The  statement  has  been  made  in  respect  to  this  money  that  it  would 
not  be  possible  to  use  American  money  on  the  Isthmus  without  great 
inconvenience;  that  it  would  result  in  the  enhancement  of  the  price  of 
eveirthioff.  It  had  been  urged  that  if  you  would  pay  the  laborers  of 
the  United  States  in  American  money,  and  since  a  coin  of  the  size  of 
their  peso  would  cost  that  employee  twice  as  much  as  the  peso— that  is 
to  say,  it  would  pay  for  twice  as  much  labor  as  the  peso  would  pay  for — 
that  he  would  see  no  reason  why  that  particular  coin  of  such  a  size 
should  be  worth  more  than  another  coin  of  the  same  size.  That  is 
the  argument,  I  think,  that  has  been  made  here,  and  I  suppose  there 
is  some  basis  for  it. 

But  the  experience  1  have  had  on  the  Isthmus,  coupled  with  the 
experience  had  in  Porto  Rico,  when  they  changed  the  money  of  Poiix> 
Rico,  has  made  me  come  to  this  conclusion:  That  if  I  had  it  all  to  do 
over  again  and  it  was  an  original  proposition,  instead  of  one  that  has 
been  handled  by  others  and  settled  in  a  certain  way,  I  would  go  at  the 
thing  exactly  tne  other  way;  I  would  pay  every  man  for  every  day  he 
earned  or  every  commodity  1  purchased  on  the  Isthmus  of  Panama  in 
United  States  money;  1  would  pay  out  the  greenbacks  or  gold  or  sil- 
ver, just  as  the  case  might  be,  at  its  face  value,  and  I  would  expect 
that  what  would  certainly  happen  would  be  that  within  a  month  or 
two  or  three  everybody  woula  adjust  themselves  to  the  situation.  It 
worked  exactly  that  way  in  Porto  Rico. 
Senator  Hopkins.  May  I  interrupt  you? 
General  Davis.  Certainly. 

Senator  Hopkins.  Is  there  not  this  difference  between  Porto  Rico 
and  Panama:  That  in  Porto  Rico  you  have  a  considerable  community 
and  that  on  the  Isthmus  down  there  you  are  getting  people  from 
Martinique  and  from  that  place  and  this  place,  and  they  are  constantly 
changing? 

General  Davis.  Yes  sir;  but  there  is  a  great  permanency;  there  is  a 
j^eat  stability  as  respects  nationality  of  the  people  who  are  now  flocrk- 
ing  to  Panama.  That  is  to  say,  they  are  English  or  French  negroes. 
Those  English  and  those  French  negroes  in  Jamaica  and  Martinique 
and  Guadaloupe  have  no  knowledge  of  any  other  money  than  gold; 
they  never  saw  a  coin  that  does  not  represent  gold  value;  there  is  not 
one  of  them  in  Jamaica  that  knows  about  any  money  except  shillings. 
Senator  Hopkins.  It  seemed  to  me  that  it  would  be  very  proper  to 
use  American  money  in  Porto  Rico,  becaase  that  is  a  permanent  civi- 
lization there,  and  it  has  a  more  permanent  population;  that  is,  to  be  a 
part  of  the  possessions  of  this  country  for  all  time,  and  hence  the 
quicker  that  they  learn  the  methods  that  we  use  in  a  financial  and  com- 
mercial way  the  l)etter  for  them.  The  Quicker  they  become  familiar 
with  Amenean  money  the  better  it  is;  out  I  do  not  think  that  idea 
would  prevail  to  that  extent  on  the  Isthmus. 

General  Davis.  There  are  two  facts  in  regard  to  that  matter  that  I 
think  1  may  refer  to,  with  your  permission,  that  may  have  a  bearing 
upon  it.  The  exchange  made  for  the  money  of  Spam  for  the  money 
of  the  United  States  in  Porto  Rico  was  on  a  basis  of  70  for  100;  that 
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is  to  say,  we  paid  70  cents  for  one  of  their  dollars,  and  we  took  up  all 
of  the  Spanish  money  in  circulation  in  Porto  Rico — which,  by  the  way, 
every  coin  of  it,  had  the  words  ''Porto  Rico"  stamped  on  it— and 
brought  it  to  Philadelphia  and  melted  it  up.  But  we  paid  for  it  an 
American  70  cents  for  a  Spanish  100  cents. 

The  other  fact  I  wanted  to  refer  to  is  this:  I  said  if  this  was  anew 
proposition  I  would  proceed  so  and  so;  but  it  is  not  a  new  proposition, 
and  what  has  happened  makes  my  remarks  perhaps  inapplicable,  and 
that  is  this:  The  Secretary  of  War  and  a  commission  appointed  by 
the  Republic  of  Panama  to  discuss  this  subject  of  a  currency  for  Pan- 
ama have  arranged  a  certain  modus  vivendi  or  basis  for  understanding, 
or  protocol,  or  whatever  it  may  be  called,  and  under  that  the  Repubbc 
of  Panama  has  gone  to  work  and  coined  $3,000,000,  and  that  puts  the 
thing  on  a  diflferent  basis  entirely. 

\\  e  have  encourged  them  to  do  that.  We  not  onlv  got  them  to  coin 
$3,000,0(K),  but  then  we  found  that  there  was  a  deficiency  of  money 
for  circulating  purposes,  and  then  we  asked  them  to  coin  another  mil- 
lion, which  they  did.  So  it  is  not  an  original  proposition,  and  we  can 
not  revert  to  the  status  quo  ante,  and  1  only  remarked  if  we  were  to 
start  all  over  ag^in  that  would  be  my  idea  of  the  way  to  treat  it. 

Senator  Morgan.  I  would  like  to  ask  you  to  give  a  description, 
first,  of  the  taking  over  of  the  property  of  the  Panama  Canal  Com- 

Fmy  and  Railroad  Company  by  the  United  States.  You  were  there, 
believe,  and  conductea  that  operation? 

General  Davis.  Not  exactly,  Senator;  but  I  will  explain.  The  pas- 
sage by  Congress  of  an  act  authorizing  the  President  to  organize  a 
government  for  the  Canal  Zone,  which  I  think  was  approved  about  the 
1st  of  April,  1904 — I  am  not  sure  of  the  date,  but  that  is  about  the 
date,  I  think — upon  the  approval  of  that  act  instructions  were  sent 
to  Paris  b}  the  proper  officer  of  the  Government  (1  don't  know  who) 
to  take  over  the  property  of  the  new  French  Canal  Company  and  to 
arrange  for  the  payment  of  the  money.  All  I  know  about  that  is  what 
I  have  read. 

At  the  same  time  that  order  was  given,  concurrently  with  it  or 
concurrent  with  the  actual  taking  over  of  the  property  in  Paris,  I 
think  instructions  were  sent  to  an  officer  of  the  Army,  on  the  Isthmus 
of  Panama  at  that  time.  1  refer  to  Lieutenant  Brooke,  of  the  Corps 
of  Engineers.  Those  orders  directed  him  to  receive  from  the  director- 
general  of  the  Panama  Canal  works  on  the  Isthmus  all  property  of 
tne  Panama  Canal  Company.  I  was  at  that  moment  in  this  city.  I'his 
telegram  was  sent  to  Lieutenant  Brooke  and  was  received  by  him  on 
the  3d  of  April  and,  if  I  remember  correctly,  was  acted  upon  on  the 
4th  of  April,  the  di recto r-genei-al  of  the  New  Panama  Canai  Company 
on  the  Isthmus  having  received  the  same  day  instructions  from  the 
Paris  office  to  do  exactly  the  same  thing. 

Upon  receipt  of  those  instmctions  by  cable  Lieutenant  Brooke  waited 
on  Mr.  Renaiidin  and  took  over  from  him  the  propertv  of  the  New 
Panama  Canal,  situated  on  the  Isthmus  of  Panama,  including  all  its 
offices,  drawings,  works  of  all  sorts  and  kinds.  I  may  be  wrong  about 
the  date;  upon  reflection  I  do  not  think  it  was  the  4th  of  April,  but 
the  4th  of  May;  I  think  I  was  a  month  off  in  stating  my  dates.  But 
that  is  not  very  important.  I  arrived  on  the  Isthmus  on  the  17th  of 
May.  This  transfer  had  taken  place,  I  think,  on  the  4th  pf  May.  I 
found  Lieutenant  Brooke  in  charge  of  the  works,  so  that  m^  functions 
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in  oonnection  with  the  transfer  of  the  control  of  the  property  were 
ahnost  nil,  the  transfer  having  been  effected  about  ten  days  before  I 
arrived  there,  and  all  the  correspondence  between  Lieutenant  Brooke 
and  Mr.  Renaudin  is  all  printed  m  one  of  these  documents  which  you 
have  before  vou. 

The  transfer  of  the  Panama  Railroad  was  never  made  to  me  at  all. 
The  orders  I  received  from  the  president  of  the  Isthmian  Canal  Com- 
mission, 1  think,  dated  the  8th  of  May,  directed  me  to  proceed  to  the 
Isthmus  and  take  over  from  Lieutenant  Brooke  all  this  canal  prop- 
erty, but  specifically  excepted  the  Panama  Railroad,  so  that  I  had  no 
authority  over  the  f^anama  Railroad  at  all. 

Senator  Morgan.  Was  the  railroad  property  taken  over  at  the  same 
time  that  the  canal  propertv  was  taken  over? 

General  Davis.  The  railroad  property  was  never  taken  over  at  all 
in  a  physical  sense.  The  United  States  purchased  68,900  shares  of  the 
Panama  Railroad  stock  from  the  New  French  Canal  Company,  and  the 
control  of  that  stock  permitted  the  Government  of  the  Unit^  States 
to  control  the  board  of  directors  and  put  new  men  in  office  and  con- 
trol the  management  through  the  board  of  directors.  So  that  in  a 
Physical  sense  there  was  never  any  transfer  of  the  property  of  the 
*anama  Railroad  Company  to  the  United  States.  I  had  nothing  to  do 
with  it,  and  I  am  only  speaking  of  that  by  general  information. 
Senator  Morgan.  That  is  to  say,  there  was  no  actual  delivery  ? 
Greneral  Davis.  No;  none  at  all. 

Senator  Morgan.  But  the  property  went  into  the  possession  of  the 
United  States? 

Greneral  Davis.  Oh,  of  coui*se  it  went  into  the  control  of  the  United 
States  through  its  own  agents,  the  directors. 

Senator  Morgan.  From  the  date  of  the  transfer  of  the  Panama 
Canal? 

General  Davis.  When  transfer  of  the  Panama  Canal  was  effected, 
an  annual  election  had  taken  place  only  one  month  before,  I  think. 
The  annual  meeting  of  stockholders,  1  think,  occurs  in  the  first  week 
in  April,  and  the  transfer  of  thd  canal  property  was  made  in  May,  and 
a  new  board  of  directors  had  been  elected  and  gone  into  oflSce  for  the 
Panama  Railroad  on  the  1st  of  April.  They  are  elected  for  one  year; 
they  stay  in  oflSce  during  the  remainder  of  the  period  for  which  they 
areelected,  unless  they  see  fit  to  tender  their  resignations  earlier,  or 
for  some  reason  a  vacancy  occurs. 

So  that  some  of  the  board  of  directors  who  had  been  chosen  while 
the  canal  companv  was  the  owner  of  the  stock  remained  in  office  until 
the  next  annual  election  took  place.  I  think  there  were  a  few  changes 
made,  meanwhile.  I  think  several  members  of  the  Isthmian  Canal 
Commission,  the  old  Walker  commission,  were  elected  to  places  on 
that  board  of  directors  on  account  of  the  resignations  of  other  persons; 
but  there  was  no  general  change  of  the  directorate  of  the  railroad 
until  the  ensuing  annual  meeting  of  the  stockholders  took  place. 
Senator  Morgan.  In  April,  1905? 
General  Davis.  In  April,  1905. 

Senator  Morgan.  Do  you  know  of  any  order  of  tlie  board  repre- 
senting the  Panama  Railroad  Company  tmnsferring  its  property  to 
the  United  States? 

General  Davis.  No,  sir;  I  do  not  know  anything  about  it;  I  never 
^t  with  them  in  a  board  meeting  in  my  life.  r^r^^.^T^ 

L^igitized  by  VjOOv  IC 
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Senator  Morgan.  You  were  not  a  member  of  the  board? 

General  Davis.  I  believe  I  was  elected  a  member  of  the  board  of 
directors  while  1  was  on  the  Isthmus,  but  I  never  met  with  my  col- 
leagues at  all.  1  remember  I  was  informed  that  one  share  of  stock 
was  put  in  my  name,  and  I  was  sent  a  check  for  $5  in  payment  of  a 
dividend  on  the  stock,  which  check  I  indorsed  over  to  the  Secretary 
of  War,  and  that  closed  the  incident  so  far  as  I  had  am^thing  to  do 
with  the  stock  of  the  Panama  Railroad  Company.  As  I  have  said,  1 
never  met  with  the  board  at  all. 

Senator  Morgan.  But  vou  met  with  the  Isthmian  Canal  Board. 

General  Davis.  With  the  Isthmian  Canal  Commission,  yes;  I  think 
they  had  eighty -five  meetings,  and  I  think  I  was  present  at  seventeen 
of  them. 

Senator  Morgan.  Were  you  present  at  the  first  meetings? 

General  Davis.  Yes;  a  few  oi  the  first,  and  then  three  or  four  or 
five  or  six  in  August. 

Senator  Morgan.  But  nearly  all  those  meetings  were  held  here  in 
Washington  ? 

General  Davis.  Yes. 

Senator  Morgan.  And  you  remained  in  charge  at  Panama? 

General  Davis.  I  was  at  Panama  for  a  year,  except  in  the  middle  of 
the  summer  for  two  weeks,  when  I  was  in  the  United  States  on  a 
special  personal  errand. 

Senator  Morgan.  I  notice  that  on  the  20th  of  May,  1904— that  is, 
while  you  were  governor? 

General  Davis.  Yes;  I  was  on  the  Isthmus,  then. 

Senator  Morgan.  And  you  were  a  Commissioner,  then? 

General  Davis.  Yes,  sir. 

Senator  Morgan  (continuing).  The  following  letter  was  laid  before 
the  Commission: 

^'  Washington,  D.  C,  May  20, 190^. 
"  Rear- Admiral  John  G.  Walker, 

'^  Chairman  of  the  Isthmian  Canal  Camnii^sion, 

"  Washington,  D.  C. 

''Sir:  The  New  Panama  Canal  Company,  through  its  president,  and 
Mr.  Cromwell,  its  American  counsel,  has  notified  the  President  that  it 
is  desirous  of  taking  up  and  disposing  of  the  question  of  compensation 
claimed  by  the  New  Panama  Canal  Company  for  construction  upon 
the  new  Panama  Canal  during  the  negotiations  that  have  just  termi- 
nated in  a  transfer  of  that  property  to  the  United  States.  I  am  directed 
bv  the  President  to  notify  you  that  he  will  expect  the  Isthmian  Canal 
Commission  to  take  up  the  question  with  the  New  Panama  Canal  Com- 
pany with  the  view  of  determining  what  the  facts  are  in  relation  to 
this  claim,  to  the  end  that  if  possible  when  the  matter  ultimately  come* 
before  the  President  for  decision  it  will  involve  only  the  question  as 
to  whether  or  not  the  claim  is  well  founded  and  he  has  authority  to 
pay  it. 

''Yours,  respectfully, 

"P.  C.  Knox,  Attorney- Omeraiy 

You  became  acquainted  with  that  demand  at  that  time? 

General  Davis.  I  was  not  present  then,  as  you  see.  I  was  on  the 
Isthmus;  l)ut  copies  were  sent  to  me,  and  as  1  read  them  I  of  course 
became  familiar  with  what  had  transpired  in  the  Commission  as  recorded. 
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Senator  Morgan.  Was  this  subject  ever  brought  to  the  attention  of 
the  Commission  while  you  were  presents 

General  Davis.  No,  sir;  never  at  any  board  meeting  at  which  I  was 
present.  I  have  heard  the  members  of  the  Commission  talk  about  it 
in  an  informal  way,  but  I  have  never  heard  it  discussed  formally  or 
officially  at  any  meeting  at  which  I  was  present. 

Senator  Morgan.  Was  not  the  date  of  the  taking  over  of  this  prop- 
erty in  Paris  the  16th  of  April,  1904? 

General  Davis.  I  think  that  was  the  date  when  the  title  papers  were 
passed;  but  the  instructions  sent  to  Lieutenant  Brooke  on  the  Isthmus 
were  not  until  later  than  that.  I  can  not  remember  now  exactly  the 
date,  but  they  were  later  than  that.  I  think  that  is  the  date  of  the 
actual  transfer  of  the  papers,  but  I  think  some  time  was  consumed  in 
passing^  them  through  their  various  stages. 

Senator  Morgan.  The  paper  I  have  just  read  to  you  is  dated  the 
Mh  day  of  May. 

General  Davis.  Yes. 

Senator  Morgan.  I  find  on  page  60  of  the  proceedings  of  the  Isth- 
mian Canal  Commission,  from  IVtorch  to  September,  liX)4 — during  all 
of  which  time  you  were  a  (>)mmissioner,  were  you  not? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  I  find  the  following: 

''Department  of  Justice, 
''  Wcut/um/twi,  I),  C,  March  10,  190^. 
"Mr.  William  Nelson  Cromwell, 

*"  General  Cauttsel,  New  Panaina  Canal  Comjmiiy. 
"Sir:  I  have  received  your  letter  of  the  9th  instant  concerning 
work  done  on  the  Panama  Canal  since  execution  of  the  work  included 
in  the  Isthmian  Canal  Commission's  estimate  of  JmO,000,000  as  the 
value  of  the  Canal  ComjMiny's  property.  The  President  directs  me  to 
say,  that  without  committing  nimself  to  any  proposition  of  fact  or 
law  stated  in  your  letter,  he  is  willing  to  determine  what  amount^  if 
any,  the  company  should  receive  on  account  of  such  work  in  addition 
to  the  price  of  IW(),000,000  agreed  upon. 
*'  Respectfully, 

''P.  C^Knox,  Attorney- Gt^ieml. 

'*  Signed  at  Paris,  France,  April  It),  1004,  by  W.  A.  Day,  assistant 
to  the  Attorney-General;  by  Charles  W.  Russell,  special  assistant 
Attorney-General." 

That  letter  seems  to  have  been  withheld  from  deliverv  to  Mr.  Crom- 
well from  it*  date,  the  10th  of  March,  1904,  until  April  16,  1904,  and 
antedates  the  letter  of  Mr.  Knox  that  I  have  just  previously  read  by 
one  month  and  four  days. 

On  that  date  the  minutes  of  the  Commission  show  that  Mr.  Crom- 
well made  the  following  statement: 

**  Grentlemen,  upon  the  statement  of  the  case,  which  I  have  read  for 
your  mformation,  I  recentlj  applied  to  the  President  to  proceed  with 
the  arbitration,  and  he  divided  the  work  of  his  duties  into  branches. 
He  has,  as  I  understand  it,  referred  all  questions  of  fact  concerned  in 
the  claim  to  the  Commission  for  its  advice,  and  all  questions  of  law  to 
the  Attorney -General;  so  that  upon  the  Commission's  report^e  whole 
PC— vol.3— 06 22  -y     u.y  ^.^ 
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matter  niay  be  considered  and  determined  by  the  President,  with  the 
advice  of  the  Attorney-General. 

''Following  the  general  basis  of  the  claim,  which  is  embraced  in  the 
communications  which  I  have  read  to  3'ou,  I  have  delivered  to  the 
Attorney-General,  for  the  President,  the  detailed  statement  of  claim, 
of  which  I  now  hand  3^ou  a  copy  for  your  own  use.  You  will,  of  coum*, 
want  to  examine  this  statement  of  claim  more  in  detail;  but  I  will  now 
read  so  much  of  it  as  1  think  will  assist  you  at  this  session." 

And  then  he  goes  on  to  present  the  claim.  It  covers  several  pages, 
and  an  affidavit  is  made  to  the  claim  by  Mr.  Louis  Chorin,  who  ws^s 
the  chief  engineer  of  the  new  Panama  Canal  Company. 

General  Davis.  He  was. 

Senator  Morgan.  Were  vou  ever  present  at  any  time  when  that 
claim  was  being  considered  oy  the  Commission? 

General  Davis.  I  never  was. 

Senator  Morgan.  Did  you  ever  have  anj^  conversation  with  Mr. 
Cromwell  about  it? 

General  Davis.  Never:  not  a  word. 

Senator  Morgan.  Do  you  know  what  the  opinion  of  the  Commi:^- 
sion  was  as  to  the  validity  of  the  claim?  It  seems  never  to  have  been 
taken  to  final  settlement. 

General  Davis.  I  have  been  told  by  members  of  the  Commission 
that  they  made  a  report,  that  they  sent  that  report  to  the  Secretary 
of  War,  in  which  they  expressed  the  opinion  that  there  was  no  basis 
whatever  for  the  claim,  but  I  never  saw  the  document  and  only  know 
of  that  from  verbal  statements  made  to  me. 

Senator  Morgan.  Do  you  know  whether  that  claim  is  being  pressed 
before  the  Department  now? 

General  Davis.  No;  I  do  not  know  officially.  I  have  no  official 
knowledge  on  the  subject,  although  I  have  heard  it  as  a  matter  of 
common  conversation  tbat  it  is  being  pressed. 

Senator  Morgan.  One  of  the  present  CommLssionei*s  stated  the 
other  day  that  he  was  examined  about  it  in  the  Department  of  Justice, 

General  Davis.  I  had  heard  that  also. 

Senator  Morgan.  As  I  understand  this  claim,  it  dates  from  the  date 
of  the  first  proposition  of  the  Panama  Canal  Company  made  to 
Admiral  Walker  for  the  sale  of  the  property  of  the  Panama  Canal 
Company,  including  its  shares  of  stock  and  all  the  property  on  the 
Isthmus. 

General  Davis.  I  have  had  the  same  understanding,  although  I  do 
not  know.  I  have  not  read  with  any  great  care  the  presentation  there 
made  bv  Mr.  Cromwell  himself,  lliat  would  disclose  the  scope  of  it, 
I  think: 

Senator  Morgan.  I  want  to  ask  you  in  connection  with  that  claim, 
what  was  the  condition  of  the  work  on  the  Isthmus  in  regard  to  open- 
ing up  the  canal  and  completing  it  at  the  time  you  first  saw  it? 

General  Davis.  You  mean  the  extent  of  progress? 

Senator  Morgan.  Yes. 

General  Davis.  The  condition  as  regards  points  of  activity? 

Senator  Morgan.  Activity,  and  also  the  chai'acter  and  condition  of 
the  machinery,  and  anything  else  about  it. 

General  Davis.  To  answer  the  last  part  of  the  question  first,  I  should 
say  that  you  might  as  well  eliminate  the  machinery  as  having  any  par- 
ticular value.     There  was  some  value  in  the  stuff  that  was  under  stor- 
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age;  there  was  some  value  to  the  buildings  that  existed  on  the  Isthmus; 
mere  was  some  little  value  in  some  of  the  machines;  we  got  some  use- 
ful work  out  of  some  of  the  machines;  but  taking  it  altogether,  I 
should  state  its  value  as  a  very  small  one. 

The  points  of  activity — there  was  only  one,  and  that  was  the  Culebra 
notch.  There  were  five  or  six  or  seven  hundred  men  at  work  there 
when  I  arrived  there.  When  1  first  visited  the  Isthmus  they  were 
using  one  of  the  old  French  excavators;  perhaps  two  of  them  were 
used  during  the  first  few  months.  They  were  dropped  out  pretty 
soon.  The  old  French  cars  were  being  used,  the  French  locomotives, 
Belgian  locomotives,  and  the  plant  in  use  consisted  entirely  of  the  old 
French  plant.  That  one  point  of  activity  was  the  onl v  one.  They  had 
ffone  on  with  it  until  they  had  brought  the  bottom  of  the  Culebm  cut 
down  to  165,  as  I  remember,  or  mayl)e  to  155 — one  or  the  other — the^ 
were  taking  out  about  30,(XX)  yards  a  month,  as  I  recollect;  maybe  it 
was  that  many  meters  a  month;  30,(K)0  or  35,000  yards  a  month. 

The  records  show  that  they  had  not  very  long  before  had  an  output 
as  high  as  60,000  or  70,000  yards  a  month  with  a  larger  force  at  work. 
Two  years  before  that  they  had  had  1,500  to  2,000  men  at  work,  and 
the  work  included  a  point  of  activity  near  Empii*e  at  that  time,  but 
that  had  stopped  when  we  arrived,  and  there  was  only  one  place  where 
they  were  doing  any  work,  and  it  was  common  talk  all  over  the  Isth- 
mus that  work  was  being  done,  not  with  the  idea  that  it  counted  par- 
ticularly toward  the  final  result  of  a  canal,  but  that  it  kept  alive  the 
concession  which  they  had  received  from  the  Government  of  Colom- 
bia, and  if  work  should  absolutely  stop  their  concessions  might  be 
forfeitable. 

The  machinery  was  scattered  everywhere  along  the  line,  along  the 
side  tracks,  in  the  jungle;  trees  had  grown  up  amongst  the  cai*s.  I 
think  there  were  3,5(K)  dump  cars.  I  believe  there  were  60  engines 
of  all  kinds,  and  6.000  or  7,000  of  these  little  push  cars  made  of  metal, 
and  a  great  many  other  tools  and  machines. 

It  was  stated  that  this  whole  plant  had  a  book  value  of  1^29,000,000, 
bat  I  inquired  into  that  somewhat,  and  I  found  that  it  was  the  French 
practice  that  when  a  machine  arrived  on  the  Isthmus  from  abroad, 
where  it  was  bought,  they  always  wrote  up  30  per  cent  additional  of 
value  over  the  purchase  price  as  representing  its  value  on  the  Isthmus 
as  soon  as  it  got  there,  so  that  this  $30,000,000,  in  round  numbers, 
includes  an  added  30  per  cent  that  was  simply  a  book-account  value. 
I  8upp)08e  you  would  find  the  real  cost  of  that  machinerv  by  deducting 
that  30  Tper  cent  from  the  $29,000,000. 
Senator  Mobgan.  What  condition  was  the  railroad  tmck  in? 
General  Davis.  Very  good;  very  good,  indeed. 
Senator  Morgan.  liow  about  the  wharves? 

General  Davis.  The  wharves  were  in  a  very  satisfactory  condition; 
they  were  adequate  for  the  limited  business  they  were  doing.  They 
were  entirely  inadequate  for  the  enlarged  business  that  was  to  come. 
The  La  Boca  wharf  built  by  the  French  company  was  a  metal  affair 
on  concrete  foundations,  and  very  well  built,  but  a  very  inadeauately 
designed  structure.  It  was  very  long  and  verv  narrow,  and  it  aid  not 
have  space  in  which  to  work  cargo  economically;  but  it  cost $2,000,000 
to  the  I^anama  Railroad  Company;  that  is  what  they  paid  for  it. 

Senator  Morgan.  That  wharf  extended  perpendicularly  to  the  coasi 
out  into  the  bay?  .„,_uyGoog.^ 
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General  Davis.  It  extended  parallel  to  the  axis  of  the  canal,  200  feet 
away  from  the  center  axis  of  the  canal. 

Senator  Morgan.  Did  it  reach  out  into  the  sea? 

General  Davis.  No;  not  into  the  sea.  There  were  mud  flats  all 
around  it  at  low  water,  except  on  the  side  of  the  canal,  which  had 
been  excavated.  There  was  room  enough  for  three  of  the  San  Fran- 
cisco ships  to  lie  there,  the  ordinary  type  of  vessel  running  between 
Panama  and  San  Francisco;  three  of  tnem  could  tie  up  there  at  the 
same  time. 

Senator  Morgan.  The  channel,  then,  was  dredged  out? 

General  Davis.  Certainly,  they  came  up  to  this  wharf,  and  do  now, 
and  have  for  the  last  three  or  four  years. 

Senator  Morgan.  That  channel  is  really  a  part  of  the  canal? 

General  Davis.  A  part  of  the  canal;  yes.  sir,  certainly. 

Senator  Dryden.  Is  that  the  only  wharf  at  Panama? 

General  Davis.  The  only  one  used.  The  old  Panama  wharf  over 
on  the  other  side  of  the  city,  where  all  the  business  of  the  transit  was 
done  until  four  years  ago,  lies  to  the  east  of  the  city.  This  wharf  I 
speak  of  lies  to  the  west  of  the  city.  This  map  will  show  you  the 
situation.  Here  is  Panama  Harbor,  so  called,  and  that  is  the  old 
Panama  wharf,  and  the  Panama  Railroad  comes  down  here  [indicating 
on  map].  The  La  Boca  wharf  is  served  by  this  branch  [indicating  on 
mapj,  and  that  is  what  I  insisted  on  taking  into  the  Zone,  and  not 
leaving  in  the  city  of  Panama. 

Senator  Morgan.  That  La  Boca  wharf  is  in  the  Zone? 

General  Davis.  Certainly,  it  is  now;  but  if  it  had  not  been  put 
there — well,  if  the  earlier  negotiations  had  not  resulted  as  they  did,  I 
doubt  very  much  if  you  would  not  have  had  a  good  deal  of  difliculty 
to-day  in  securing  an  agreement  like  that. 

Senator  Dryden.  Who  claimed  the  wharf,  the  city  of  Panama? 

General  Davis.  Not  the  ownership,  but  the  jurisdiction.  The  own- 
ership was  in  the  United  States;  nobody  questions  the  ownership;  the 
ownership  was  in  the  Panama  Railroad,  and  the  United  States  owned 
the  stock. 

I  would  say  in  regard  to  this  zone  of  delimitation,  that  when  Secre- 
tary Taft  made  his  modus  vivendi  with  the  Government  of  Panama, 
in  January,  1  think  it  was,  1905,  one  of  the  clauses  of  that  agreement 
specified  certain  acts  to  be  done  by  oflScersof  the  United  States  in  pur- 
suance of  his  orders  that  should  not  be  done  unless  the  Government  of 
Panama  ratified — that  is,  the  representative  of  the  Government  of 
Panama  ratified — and  confirmed  the  provisional  delimitation  agreement 
that  General  Davis  had  entered  into  with  the  Government  oi  Panama 
the  3'ear  previous,  and  that  the  line  of  delimitation  between  the  territory 
of  the  Zone  and  the  territory  of  the  Republic  of  Panama  should  be  a 
line  extending  from  Point  Mala,  on  the  shore  of  the  Bay,  over  to  the 
islands  named  Las  Tres  Hermanos,  out  to  the  3-mile  limit  in  the  har- 
bor, and  that  all  water  lying  to  the  west  of  that  line  should  be  in  the 
Zone,  and  all  lymg  to  ttie  east  of  that  line  should  pertain  to  the  harbor 
of  the  city  of  Panama;  and  that  requirement  of  Secretary  Taft's  order 
has  been  observed  by  the  authorities  of  the  Republic  of  Panama. 

But  that  delimitation  agreement  has  not,  however,  yet  been  made 
the  subject  of  consideration  by  the  National  Assembly  of  Panama,  so 
that  it  would  be  possible  as  a  diplomatic  act  for  the  Republic  of 
Panama  to  disown  the  agreement  which  the  governor  of  the  Zone 
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entered  into  with  the  Secretary  of  State  in  1904.  It  would  be  a  very 
uDfortunate  event  if  such  a  thing  as  that  were  to  occur,  I  think,  and 
I  know  of  no  intention  to  do  it.  I  know  of  no  purpose  to  endeavor 
to  upeet  it;  I  have  never  heard  of  any. 

Senator  Morgan.  While  this  work  was  going  on  at  the  notch  of 
Culebra,  what  was  becoming  of  the  prism  of  the  canal  that  had  before 
that  time  been  dug  out  by  the  French,  both  on  the  Panama  side  and 
the  other  side — was  it  filling  up? 

General  Davis.  Oh.  no;  it  was  there  as  before.  The  part  of  the 
caoal  that  had  been  aredged  out  toward  Colon  had  filled  up  in  a  few 
places,  had  silted  up  at  a  few  places.  One  place  was  at  the  mouth  of 
the  Mindi,  where  the  silt  commg  in  from  the  Mindi  itself  has  blocked 
the  canal  prism,  but  generally  you  could  go  along  in  a  boat  where  it 
had  been  aredged. 
Senator  Morgan.  Dredged  down  originally  how  deep? 
General  Davis.  About  20  feet  or  22  feet,  I  think.  I  sounded  it  my- 
self in  one  or  two  places;  1  remember  I  found  20  feet  in  one  place. 

Senator  Morgan.  It  hisw  been  several  years  since  the  French  made 
any  attempt  to  keep  that  channel  open. 

General  Davis.  Thev  never  did  a  stroke  of  work  on  that  channel 
after  the  work  stoppedi  in  1889. 

Senator  Morgan.  I  refer  to  the  dredged  channel;  they  never  touched 
that  after  that? 
General  Davis.  No,  sir;  not  on  either  side  in  the  marine  sections. 
Senator  Morgan.  Was  the  dredging  out  toward  La  Boca  all  filled  up  ? 
General  Davis.  Oh,  no;  it  is  there  yet.     You  can  sail  up  the  old 
excavated  channel  in  the  mangrove  swamps  there  in  the  Rio  Grande 
lowlands  in  a  small  boat  quite  a  distance.     I  have  been  up  as  far  as 
Miraflore«,  not  all  the  way  in  the  excavated  channel,  but  a  part  of  the 
way  in  the  old  channel  of  the  river. 

Senator  Morgan.  That  has  filled  up  considerably  since  it  was  first 
dredged? 
General  Davis.  Somewhat,  but  not  venr  considerably;  I  think  not. 
Senator  Morgan.  What  flow  of  water  filled  it  up? 
General  Davis.  Silt  that  would  be  brought  in  iry  the  tide  and  silt 
tlu^  would  come  down  from  the  headwaters  of  the  Kio  Grande  and  its 
tributaries;  that  would  be  the  material  that  would  choke  it  up. 
Senator  Morgan.  So  silt  did  come  in  with  the  tide? 
General  Davis.  Mostly  with  the  tide,  I  think.     1  think  most  of  that 
trouble  on  that  side  was  on  account  of  the  littoral  drift.     I  do  not 
think  that  the  silt  from  the  highlands  has  much  influence  in  blocking 
ap  the  lower  Kio  Grande. 

Senator  Morgan.  When  the  tide  comes  out  to  its  lowest  stage  there 
is  quite  an  area  of  country  left  there? 
General  Davis.  Yes;  left  exposed. 

Senator  Morgan.  And  then  when  the  tide  comes  in 

General  Davis.  It  covers  it  again. 
Senator  Morgan.  And  washes  it  up  against  the  coast? 
General  Davis.  Just  simply  the  water  lies  over  it.  floods  back  over 
it,  ju«t  as  it  does  on  the  tidal  marshes  in  Georgia  ana  South  Carolina. 
the  same  way;  the  tide  floods  over  it  and  then  recedes  twice  a  day;  it 
comes  and  goes.  Of  course  it  is  salt  water,  so  there  is  no  grass  grow- 
ing in  it;   but  these  mangrove  bushes  are  growing  there.     They  are 
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what  we  call  mangrove  in  the  United  States;  the}^  call  it  mangla  down 
■  there. 

Senator  Morgan.  When  vou  took  command  of  the  Zone  you  found 
600  or  700  negroes  there  that  had  been  formerly  working  under  the 
Fi'ench,  did  you  not? 

General  Davis.  Yes. 

Senator  Morgan.  And  Major  Black  was  in  charge  of  them? 

General  Davis.  Yes;  Major  Black  had  charge  of  the  work. 

Senator  Morgan.  You  continue4  those  men  at  the  work? 

General  Davis.  I  continued  them  straight  on,  and  when  Mr.  Wal- 
lace came  in  July  he  continued  them  and  added  more  to  the  force. 

Senator  Morgan.  Did  he  add  considerably  to  the  force  i 

General  Davis.  Very  much;  very  much.  I  think  he  worked  up  the 
force  from  700  to  7,000  or  8,000.  I  do  not  mean  to  say  at  Culebra, 
no;  he  enlarged  that  force  from  700  to  I  think  1,500  or  1,800 

Senator  Morgan.  The  whole  force  that  he  brought  in 

General  Davis.  The  whole  force  that  Mr.  Wallace  had  there  at  the 
time  1  left — I  don't  know  of  course  what  it  was  after  that — was  about 
9,000,  1  think.     That  included  sanitary  and  canal  and  everything  eke. 

Senator  Hopkins.  Kight  there  1  would  like  to  ask  a  question,  if  you 
will  permit  me.     In  your  judgment,  was  all  that  work  well  directed? 

General  Davis.  Well,  the  sanitary  work  was  absolutely  indispeasable, 
and  there  wasn't  enough  done,  either.  If  there  was  any  error  made 
during  that  period  it  was  in  not  spending  more  effort  on  the  sanitary 
work.  The  work  that  was  done  in  repairing  houses  and  in  construct- 
ing houses,  in  making  sidings,  and  arranging  for  future  work  was  all 
very  valuable  and  of  the  most  useful  character. 

Senator  Hopkins.'  Then  you  do  not  think  that  there  was  any  squan- 
dering of  money  there? 

General  Davis.  I  don't  think  there  was  a  dollar  squandered;  no. 
The  work  Mr.  Wallace  did  at  Culebra,  I  think,  was  work  of  the  utmost 
value,  because  it  revealed  to  him  and  to  others,  in  their  judgment,  cer- 
tain ideas  as  to  what  economies  were  possible;  it  was  valuable  to  the 
critics  of  Mr.  Wallace  in  showing  where  Mr.  Wallace  was  mistaken. 
So  it  was  valuable  either  way  you  put  it.  He  alleged  certain  things 
respecting  economy  in  which  others  did  not  agree  with  him,  but  the 
very  fact  that  he  had  done  this  work  at  certain  prices  was  an  addition 
to  knowledge  which  was  valuable.    I  think  there  was  no  money  wasted. 

Senator  Morgan.  How  long  was  it  after  you  were  on  the  Isthmus 
as  governor  that  this  acquisition  of  labor  began  ? 

General  Davis.  It  began  almost  immediately,  very  soon  after — it 
began  even  with  our  going  there,  because  all  the  West  India  world 
know  what  had  happened  at  Panama,  and  they  had  been  waiting  for 
the  happening  for  years  and  years.  There  had  been  a  former  period 
of  luxury  and  wealth  'Hime  of  the  empire,"  as  they  called  it,  when 
money  flowed  like  water,  and  they  wanted  to  see  it  again,  and  they 
had  been  waitin<j  for  it  from  1899  way  down  to  1904,  and  then  they 
heard  the  United  States  had  taken  hold  and  then  the  tide  began  to  set 
toward  Panama  again. 

Senator  Morgan.  And  the  conditions  in  Panama  were  not  I'equisite 
to  their  comfort  or  their  entertainment  or  their  health? 

(xeneml  Davis.  Oh,  no;  there  was  not  adequate  accommodations  for 
a  very  large  influx,  and  it  bothered  us  at  times  to  take  care  of  the  men 
that  we  brought  down  there  ourselves.     It  troubled  us  at  sometimeis 
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to  take  care  of  them  in  a  propter  way — that  is,  so  you  could  offer  a 
man  a  house  that  was  tit  to  live  in.     It  was  a  very  perplexing  que^i^tion 
to  do  that  sometimes^  but  generally  we  made  out  to  do  it. 
Senatoi  Morgan.  The  question  of  supplies  was  a  difficult  one,  also^ 
General  Davis.  Ye^,  sir;  the  aue^stion  of  supplies  was  difficult.   We 
could  purchase  on  the  Isthmus  wnatever  was  available  there  and  what- 
ever we  required,  whatever  was  indispensable,  if  it  was  procura'ble 
there,  we  bought  it.     We  bought  many  articles  that  were  reouired  by 
the  sanitary  department,  and  we  purchased  some  things  tnat  were 
needed  by  the  construction  department.     We  bought  quite  a  quantity 
of  lumber  that  was  broi^ht  down  there  by  merchants  on  speculation, 
loaded  at  Gulf  ports.     We  bought  several  small  cargoes  of  luml>er  to 
use  in  constructing  houses,  lumber  which  had  been  sent  there  not  for 
Government  use  at  all,  but  had  been  sent  there  to  be  used  in  con- 
structing private  buildings,  but  as  the  lumber  was  for  sale  we  pur- 
chased it.     We  purchasea  some  little  cement,  some  bricks,  some  lime, 
some  haixlware,  some  dru^,  and  various  things  of  that  kind.     Other 
things  that  were  not  obtainable  on  the  Isthmus  we  made  requisition 
and  sent  for  to  the  Commission  in  Washington. 

Senator  Morgan.  You  had  a  large,  rapioly^  increasing  influx  of  peo- 
ple there  that  you  were  compelled  to  organize  and  provide  for  with 
shelter  and  food? 
General  Davis.  Yes,  sir. 

Senator  Morgan.  And  to  arrange  them  in  such  gangs  as  that  you 
could  use  them  for  the  purposes  of  preparation. 
General  Davis.  Yes,  sir. 

Senator  Morgan.  When  you  got  there,  and  for  quite  a  long  time  or 
a  considerable  time,  I  suppose,  after  you  got  there,  the  work  on  the 
digging  of  the  canal  was  not  in  a  state  of  preparation  to  be  advanced 
successfully  or  economically  ? 

General  Davis.  No;  it  was  not,  for  we  did  not  have  the  proper 
appliances  for  rapidly  pushing  the  work.  Our  tools  amd  apparatus 
were  antiquated. 

SenatorMoRGAN.  You  did  all  that  could  be  done  with  the  forces 
you  had  and  with  the  machinery  you  were  supplied  with? 
General  Davis.  Yes. 

Senator  Dryden.  Did  these  laborers  who  came  in  to  the  Isthmus 
come  voluntarily? 
General  Davis.  Yes,  sir;  of  their  own  accord. 
Senator  Dryden.  They  were  not  brought  there  at  the  expense  of 
the  Government? 

General  Davis.  Some  of  them   have  been  brought  there  at  the 
expense  of  the  Government  since;  yes. 
Senator  Dryden.  Not  the  earlier  ones? 

General  Davis.  No;  we  didn't  establish  any  agencies  for  the  hiring 
of  labor  in  the  West  India  Islands  until  several  months  after  we  arrived 
there. 

Senator  Morgan.  It  appears  to  be  difficult  to  get  labor  to  go  there 
now.     Do  you  know  the  reason  for  the  difficulty? 
Genei-al  Davis.  You  mean  mechanical  labors 

Senator  Morgan.  I  mean  labor  of  the  kind  that  is  used  there  in  dig- 
ging the  canal. 

General  Davis.  I  think  not,  sir;  I  think  there  is  an  abundance 
there,  I  think  it  is  flocking  there;  it  is  comin**"  from  Martinique  and 
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Jamaica;  they  are  flocking  in  there  all  the  time,  and  I  think  there  is  a 
surplus  there  now. 

Senator  Dryden.  They  do  not  want  to  work  more  than  three  or  four 
days  in  the  week? 

General  Davis.  They  will  only  work  when  they  are  hungry.  •  If 
they  have  money  enough  to  feed  themselves  they  will  remain  idle  until 
the  money  is  gone  and  then  they  will  turn  to  work  again.  There  is 
not  such  a  thing  in  that  country  as  laying  up  anything;  they  have  no 
idea  of  anything  like  a  savings  bank. 

Senator  Morgan.  Taking  the  general  condition  of  the  country 
between  the  Bay  of  Limon  and  the  Bay  of  Panama,  state  whether  or 
not  it  had  grown  up  with  this  rapid  tropical  growth,  and  whether  the 
buildings  and  the  roads,  or  whatever  they  had  there,  were  in  a  forlorn 
sort  of  a  condition. 

General  Davis.  Yes;  the  place  was  grown  up  veiy  largely  to  a  jvuigle. 
When  I  say  a  jungle  1  mean  low  bushes,  2  or  3  or  4  or  5  leet,  running  up 
to  10  or  12  to  25  feet  high.  Senator  Kittredge  and  Senator  Millard 
have  seen  the  character  or  the  vegetation.  Vines  and  creeping  rflants, 
tangling  around  and  about  and  in  and  on  everything,  conce^il  ana  cover 
up  the  surface  of  the  earth  very  quickly.  Almost  all  the  trees  and  some 
larger  shrubs  are  covered  with  creeping  plants — not  insects,  but  plants- 
climbing  plants,  twining  around  and  winding  about,  shrouds  of  vege- 
tation, hanging  down  from  growing  trees  that  have  not  anything  to  do 
with  tne  tree  except  as  a  parasite.  That  is  the  chai*acter  of  all  tropical 
vegetation,  the  same  as  in  other  tropical  countries  I  have  been  in. 

Senator  Morgan.  You  had  to  clear  that  out  before  you  could  get  a 
foothold? 

General  Davis.  Yes;  but  the  Panama  Bailroad  was  open  all  the  way, 
and  there  were  villages  all  along,  and  from  each  village  it  was  easy  to 
get  here  and  there  and  on  and  about.  There  were  bridle  paths  and 
trails  from  village  to  village,  more  or  less;  not  roads,  but  paths  sufficing 
for  the  uses  o^  the  natives;  not  very  luxurious.  They  were  not  auto- 
mobile roads. 

The  Chairman.  Those  bridle  paths  you  speak  of  were  along  the 
right  of  way  of  Ihe  Panama  Railroad. 

General  Davis.  Yes.  From  Empire  there  was  quite  a  lot  of  travel 
directly  to  the  west,  away  from  the  railroad,  over  to  a  town  called 
Cocoli,  which  is  in  the  Republic  back  from  the  railroad. 

Senator  Morgan.  Were  the  men  under  your  appointment  and  con- 
trol there,  as  a  rule,  industrious  and  dutiful? 

General  Davis.  Well,  industry  in  the  true  sense— that  is,  I  mean 
thrift  in  the  true  sense — does  not  exist  on  the  Isthmus.  There  is  noth- 
ing that  I  have  seen  that  answers  that  description. 

oenator  Morgan.  You  mean  among  the  laboring  classes? 

General  Davis.  Yes;  what  we  call  thrift.  There  are  four  or  five  or 
six  hundred  Chinamen  on  the  Isthmus,  and  they  are  thrifty,  they  save 
every  cent  they  make,  they  never  spend  a  penny  that  they  can  avoid, 
and  it  all  goes  back  to  China  in  the  end. 

Senator  Morgan.  Do  they  live  in  the  Zone? 

General  Davis.  Some  of  them  do.  The  Chinamen  are  the  ^nly 
gardeners  that  wo  have,  they  make  all  the  gardens  we  have,  and  that  is 
the  only  chance  we  have  to  get  any  fresh  vegetables.  The  natives  do 
not  grow  anything. 
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Senator  Morgan.  What  is  the  nature  of  the  hygienic  work  that  has 
been  done  there? 

General  Dayis.  Cleaning  jungle,  making  ditches,  milen  and  miles 
and  hundreds  of  miles  of  shallow  ditches,  so  as  to  drain  pools  and  stag- 
nant places;  cutting  away  the  vegetation  so  as  to  exclude  the  insects 
which,  according  to  modem  sanitary  science,  are  the  cause  of  a  good 
many  of  our  tropical  diseases. 
Senator  Morgan.  Your  task  was  a  very  heavy  one? 
General  Davis.  Well,  it  was  a  large  one,  and  no  man  can  work  more 
than  a  certain  number  of  hours  a  oay,  so  that  he  found  enough  to  do 
during  his  day  and  then  he  was  ready  to  rest  and  sleep. 

Senator  Morgan.  Did  you  find  any  material  on  the  Isthmus  when 
you  took  charge  there  of  proper  character  to  repair  the  houses  that 
were  rotted  down? 
General  Davis.  No. 

Senator  Morgan.  You  had  to  import  it? 

General  Davis.  All  lumber  has  to  come  from  outside.  There  is  no 
iuml)er  produced  on  the  Isthmus  available  for  temporary  houses. 
There  is  a  little  mahogany  shipped  out  of  the  remote  points  on  the 
Isthmus^  but  that  is  far  too  valuable  a  wood  to  use  in  the  structure  of 
houses. 

Senator  Morgan.  The  process  of  getting  lumber  there  to  make 
repairs  must  have  been  a  slow  one? 

General  Davis.  Pretty  slow.  We  had  to  send  it  from  the  United 
States,  from  Gulf  ports,  and  from  the  Puget  Sound  country. 

Senator  Morgan.  It  took  you  quite  a  wnile,  I  suppose,  to  assemble 
enough  material  there  to  make  much  of  an  impressit)n  upon  those 
houses? 
General  Davis.  Yes;  quite  a  while. 
Senator  Morgan.  And  in  addition  to  repairing  houses  I  understand 

you  burned  up  a  good  deal 

General  Davis.  We  burned  up  the  refuse  that  came  out  of  the  houses 
that  were  partly  in  ruins;  we  burned  up  some  refuse. 
Senator  MORGAN.  You  burned  up  some  houses? 
General  Davis.  I  did  not.     Maybe  that  has  been  done  since;  I  don't 
know  about  that. 

Senator  Morgan.  In  making  all  this  preparation,  this  cleaning  up, 
you  had  to  take  things  from  the  stump,  as  we  say? 
General  Davis.  Yes. 

Senator  Morgan.  There  was  nothing  provided  ? 
General  Davis.  No. 

Senator  Morgan.  The  French  left  nothing  there  that  was  of  any 
material  value? 

General  Dwis.  They  left  a  good  deal  of  hardware;  they  left  a  good 
many  kinds  of  ironmongery — I  mean  in  stock,  bar  iron,  bar  steel,  copper, 
pig  lead.  Babbit  metal,  spelter,  zinc,  galvanized  iron,  many  kinds  of 
tools,  hydraulic  lifting  devices,  steam  engines,  small  donkey  engines, 
pumps-^and  a  great  deal  of  that  material  came  over  to  us  an^  saved  us 
quite  a  g-ood  deal  in  the  way  of  preparation  when  we  had  that  to  fall 
bac^  on. 
Senator  Morgan.  Have  you  instituted  machine  shops  there? 
General  Davis.  Yes;  we  took  those  French  shops.  There  were  in 
all  five  French  shops  on  the  Isthmus.  We  put  every  one  of  them  into 
use.      Weoverhauled  the  machines;  we  i*epaired  some,  disused  others. 
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enlarged  several.  There  were  two  brass  foundries,  two  cupolas  for 
making  small  castings;  there  were  planers  and  drill  presses  and  lathes 
and  muling  machines,  and  all  those  usual  machines  that  you  find  in 
machine  shops.  They  were  there  ready  to  put  on  a  belt  ana  start  them 
right  off,  some  of  them,  and  some  others  nad  to  be  overhauled  and 
leveled  and  lined  up. 

Senator  Morgan.  You  got  your  fuel  there — coal,  I  suppose — from 
the  Panama  Bailroad? 

General  Davis.  We  got  it  from  the  Panama  Railroad.  They  were 
importing  all  the  time,  and  we  got  ours  from  them. 

Senator  Morgan.  And  you  made  your  purchases  from  the  Panama 
Railroad  of  fuel? 

General  Davis.  Yes;  they  sold  it  to  us. 

Senator  Morgan.  And  thev  furnished  you  chiefly,  if  not  entirely, 
the  transportation  with  which  you  had  to  provide  yourselves  for  all 
these  necessaries? 

General  Davis.  They  furnished  and  have  since  furnished  all  the 
through  transportation  over  the  Panama  Railroad,  but  the  transporta- 
tion for  hauling  earth  out  of  these  working  places  has  never  been 
done  by  the  Panama  Railroad.  Recently  it  has  been  necessary 
to  use  the  tracks  of  the  Panama  Railroad  to  some  extent.  That  is 
done  under  the  general  trackage  arrangement;  but  the  dump  trains, 
the  trains  hauling  earth  and  rock,  are  tmins  made  up  exclusively  of 
rolling  stock  that  has  no  connection  with  the  Panama  Railroad,  and 
that  operates  on  tracks  that  are  not  in  any  way  under  the  control  of 
the  Panama  Railroad  Company. 

Senator  Morgan.  During  all  the  time  of  your  administration  there 
I  suppose,  from  evidence  that  has  been  presented  here,  the  Panama 
Railroad  was  considered  as  a  separate  and  independent  corporation? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  You  had  to  make  deals  with  them,  traffic  deals  and 
everything  of  the  sort? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  And  these  tracks  upon  which  you  haul  earth  out 
of 'the  diggings  were  made  by  the  Isthmian  Canal  Company  i 

General  Davis.  By  the  Commission. 

Senator  Morgan.  And  3'^ou  made  your  arrangements  for  mileage,  I 
suppose? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Upon  the  Panama  Railroad? 

General  Davis.  Yes,  sir;  most  of  that  work  was  handled,  I  think, 
by  the  chief  engineer  and  his  chief  of  department  of  material  and 
supplies;  1  think  he  was  the  one  that  handled  the  negotiation.  1  had 
no  personal  dealings  with  respect  to  those  negotiations  with  the  rail- 
road, but  it  was  managed  by  men  by  whom  its  performance  was 
appropriate. 

Senator  Morgan.  The  meetings  of  the  board  of  directors  of  the 
Panama  Railroad  Company  were  all  held  in  New  York,  were  they 
not? 

General  Davis.  1  think  all  of  them.     I  think  they  always  have  been. 
Although  I  am  not  exactly  sure  about  that,  that  is  my  understaiuftwj^ 
I  tried  to  induce  the  Commission  to  have  some  meetings  of  the  \K>atA 
of  directors  of  the  Panama  Railroad  Company  on  the  Isthmus,  b\xtxx\>c ' 
colleagues  did  not  agree  with  me  about  it.  ^ 
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Senator  Moboak.  Taking  everything  together,  1  suppose  the  Pan- 
ama Bailroad  was  about  the  most  important  active  lactor  in  the 
doing  of  the  work  of  the  canal,  or  the  most  indispensable^ 

General  Davis.  Oh,  3'es,  quite  so;  it  is  indispensable  to  carrying  on 
the  canal  work. 

Senator  Morgan.  So  that  the  control  of  that  railroad  company  had 
a  very  important  influence  on  the  work? 

General  Davis.  It  is  bound  to  have,  and  always  will  have  while  the 
work  la^ts. 

Senator  Moroan.  While  you  were  there  was  there  any  jam 

General  Davis.  Congestion  of  freight? 
Senator  Morgan.  Congestion  of  freight,  yes. 

Genei-al  Davis.  Nothing  very  serious  during  my  time,  but  just  after 
I  left,  just  about  the  time  1  was  leaving,  and  just  after  1  left,  there 
was  a  ver^'  large  accumulation  of  tools  and  machinery  and  lumber  sent 
down  from  the  United  States  to  the  Isthmus  for  canal  puiposes,  and 
the  wharf  accommodations  had  not  vet  been  enlarged,  so  that  it  could 
be  conveniently  handled,  and  just  during  the  latter  part  of  my  stay 
there  this  freight  congestion  began. 

The  Panama  Railrcmd  Companv  didn't  have  adequate  rolling  stock 
to  handle  the  freight,  to  handle  this  very  largely  increased  quantity  of 
fre^ht,  they  did  not  have  wharf  room  to  take  this  rolling  stock, 
their  engines  were  not  of  sufficient  power  to  handle  the  heavy  trains, 
their  sicungs  were  not  long  enough  so  that  they  could  shunt  as  many 
cars  as  might  be  necessary,  the  terminal  facilities  were  not  ade(|uate 
for  this  very  large  increase  of  the  arrival  of  commodities,  and  this 
congestion  had  begun  when  I  left  there. 

Senator  Morgan.  Was  that  congestion  due  in  any  part,  and  if  so  to 
what  probable  extent,  to  any  increase  of  the  commerce  across  the 
Isthmus  ? 

General  Davis.  I  do  not  think  that  very  much  of  it  related  to 
increased  commerce  across  the  Isthmus,  but  the  congestion  was  brought 
about  by  the  fact  that  the  Government  was  becoming  a  very  large 

customer  of  the  Panama  Railroad,  and  its  f  acilities  were  not  sufficient 

Senator  Morgan.  Brought  at>out  by  the  demand  of  the  Government 

for  material 

General  Davis.  Yes;  I  think  that  even  during  my  time  it  had  hap- 
pened that  a  train  of  cars  would  be  loaded  up  and  goods  consigned  to 
some  point  at  which  there  were  not  facilities  to  receive  them,  and  that 
that  train  of  cars  would  stay  three  weeks  loaded  on  the  tracks  before 
it  was  tinally  unloaded.  I  have  been  told  this  by  persons  connected 
with  the  train  service,  the  difficulty  being  to  find  a  place  to  store  the 
stuff  when  it  should  }>e  unloaded,  or  let  it  be  thrown  out  into  the  open 
air,  so  that  the  most  valuable  agency  for  moving  this  freight  was 
simply  used  as  a  storehouse — these  box  cars.  Of  course  that  did  not 
work  advantageously,  but  that  was  very  soon  cured. 

Mr.  Shonts  got  experienced  railroad  men  and  put  them  in  charge  of 
the  train  service,  transportation  men,  who  were  thoroughly  up  in  all 
those  matters,  and  while  the  congestion  has  continued  off  and  on  since, 
from  various  causes,  a^  I  read  in  the  newspapers,  yet  1  think  that  the 
steps  taken  to  relieve  the  congestion  are  the  best  that  could  be  taken. 
So  far  aK ,1  know,  they  are.  I  understand  that  the  coffee  crop  this  year 
is  a  ver\'  large  one,  and  that  it  is  even  now  coiisiHenibio  trouble  to 

rfer  that  coffee  as  rapidly  as  it  arrives  on  the  Pacific  side.     Most  of 
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it  is  going  to  Hamburg  and  Havre  or  Liondon.  It  goes  out  by  tiiose 
foreign  steamers. 

Senator  Hopkins.  From  what  countries^ 

General  Davis.  Guatemala,  Salvador,  and  Costa  Rioa. 

Senator  Morgan.  I  suppose  the  chief  of  the  sanitary  corps  is  Doctor 
Gorgas'^ 

General  Davis.  Yes;  an  excellent  man. 

Senator  Morgan.  His  undertaking  was  a  very  heavy  one? 

General  Davis.  Yes. 

Senator  Morgan.  To  ^et  hospitals  there,  and  so  on  ? 

General  Davis.  Yes;  it  was. 

Senator  Morgan.  Was  disease  prevalent  when  you  were  there? 

General  Davis.  Not  especially  so  when  we  arrived  there.  1  believe 
we  found  out  afterwards  that  there  was  one  case  of  yellow  fever  when 
we  arrived;  but  we  did  not  find  it  out  until  seveml  months  afterwards. 
I  think  the  first  case  of  yellow  fever  occurred  early  in  July. 

Senator  Morgan.  1  understand  yellow  fever  is  not  tne  greatest 
enemy  there. 

General  Davis.  No;  malaria  is  the  troublesome  disease,  and  tuber- 
culosis kills  more  people  than  any  other  disease. 

Senator  Morgan.  I  suppose  from  exposure  to  the  weather? 

General  Davis.  Yes;  and  inadequate  nutrition  and  a  bad  scale  of 
living.  Tuberculosis  does  more  harm  in  the  Tropics  than  any  other 
disease,  according  to  my  observation. 

Senator  Morgan.  And  next  to  that  comes  malaria? 

General  Davis.  Next  to  that  comes  malaria.  In  the  Philippines 
they  have  d^^sentery,  but  in  Panama  there  is  no  dysentery  at  all, 
strange  as  it  may  seem. 

Senator  Morgan.  None  at  all;  no  dysentery? 

General  Davis.  Hardly  any  dysentery  on  the  Isthmus,  while  in  the 
Philippines  it  is  very  prevalent.  It  causes  a  great  deal  of  invaliding 
home  of  our  soldiers. 

Senator  Morgan.  And  no  yellow  fever  in  the  Philippines? 

Genei*al  Davis.  None  at  all;  never  a  case. 

Senator  Morgan.  And  none  in  Hawaii '( 

General  Davis.  No. 

Senator  Morgan.  And  none  in  Nicai'a^ua? 

General  Davis.  None  in  Nicaragua.  I  think  they  have  had  plenty 
of  yellow  fever  at  Greytown  in  times  past,  in  former  years. 

Senator  Morcjan.  We  have  had  testimony  here  that  there  were  no 
cases  at  Greytown  except  those  imported  there  for  sanitation. 

General  Davis.  There  is  more  or  less  yellow  fever  up  and  down  the 
Central  American  coast.  1  don't  think  any  certain  place  on  that  coa^jt 
can  be  counted  on  as  entirely  free  from  yellow  fever,  provided  non- 
immune people  are  there,  "fhe  natives  are  generally  immune;  but  if 
there  are  a  lot  of  nonimmunes  there  you  may  be  sure  that  you  will 
find  yellow  fever  if  it  is  in  the  country. 

Senator  Ankeny.  Is  it  true,  Geneml,  that  you  have  double  tracked 
that  road? 

Geneml  Davis.  I  have  heard  by  reading  what  others  have  said  that 
it  has  been  double  tracked  through  about  two-thirds  of  its  length,  and 
I  think  that  is  about  all  they  intend  to  double  track  at  present  1 
only  know  that  by  reading,  however.  When  I  left  there  in  Man 
1905,  they  were  then  double  tracking  the  road — had  begun  the  work. 
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When  I  was  there  in  September  last  year  they  had  double  tracked 

considerable  stretches  of  it,  but  I  am  told  now  that  double  tracking 

has  gone  on  until  they  have  got  about  one-half,  quite  one-half,  of  it 

double  tracked. 
Senator  Morgan.  General,  during  the  time  you  were  governor  of 

the  Isthmus  and  one  of  the  Commissioners,  which  was  amut  a  year, 

was  it 

General  Davis.  About  a  year,  yes. 

Senator  Morgan.  What  part  of  your  time  were  you  absent  from 
the  Isthmus  ? 
General  Davis.  I  was  in  the  United  States  two  we^ks  in  August,  1904. 

Senator  Morgan.  That  was  on  account  of  family  bereavement? 

General  Davis.  It  was  on  accoTunt  of  such  an  ot^currence  as  you  say. 

Senator  Morgan.  You  remained  on  the  Isthmus  at  work  during  all 
the  balance  of  the  time^ 

Greneral  Davis.  Yes,  sir. 

Senator  Morgan.  Were  the  Commissioners  there  with  you? 

General  Davis.  They  were  there,  five  members  of  the  Commission, 
dve  of  my  colleagues  were  there  from  the  30th  of  July,  1904,  until  the 
6th  of  September  of  the  same  year. 

Senator  Morgan.  They  were  there  continuously  i 

General  Da^is.  Yes,  sir;  and  two  other  members  of  the  Commission 
came  down  again  in  February — members  of  what  we  called  the  engi- 
neering committee  of  the  old  Isthmian  Canal  Commission.  1  refer  to 
Messrs.  Burr  and  Parsons.  They  remained  on  the  Isthmus,  as  near  as 
I  can  now  recolle^^t.  about  two  weeks.  Mr.  Heckcr  went  down  one 
week  later  than  1  did.  He  was  a  memlx»r  of  the  Commission.  He 
remained  with  me  there  until  the  Commission  arrived,  and  then  he 
etumed  to  the  United  States  with  it,  and  shortly  afterwards  sent  inr 
bis  resignation. 

Senator  Morgan.  The  minutes  of  this  Commission,  as  recorded  here 
and  reported  to  the  President  and  by  him  to  Congress,  show  a  large 
number  of  meetings.     Do  you  recollect  the  number < 

General  Davis.  1  have  an  impression  that  it  is  eijjhty-five,  but  I  can 
not  say  exactly.     You  can  see  in  a  moment  by  looking. 

Senator  Morgan.  Yes;  I  can  get  the  number.  They  appear  to  have 
been  on  nearly  consecutive  days. 

General  Davis.  Almost;  sometimes  day  after  day,  right  along. 

Senator  Morgan.  While  the  Commissioners  were  there,  I  take  it 
from  the  character  of  their  proceedings  and  work,  they  were  very  con- 
tinuously employed. 

General  Davis.  1  think  so.  They  were  industrious.  So  far  as  I 
know,  when  they  were  on  the  Isthmus,  they  met  every  day,  and  on 
one  or  two  occasions  thev  met  at  night  in  my  quarters. 

Senator  Morgan.  And  you  had  to  consult  about  the  development 
of  a  new  situation  there  m  every  respect? 

General  Davis.  In  eveiy  respect;  yes,  sir. 

Senfitor  Morgan.  Physically  and  in  a  governmental  sense  i 

General  Davis.  Yes. 

Senator  Morgan.  And  for  the  preservation  of  the  health  ? 

General  Davis.  Yes. 

Senator  Morgan.  And  for  your  connection  with  outside  communi- 
cation for  getting  materials,  etc.  ? 

General  Davis.  Exactly.  Digitized  by  Google 
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Senator  Morgan.  Acquiring  kbor,  and  all  that? 

General  Davis.  Yes.  sir. 

Senator  Morgan.  Tnat  was  a  task  that  occupied  the  Comniissioners 
individually  and  collectively,  you  may  say,  continually? 

General  Davis.  Oh,  yes;  I  think  they  were  very  industriously 
employed  in  all  those  matters.  I  judged  so  from  reading  their  minutes, 
ana  I  know  what  occurred  when  1  had  the  good  fortune  to  be  present 

Senator  Morgan.  Was  there,  within  your  knowledge,  any  delin- 
quency on  the  part  of  any  Commissioner  during  that  period  of  time! 

General  Davis.  I  do  not  think  so. 

Senator  Morgan.  In  the  performance  of  his  duties? 

General  Davis.  I  do  not  think  so,  sir;  but  it  is  the  superior  officer 
who  ought  to  judge  of  those  things. 

Senator  Morgan.  He  has  a  right  to  judge,  but  he  ought  to  judge 
justly. 

General  Davis.  I  thought  they  were  industrious  and  attenti  e  to 
their  duties.     1  felt  so. 

Senator  Morgan.  Can  you  account  for  this  statement  in  an  order 
of  the  President,  addressed  to  the  Secretary  of  War,  dated  ''White 
House,  Washington,  D.  C,  April  1,  1905:" 

''The  practical  result  of  the  operations  of  the  Isthmian  Canal  Com- 
mission appointed  and  acting  under  previous  Executive  orders  has  not 
been  satisfactory  and  requires  a  change  in  the  personnel  of  the  Com- 
mission and  in  tne  instructions  for  its  guidance." 

Are  you  aware  of  any  fact  which  required  a  change  in  the  person- 
nel of  the  Commission? 

Senator  Hopkins.  One  moment,  Senator.  That  question,  it  seems 
to  me,  ought  not  to  be  asked  of  this  man.  He  has  admitted  that  the 
committee  were  up  here  while  he  was  down  there.  What  led  the 
President  to  indite  that  letter  may  have  been  things  that  occurred  up 
here,  a  thousand  or  2,000  miles  away  from  this  man. 

Senator  Morgan.  He  has  stated  that  the  Commission  were  there 
about  eighty  days  in  session. 

Senator  Hopkins.  That  is  only  a  small  part  of  the  period  that  he 
was  a  member  of  the  Commission,  and  it  seems  to  me  uiat  that  ques- 
tion does  an  injustice  to  the  General. 

General  Davis.  I  could  not  answer  that  question  without  comment- 
ing* upon  the  action  of  the  President  of  the  United  States,  arid  I  should 
think  that  I  ought  not  to  do  that. 

Senator  Hopkins.  Yes;  and  you  have  not  sufficient  information. 

General  Davis.  1  have  not  information,  either. 

Senator  Morgan.  Did  you,  while  you  were  there,  discover  any 
delinquency  or  any  want  of  attention  to  duty  on  the  part  of  any  of 
your  colleagues  ? 

General  Davis.  No  delinquency;  no,  sir.  I  urged  my  colleagues  to 
appoint  an  executive  committee"^  to  share  this  responsibility  on  the 
Istnmus.  1  urged  them  in  an  official  way;  1  offerea  a  resolution  at  a 
meeting  of  the  Commission  for  the  appointment  of  an  executive  com- 
mittee of  three  members  who  should  permanently  stay  on  the  Isthmus 
and  be  associated  with  me  in  the  administration  of  the  duties  which 
were  devolved  there.  I  do  not  mean  that  they  should  be  associated 
with  me  in  the  duty  as  chief  executive,  but  as  a  working  body  of  the 
Commission,  an  executive  committee. 
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My  collea^es  did  not  agree  with  me  on  that  proposition.  I  think 
that  was  a  mistake.  I  do  not  call  that  a  delinouency;  it  was  simply  a 
difference  of  opinion.  I  think  it  would  have  Deen  better  if  they  had 
sent  an  executive  committee  there  of  their  own  number  with  power  to 
act  But  it  is  only  an  opinion,  and  their  opinion  is  as  good  as  mine. 
They  did  not  agree  with  me.  The  records  of  the  minutes  will  show 
the  resolution  which  I  offered.     It  is  all  printed. 

Senator  Morgan.  Do  you  know  of  any  fact  that  shows  or  tends  to 
show  that  any  retardation  of  the  work  took  place  in  the  Isthmus  in  con- 
sequence of  the  want  of  industry  or  the  want  of  capacity  or  the  want 
of  fidelity  on  the  part  of  any  of  the  Commissioners  i 

Senator  Hopkins.  I  submit,  Mr.  Chairman,  that  that  is  a  question 
that  ought  not  to  be  propounded  to  this  witness.  It  involves  practi- 
cally the  same  objection  that  I  ur^ed  to  the  previous  question.  The 
President's  letter  stands  for  what  it  is  worth.  This  witness  of  coui'se 
was  not  in  a  position  to  see  and  judge  of  all  the  things  that  came  to 
the  attention  of  the  President,  and  he  ought  not  to  be  required  to  put 
up  his  judgnaent  against  the  President's  on  a  matter  like  that,  where 
his  observation  is  limited,  and  his  information  is  limited. 

Senator  Morgan.  I  did  not  ask  him  for  his  judgment  about  any- 
thing at  all.  I  asked  him  for  the  fact  as  to  whether  he  saw  any  inef- 
ficiency or  neglect  of  business  on  the  part  of  any  Commissioner  while 
he  was  there. 
Senator  Hopkins.  But  he  does  not  know  the  fact. 
(By  direction  of  the  committee  the  stenographer  read  aloud  the 
penciing  question.) 

Senator  Hopkins.  You  see,  he  has  stated  that  for  a  year  he  was 
awav  from  the  Commission. 

The  Chairman.  It  seems  to  me  it  is  hardly  a  proper  question.  Sen- 
ator, for  this  witness  to  answer.  The  Commission  was  here  at  the 
time. 

Senator  Morgan.  I  do  not  ask  General  Davis  this  question  with  a 
view  of  his  vindicating  himself,  because  the  record  vindicates  him  in 
every  possible  particular.  1  ask  it  with  a  view  of  the  vindication  of 
his  colleagues.  I  would  not  ask  him  the  Question  if  it  related  to  his 
own  personal  opinion  of  what  his  own  conauct  had  been. 

The  Chairman.  I  do  not  see  any  reason  why  the  witness  should 
answer  that  question. 

Senator  Morgan.  Some  of  these  gentlemen  are  before  us  for  con- 
firmation, and  I  will  give  the  committee  to  understand  that  I  want  to 
know  how  they  have  been  behaving  themselves. 

The  Chairman.  The  General  has  signified  that  they  behaved  them- 
selves all  right. 

Senator  Morgan.  But  the  Senator  does  not  want  his  answer  to  go 
down. 

Senator  Hopkins.  I  do  not  want  it  to  go  down  because  I  think  it 
would  be  an  injustice  to  General  Davis,  and  also  because  it  is  a  ques- 
tion that,  from  the  standpoint  of  the  President,  ought  not  to  be  gone 
into  with  the  lack  of  information  which  the  witness  has  stated  that  he 
has,  and  he  ought  not  to  be  put  in  a  position  either  to  confirm  or  to 
antagonize  his  superior  oflScer  on  a  proposition  like  that. 

Senator  Morgan.  If  General  Davis  had  said  that  he  did  not  feel 
that  he  ought  to  make  an  answer  to  such  a  question  as  that  1  woulc' 
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have  waived  it.  He  answered  the  question  that  he  had  not  seen  any 
delinaueney  or  anything  of  the  kind,  vindicating  his  colleagues  in  a 
way  tnat  I  am  very  mucli  pleased  with. 

General  Davis.  I  am  willing  to  make  one  statement  in  connection 
with  that  letter  which  mav  have  some  bearing  upon  it. 

The  Chairman.  Proceecl,  General. 

General  Davis.  I  think  that  my  opinion  would  not  be  conclusive  on 
the  subject  at  all.  The  superior,  the  President  of  the  United  States, 
is  surely  to  decide  for  himself  as  to  the  suitability  of  his  agents  for 
doing  his  work.  He  has  expressed  himself  on  this  subject;  and  I  am 
perfectlv  willing  to  concede  that  the  President  must  have  exactly  that 
power  that  he  has  expressed  in  the  few  lines  that  Senator  Morgan  has 
read.  He  could  not  be  the  Chief  Magistrate  of  this  nation  without 
the  right  to  exercise  that  power. 

Senator  Morgan.  1  do  not  object  to  his  exercise  of  such  power  as 
that;  but  as  a  Senator,  acting  upon  the  confirmation  of  the  same  men 
that  he  had  in  office  at  the  time,  and  some  of  whom  he  turned  out,  I 
have  a  right  to  know. 

Senator  Hopkins.  1  think,  in  addition  to  the  other  propositions, 
that  it  is  unfair  to  put  General  Davis  in  an  attitude  where  he  might  or 
might  not  antagonize  the  position  of  the  President. 

Senator  Kittredge.  1  do  not  think  this  question  is  in  line  with  the 
question  to  which  you  objected  just  prior  to  this. 

Senator  Dryden.  1  think,  Mr.  Chairman,  that  the  committee  should 
remember  that  General  Davis  occupies  a  different  position  from  many 
of  the  other  witnesses  that  have  appeared  before  us.  He  is  an  officer 
of  the  Army;  and  anything  which  requires  of  him  a  statement  which 
either  directly  or  indirectly  reflects  upon  his  superior  officer,  namely, 
the  President  of  the  United  States,  I  think  should  be  excluded. 

Senator  Kittredge.  I  do  not  understand  that  this  question  amounts 
to  that. 

Senator  Hopkins.  The  (juestion  was  seeking  to  antagonize  him  in 
his  statement  with  that  of  the  President.  That  was  the  apjmrent 
object  of  the  question.  I  do  not  know  whether  the  questioner 
intended  that  or  not,  but  that  was  the  effect  of  the  (|uestion. 

(By  direction  of  the  committee  the  stenographer  again  i^ead  aloud 
the  pending  question  as  follows:) 

Do  you  know  of  any  fact  that  shows  or  tends  to  show  that  any 
retardation  of  the  work  took  place  in  the  Isthmus  in  conse<^uence  of 
the  want  of  industry  or  the  want  of  capacity  or  the  want  of  fadelity  on 
the  part  of  any  of  the  Commissioners? 

Senator  Kittredge.  That  is  quite  a  different  question  from  the  one 
asked  just  prior  to  that. 

Senator  Hopkins.  1  do  not  think  it  is.  It  would  be  highly  improper 
for  this  witness  to  answer  it. 

Senator  Kittredge.  If  Geneml  Davis  has  any  objection  to  answer- 
ing that  question,  I  would  be  willing  to  vote  to  excuse  him. 

The  Chairman.  I  think  it  should  oe  left  to  the  witness. 

Senator  Kittredge.  Otherwise  not. 

Senator  Hopkins.  I  do  not  think  so,  Mr.  Chairman.  I  think  that  is 
a  matter  that  is  part  of  our  province. 

Senator  Taliaferro.  That  question  could  have  been  asked  with 
absolute  propriety  if  the  President  had  never  written  a  line  on  the 
subject.     The  question  is  whether  this  witness,  as  a  member  of  the 
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Cominksion  and  ae  jgovernor  of  the  Zone  there,  and  as  this  Govern- 
ment's agent,  practically,  on  the  Isthmus,  knew  of  anvthin^  connected 
with  the  conduct  of  these  other  agents  of  the  Government  that  had  in 
any  way  put  back  that  work  on  the  Isthmus.     That  is  the  question. 

Senator  Hopkins.  That  would  be  ail  ri^ht  enough  if  the  President 
had  never  expressed  himself  on  the  subject.  Then  this  witness,  in 
whatever  answer  he  might  make,  would  not  be  putting  himself  in 
antagonism  with  his  superior  officer  or  taking  any  position  whatever 
with  reference  to  him.  But  inasmuch  as  the  President  has  written 
what  has  been  read  by  Senator  Morgan,  it  does  become  a  pertinent 
question  as  to  whether  this  witness  should  be  put  in  an  attitude  of 
contradicting  or  criticizing  his  superior  officer.  Then,  in  addition  to 
that,  Mr.  Chairman,  he  has  ali'eaay  shown  that  these  men  were  hei*e 
in  Washington  and  that  he  was  there  on  the  Zone,  so  he  ha^  not  the 
information  which  would  enable  him  to  answer  the  (luestion. 

Senator  Morgan.  The  President  states  this,  if  the  chairman  will 
allow  me: 

''The  practical  result  of  the  operations  of  the  Isthmian  Canal  Com- 
mission appointed  and  acting  under  previous  Executive  orders  has  not 
been  satisfactory,  and  re(|uires  a  change  in  the  personnel  of  the  Com- 
mission and  in  tne  instructions  for  its  guidance  ^— the  practical  results 
of  the  work  done  on  the  canal  and  elsewhere  in  the  performance  of 
their  duties. 
Senator  Hopkins.  I  disagree  with  the  Senator. 
Senator  Morgan,  We  have  examined  the  whole  of  that  work  there, 
l)oth  there  and  here,  freely  and  with  perfect  right  on  our  part^  at 
least — for  I  do  not  think  I  have  any  superior  officer  when  I  am  required 
by  the  Senate  to  ask  a  question  that  I  think  is  proper  for  its  informa- 
tion; and  I  predicate  mv  question  upon  what  the  President  asserts  is 
the  practical  result  of  the  operations.     We  have  that.     Now  I  want  to 
know  of  the  witness  whether  he  is  aware  or  has  any  reason  to  suspect 
that  the  pi'actical  results  of  the  operations  there  of  which  the  Presi- 
dent complains  have   l>een  the  fault,  within  his  knowledge,  of  any 
member  of  the  Commission.     I  want  to  show  that  the  fault  is  in  the 
situation. 

Senator  Hopkins.  Now,  Mr.  Chairman,  you  can  see  that  that  ques- 
tion of  itself  does  not  elucidate  any  proposition  that  this  committee  is 
called  upon  to  pass  upon  or  to  recommend  to  the  Senate — not  at  all. 
It  18  simply  an  effort  upon  the  part  of  the  (questioner  to  antagonize 
this  witness  with  his'superior  omcer;  and  it  is  asking  him  a  question, 
as  I  have  before  said,  that  covers  a  subject  that  he  does  not  know  any 
more  about  than  a  schoolboy,  because  he  was  down  there  discharging 
his  duties  efficiently  while  these  men  were  up  here.  He  is  not  sup- 
posed to  know,  and  does  not  know,  what  information  the  President 
nad  that  caused  him  to  write  that  letter. 

Senator  Kitthedge.  The  question  simply  calls  for  his  own  knowl- 
edge.    If  he  has  not  any,  he  can  say  so. 

Senator  Hopkins.  I  think  the  chairman  had  better  rule  on  the 
question. 

Senator  Taliafebko.  I  do  not  agree  with  you,  Senator,  that  there 
is  any  purpose  on  the  part  of  Senator  Morgan  to  bring  this  witness  in 
antag'onisni  with  or  in  criticism  of  the  President.  If  I  thought  so  I 
wouwi  not  favor  the  answers  being  given.  But  you  assume  to  take 
care  of  a  -witness  here  who  has  shown  that  he  is  abundantly  able  to 
PO — ^vql3--06 ^23  ^ 
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take  care  of  himself;  and  I  take  it  that  General  Davis  is  not  ^oing  to 
be  drawn  into  any  antagonism  of  the  President  by  any  question  that 
is  put  to  him. 

benator  Hopkins.  I  think  the  best  way  is  not  to  let  the  question  be 
answered,  because  it  is  not  pertinent  to  anything  that  we  are  consider- 
ing here. 

The  Chairman.  I  see  no  reason  why  the  witness  should  be  called 
upon  to  answer  this  question  unless  he  desires  to  do  so.  The  chair 
will  excuse  him  if  he  desires  to  be  excused. 

Senator  Morgan.  Oh,  if  the  General  should  say  that  he  desires  to 
be  excused  from  it,  that  is  another  matter. 

General  Davis.  It  would  be  the  height  of  impropriety  for  an  officer 
of  the  Government  holding  the  relation  to  the  Commander  in  Chief  of 
the  Army  and  Navy  that  I  necessarily  hold  to  pass  anv  opinion  what- 
ever of  approval  or  disapproval  on  his  action.  It  would  be  the  height 
of  impropriety.  I  have  oeen  forty  years  and  more  in  the  service,  and 
it  would  be  entirely  wrong.  I  do  not  know  what  was  in  the  mind  of 
the  President  when  he  wrote  that  paragraph.  It  is  impossible  that  I 
should.  He  had  means  of  knowledge  which  I  did  not  possess.  He 
could  know  of  events  that  were  unknown  to  me,  and  I  feel  as  if  it 
would  be  quite  improper  for  me  to  discuss  this  subject. 

The  Chairman.  Senator  Morgan,  will  you  proceed  with  other  ques- 
tions ? 

Senator  Morgan.  I  want  to  state  one  of  the  grounds  upon  which  I 
ventured  to  ask  this  very  tender  question.  That  letter  is  dated  April 
1,  1905,  at  the  time  of  the  organization  of  the  new  Commission.  The 
President  says,  in  a  message  to  Congress  dated  January  8,  190(): 

"The  work  on  the  Isuimus  is  being  admirably  done,  and  great 
progress  has  been  made,  especially  during  the  last  nine  months.  The 
plant  is  being  made  ready  and  the  organization  perfected." 

I  want  to  show  that  as  much  progress  had  been  made  during  the 

S receding  time  as  had  been  during  the  last  nine  months,  and  a  great 
eal  more,  and  I  will  show  it,  and  have  shown  it.  [Reading:] 
*'The  first  work  to  be  done  was  the  work  of  sanitation,  the  neces- 
sary preliminary  to  the  work  of  actual  construction;  and  this  has  been 
Fushed  forward  with  the  utmost  energy  and  means.  In  a  short  while 
shall  lay  before  you  the  recommendations  of  the  Commission  and  of 
the  Board  of  Consulting  Engineers  as  to  the  proper  plan  to  be  adopted 
for  the  canal  itself,  together  with  my  own  recommendations  thereon. 
All  the  work  so  far  has  been  done  not  only  with  the  utmost  expedi- 
tion, but  in  the  most  careful  and  thorough  manner;  and  what  has  been 
accomplished  gives  us  good  reason  to  believe  that  the  canal  will  be 
duff  in  a  shorter  time  than  had  been  anticipated  and  at  an  expenditure 
within  the  estimated  amount." 

I  suppose  we  are  at  liberty  to  show  that  the  President  was  mistaken 
in  that  declaration  to  us.  1  think  we  are  not  debarred,  because  he 
says  a  thing,  from  inquiring  into  whether  or  not  the  foundations  of 
fact  on  which  he  made  that  expression  of  opinion  are  correct. 

Then  he  goes  on  to  sav,  after  speaking  of  certain  accusations  and 
the  sources  from  which  they  sprung,  that  they  emanate  from  men  who 
are  "desirous  of  obtaining  notoriety  by  widespread  slander.  More 
often  they  originate  with  or  are  given  currency  by  individuals  with  a 
personal  grievance.  *  *  *  Every  specific  charge  relating  to  jobbery, 
to  immorality,  or  to  inefficiency  from  whatever  source  it  has  come  has 
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been  immediately  investigated,  and  in  no  single  instance  have  the  state- 
ments of  these  sensation  mongers  and  the  interested  complainants 
behind  them  proved  true.  *  *  *  I  court  the  fullest,  most  exhaus- 
tive, and  most  searching  investigation  of  any  act  of  theirs,"  which 
includes  their  employees  down  there,  ''and  if  anv  one  of  them  is  ever 
shown  to  have  done  wrong  his  punishment  shall  be  exemplary." 

Senator  Hopkins.  Senator,  there  is  nothing  inconsistent  in  that 
statement  that  he  has  sent  to  us  and  the  statement  upon  which  you 
predicated  your  question  to  General  Davis,  There  is  no  inconsistency 
on  the  part  of  the  President  there. 

Senator  Mokgan.  The  Senator  is  defending  the  President  against 
an  alleged  inconsistency  that  has  not  been  even  hinted. 

Senator  Hopkins.  I  am  not  defending  him  at  all;  but  you  are  read- 
ing that  as  a  basis  for  the  justification  of  your  question,  and  I,  without 
defending  the  President  (because  he  does  not  need  any  defense)  am 
saying  that  there  is  no  inconsistencv  between  what  you  are  now  read- 
ing and  the  statement  that  you  read  upon  which  you  predicated  your 
questions. 

Senator  Morgan.  I  am  trying  in  this  manner  simply  to  ascertain 
what  has  been  done,  and  if  there  is  anything  that  has  been  omitted  to 
be  done  by  any  person  who  is  in  default  to  ascertain  that  and  point  it 
out;  because  the  President  demands  the  most  thorough  investigation  of 
everv  person  who  has  been  engaged  in  that  work  there,  and  I  supposed 
that  he  meant  what  he  said.  If  anybody  here  has  a  right  to  say  that 
he  was  not  in  earnest  about  it,  let  him  speak  up  and  say  so. 

I  wUl  not  press  the  question  upon  General  Davis,  because  he  has 
evinced  a  disposition,  which  I  think  is  very  highly  commendable,  not 
to  criticise  in  any  possible  sense  his  superior  oflScer  in  the  Army; 
though  I  think  that  around  this  board  we  are  all  civilians. 

General  Davis,  have  you  ever  known  any  person  who  was  a  stock- 
holder in  the  New  Panama  Canal  Company  at  any  time? 

General  Davis.  I  have  no  personal  acquaintance  with  any  individual 
that  I  know  to  be  a  stockholder.  I  never  saw  a  list  of  the  stockholders 
of  the  New  Panama  Canal  Company;  I  never  saw  a  list  of  them  in  my 
life.  I  presume  I  have  met  people  who  were  stockholders,  but  I  did 
not  know  it,  and  do  not  know  it  now. 
Senator  Morgan.  Did  you  know  it  from  anything  they  said  to  you  ? 
General  Davis.  No:  I  have  no  recollection  of  anything  said  to  me 
that  would  indicate  that  any  of  the  persons  1  was  talking  with  were 
stockholders. 

Senator  Taliaferro.    Does  that  apply  also.   General   Davis,    to 
bonds? 
General  Davis.  To  bondholders  of  the  New  Panama  Canal  Company  ? 
Senator  Morgan.  There  were  not  any  bonds  issued  ? 
General  Davis.  There  were  not  any  bonds. 
Senator  Taliaferro.  By  the  New  Panama  Canal  Companv? 
Senator  Morgan.  The  Old  Panama  Canal  Company  issued,  bonds? 
General  Davis.  No;  I  do  not  think— I  can  not  recall  now  that  I 
ever  was  acquainted  with  anybody  that  I  knew  to  be  an  investor  in 
the  Old  or  New  Panama  Canal  Company,  although  I  presume  that  I 
have  met  such  people  without  knowing  it. 

Senator  Morgan.  While  you  were  governor  you  made  a  report  of 
which  I  have  what  I  conceive  to  be  an  incomplete  copy,  or,  1  might 
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Senator  Morgan.  I  want  it  by  all  means,  because  that  is  the  only 
evidence  we  have  as  to  what  the  agreement  is. 

The  Chairman.  It  will  go  into  the  record  unless  some  member  of 
the  committee  objects. 

General  Davis.  And  the  Secretary's  agreement  with  the  Government 
of  Panama  ratifying  it,  you  know,  and  requiring  from  the  Govern- 
ment of  Panama  an  mdorsement  of  it. 

(The  paper  above  referred  to,  which,  by  direction  of  the  committee, 
was  printed  as  a  part  of  the  record,  is  as  follows:) 

Isthmian  Canal  Zone,  Executive  Office, 

Cnlebra,  June  21^  190\, 
Sir:  I  have  the  honor  to  inclose  herewith  copy  of  the  agreement 
relating  to  the  delimitation  of  the  Canal  Zone  recently  entered  into 
by  myself  as  governor  of  the  Zone  with  the  secretary  of  state  and  the 
attorney -general  of  Panama  as  representing  that  Republic;  also  copy 
of  each  oi  three  maps  illustrating  the  boundaries  of  which  a  verbal 
description  is  contained  in  the  agreement. 

Very  cloudy  weather  has  made  it  impossible  for  us  to  print  satisfac 
torily  from  the  tracings,  and  I  regret  that  the  maps  are  in  the  condi- 
tion they  are,  but  later  on  better  copies  will  be  forwarded. 

Copies  of  these  maps  have  also  been  forwarded  to  the  Chief  of  Staff 
of  the  Army. 

Respectfully,  Geo.  W.  Davis, 

Governor. 
The  Secretary  of  War, 

War  Departiiieiit^  Washington^  D.  C. 


Whereas  by  the  terms  and  provisions  of  Article  II  of  the  Conven- 
tion for  the  Construction  of  an  Interoceanic  Canal  between  the  United 
States  of  America  and  the  Republic  of  Panama,  signed  by  the  repre- 
sentatives of  the  two  nations  on  November  18,  1903,  the  ratifications 
of  which  were  exchanged  at  Washington  on  the  26th  day  of  February, 
1904,  the  United  States  acquired  the  right  of  use,  occupation,  and 
perpetual  control  from  and  after  the  said  26th  day  of  February,  1904, 
m  and  over  the  Canal  Zone  and  other  lands,  waters,  and  islands  named 
in  said  Article  II  of  the  convention  aforesaid;  and 

Whereas  it  has  not  yet  been,  and  is  not  now,  practicable  to  make  a 
complete,  definite,  and  exact  location  of  the  precise  boundaries  of  all 
the  territory  ceded  to  the  United  States  by  the  terms  and  provisions 
of  said  Article  II  of  said  convention;  and 

Whereas  the  successful  completion  of  the  work  of  construction  of 
the  Interoceanic  Canal  across  the  Isthmus  of  Panama  is  of  transcendent 
importance  to  the  United  States,  to  the  Republic  of  Panama,  and  to 
the  people  of  the  world;  and 

W  hereas  in  order  that  said  work  of  construction  of  said  interoceanic 
canal  may  be  systematically  prosecuted,  and  in  order  that  a  govern- 
ment for  the  Canal  Zone  created  by  the  terms  and  provbions  of  said 
Article  II  of  said  convention  may  be  successfully  organized  and  car- 
ried forward,  it  is  necessary  that  the  extent  and  boundaries  of  the 
territory  ceded  to  the  Government  of  the  United  States  by  the  (?ov- 


INVESTIGATION    OP   PANAMA   CANAL    MATTER?.  2801 

ernment  of  the  Republic  of  Panama  under  the  terms  and  provisions 
of  said  convention  shall  be  provisionally  determined  and  agreed  upon. 
Now,  therefore,  General  George  W.  t)aviy,  governor  of  the  Panama 
Canal  Zone,  acting  for  and  on  l^half  of  the  Government  of  the  said 
Zone,  and  Senor  Don  Toraas  Arias,  secretary  of  state  of  the  Kepublic 
of  Panama,  and  Senor  Don  Ramon  Valdes  Lopez,  attorney-general  of 
said  Republic,  jointly  acting  for  and  on  behalf  of  the  Government  of 
said  Republic  of  Panama,  having  agreed  that  the  Government  of  the 
Kepublic  of  Panama  has  delivered,  and  the  Government  of  the  United 
States  has  received,  and  had,  on  the  19th  day  of  Ma}',  1904,  received, 
for  its  use,  occupation,  and  control,  the  Isthmian  Canal  Zone  described 
in  said  Article  II  of  the  aforesaid  convention  for  the  construction  of 
an  interoceanic  canal,  including  lands  and  waters  in  the  said  Zone, 
lands  under  water,  islands  in  said  Zone,  and  the  islands  of  Perico,  Naos, 
Culebra,  and  Flamenco,  do  make  this  further  agreement: 

Sec.  1.  The  limits  of  the  Canal  Zone,  including  lands  under  water 
and  islands  ceded,  but  not  including  the  cities  and  harbors  of  Colon 
and  Panama,  delivery  of  which  lands,  waters,  and  islands  has  been 
made  by  Panama,  and  possession  of  which  has  been  taken  by  the  United 
States,  are  indicated  and  shown  on  the  attached  map  (marked  "A"^, 
signed  by  the  parties  to  this  agreement,  as  accurately  as  it  is  possible 
to  indicate  on  a  map  with  the  existing  information  respecting  the 
topography  of  the  region  travefsed  by  the  canal,  by  a  heavy  red  line 
crossed  with  black,  and  drawn  at  the  uniform  distance  by  scale  of  five 
(5)  statute  miles  on  each  side  of  the  middle  line  of  the  canal,  and  said 
indicated  boundary,  or  line  of  division,  between  the  territory  ceded  by 
the  Republic  of  Panama  to  the  United  States  for  canal  purposes  and 
the  adjoining  or  abutting  lands  of  the  Republic  of  Panama  is  provision- 
ally accepted,  and  will  be  strictly  observed  b}^  the  two  Governments 
until  the  limits  or  boundaries  of  the  said  Zone,  waters,  and  islands 
shall  be  definitely  and  finally  marked,  fixed,  and  determined. 

Sec.  2.  The  limits  of  the  city  and  harbor  of  Panama,  as  indicated 
and  shown  by  a  heavy  red  line  crossed  with  black  on  the  attached  map 
(marked  *'  B^'),  and  as  described  on  the  paper  attached  to  the  said  map, 
both  of  which  are  signed  by  the  parties  to  this  agreement,  are  provi- 
sionally accepted  and  will  be  strictly  observed  by  the  two  Governments 
until  the  true  and  definite  line  of  division  between  the  (^anal  Zone  and 
its  waters,  on  the  one  hand,  and  the  city  of  Panama  and  its  harbor,  on 
the  other,  shall  be  finally  surveyed,  marked  oflf,  fixed,  and  determined: 
Pnpcided^  That  the  outer  or  marine  boundary  of  the  harbor  of  Panama 
shall,  as  soon  as  practicable,  be  agreed  upon  and  marked  with  buoys 
or  other  monuments. 

Sec.  3.  The  limits  of  the  city  and  harbor  of  Colon,  as  indicated  and 
shown  by  a  heavy  red  line  crossed  with  black  on  the  attached  map 
(marked "'  C"),  and  as  described  in  a  paper  attached  to  said  map,  both  of 
which  are  signed  by  the  parties  to  this  agreement,  are  provisionally 
accepted  and  will  be  strictly  observed  by  the  two  Governments  until 
the  true  and  definite  line  of  division  between  the  Canal  Zone  and  its 
waters  on  the  one  hand  and  the  citv  of  Colon  and  its  harbor  on  the 
other  shall  be  finally  surveyed,  marked  off,  and  determined. 

Sec.  4.  As  necessity  may  arise  special  agreements  will  be  made  and 
entered  into  from  time  to  time  bj  the  parties  hereto  or  by  their  suc- 
cessors respecting  the  delimitation  of  any  auxiliary  lands  or  waters 
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outside  the  Canal  Zone  which  may  be  found  to  be  necessary  or 
coAvenient  to  the  construction,  sanitation,  or  protection  of  the  inter- 
oceanic  Canal  or  of  its  auxiliary  works. 

Sec.  5.  The  governor  of  tne  Canal  Zone  or  his  successors  may 
employ  the  citizens  of  the  Republic  of  Panama  residing  in  the  territory 
of  the  Republic,  for  which  purpose  the  Government  of  the  Republic 

gives  them  the  permission  mentioned  in  paragraph  2  of  article  7  of 
le  national  constitution. 
In  witness  whereof  we  have  signed  these  presents  in  the  city  of 

Panama,  this day  of  June,  1904. 

(Signed)  George  W.  Davis, 

GovetTwr  Canal  Zone, 
(Signed)  TomAs  Arias, 

Secretary  of  State  R^pvblic  of  Panama, 
(Signed)  Ram6n  Vald6s  L6pez,   • 

Attorney- Oeneral  Repvhlic  of  Panama. 
A  true  copy. 

Geo.  W.  Davis, 

Governor  Canal  Zone, 


Provisional  delimitation  of  boundaries  between  the  territory  of  the 
United  States  of  America  on  the  Isthmus  of  Panama,  known  as 
''The  Panama  Canal  Zone,"  and  the  city  and  harbor  of  Panama,  in 
the  Republic  of  Panama,  being  the  delimitation  to  which  i-eference 
is  made  in  the  agreement  entered  into  between  the  government  of 
the  said  Canal  2iOne  and  the  Government  of  the  Republic  of  Panama, 
signed  by  General  George  W.  Davis,  governor  of  the  said  Zone,  on 
behalf  of  the  said  government  of  the  Canal  Zone,  and  by  Senor  Don 
Tomas  Arias,  Secretary  of  State,  and  by  Senor  Don  Ramon  Valdes 
Lopez,  attorney-general,  on  behalf  of  the  Government  of  the  Repub- 
lic of  Panama,  as  follows: 

Beginning  on  the  shore  line  of  the  Pacific  Ocean  at  a  stake  driven 
above  high-water  mark  on  Punta  Paitilla,  thence  on  a  straight  line 
northwesterly  to  a  similar  stake  driven  upon  the  summit  of  Cerro 
Pelado,  which  hill  is  situated  on  the  south  side  of  the  Savanna  road, 
said  stake  being  about  eighteen  hundred  (1,800)  metres  northeast  from 
the  Caledonia  Bridge;  thence  on  a  straight  line  to  a  similar  post  driven 
on  the  summit  of  Cerro  Corundu;  thence  on  a  straight  line  to  a  similar 
stake  at  the  southeast  corner  of  the  tract  of  land  known  as  L#e  Section 
and  upon  the  north  side  of  the  hospital  road;  thence  on  a  straight  line 
crossing  the  road  leading  from  Panama  to  the  hospital  across  the 
meadows  and  fields  to  a  similar  stake  driven  on  the  north  side  of  the 
road  leading  from  Panama  to  La  Boca,  about  seventy -five  (75)  metres 
from  the  old  walled  spring  Chorillo;  thence  southwesterly  in  a  straight 
line  across  La  Boca  road  to  a  similar  stake  driven  at  high-water  mark 
upon  Punta  Mala,  near  the  islet  of  Gabilan. 

At  each  of  the  stakes  above  mentioned  and  at  each  of  the  other  e^lk 
above  given  for  the  purpose  of  marking  the  boundary  in  question 
there  shall  be  set  a  masonry  monument  about  one  (1)  metre  sqiiare 
and  one  (1)  metre  high,  and  in  the  center  of  the  masonry  and  pi*o|eot- 
ing  about  sixty  (60)  centimetres  above  it  shall  be  placed  an  iron 
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colomo  or  post  marked  on  the  side  of  the  Canal  Zone  with  the  letters 
U.  S.  and  on  the  opposite  side  with  the  letter  P. ;  all  of  said  letters  to 
be  about  six  (6)  centimetres  in  height,  these  monuments  to  be  erected 
as  soon  as  practicable  at  the  expense  of  the  United  States. 
(Signed)  George  W.  Davis, 

Oovemor  Ccmal  Zone. 
(Signed)  TomXs  Arias, 

Secretary  of  State  Hepublic  of  Panama. 
(Signed)  Ram6n  vALDfe  L6pez, 

Attorney '  General  Republic  of  Panama. 


Professional  delimitation  of  boundaries  between  the  territory  of  the 
United  States  of  America  on  the  Isthmus  of  Panama,  known  as 
"The  Panama  Canal  Zone,"  and  the  city  and  harbor  of  Colon,  in  the 
Republic  of  Panama,  being  the  delimitation  to  which  reference  is 
made  in  the  agreement  entered  into  between  the  government  of  the 
said  Canal  Zone  and  the  Government  of  the  Republic  of  Panama, 
signed  by  General  George  W.  Davis,  governor  or  the  Canal  Zone, 
on  behalf  of  the  government  of  said  Zone,  and  by  Sefior  Don  Tomas 
Arias,  secretary  of  state,  and  Sefior  Don  Ramon  Valdes  Lopez, 
attorney -general,  on  behalf  of  the  Government  of  the  Republic  of 
Panama,  as  follows: 

The  citjr  of  Colon:  All  that  portion  of  the  island  of  Manzanillo  which 
is  above  low  water,  except  the  tract  of  land  reclaimed  from  the  sea 
and  generally  known  by  the  name  of  La  Terre  Plein  de  Crostobal 
Colon,  and  the  boundary  between  said  La  Terre  Plein  and  said  city  is 
as  follows: 

Beginning  at  a  point  on  the  northern  shore  line  of  Boca  Chica,  some- 
times called  Folks  River,  said  point  being  fifty  (50)  metres  to  the  east- 
ward of  the  middle  of  the  main  line  of  track  of  the  Panama  Railroad; 
thence  northward  and  northwestward,  alwavs  parallel  with  the  said 
railroad  track  and  at  a  uniform  distance  of  fifty  (50)  metres  from  the 
middle  line  thereof,  to  the  middle  line  of  Bolivar  street  (sometimes 
called  C  street);  thence  along  the  middle  line  of  said  Bolivar  street  to 
the  middle  line  of  Eleventh  street;  thence  along  the  middle  line  of 
Eleventh  street  to  low-water  mark  on  the  shore  of  the  harbor  of  Colon. 
The  harbor  of  (Jolon:  All  that  poition  of  said  Limon  Bay  lying 
westward  of  said  city  of  Colon  and  northward  of  a  straight  line  drawn 
from  the  center  of  the  existing  monuments  of  Cristobal  Colon,  true 
we^jt  to  the  westerlv  shore  of  Limon  Bay:  Provided^  howt-vtr^  That  the 
entrance  channel  or  the  Panama  Canal  through  said  harbor  of  Colon 
to  its  southern  boundary,  of  the  width  of  three  hundred  and  thirty 
(330)  meters  on  either  side  of  the  middle  line  or  axis  of  said  entrance 
channel  wherever  said  channel  may  now  or  hereafter  cross  the  same, 
is  hereby  declared  to  be  a  part  of  the  Canal  Zone,  under  the  exclusive 
jarisdicaon  and  control  of  the  United  States,  the  limits  of  said  chan- 
nel thlx>ugh  said  harbor  to  be  suitably  marked  by  buoys  or  otherwise: 
And  provided  further^  That  the  said  Terre  Plein  between  the  said 
monument  of  Cristobal  Colon  and  the  middle  line  of  Eleventh  str(M»t 
extends  to  low  water. 
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There  are  excepted  froni  the  city  and  harbor  the  existing  light- 
house on  Manzanillo  Island,  and  all  land  lying  within  thirty  (80) 
metres  thereof,  these  being  within  the  Canal  Zone. 

(Signed)  George  W.  Davis, 

Oovemor  Canal  Zme. 
(Signed)  TomXs  Arias, 

Secretary  of  State  Republic  of  Panama. 
(Signed)  Ram5n  Vald&  L6pez, 

Attorney-  General  Republic  of  Pavama. 

(Thereupon,  after  an  informal  discussion,  the  committee  adjourned 
until  Monday,  April  2,  1906,  at  2  o'clock  p.  m.) 
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Committee  of  Intebogeanic  Canals, 

United  8tatb9  Senate, 
Washington^  D.  C,  Monday^  April  «,  1906. 
The  committee  met  at  2  o'clock  p.  m. 

Present:  Senators  Millard  (chairman),  Kittredge,  Hopkins,  Mor- 
gan, and  Taliaferro. 

8TATEMEHT  OF  MAJ.  OEH.  OEOSOE  W.  DAVIB,  V.  B.  ABMT, 
BETIBED— Continued. 

Senator  Morgan.  General  Davis,  at  our  last  meeting  wo  were  dis- 
cussing the  question  of  a  report  that  you  had  made  to  the  Isthmian 
Canal  Commission,  of  which  you  were  then  a  member,  and  a  letter  of 
Mr.  De  Obaldia,  who  was  then  minister  of  foreign  affairs,  I  believe, 
in  Panama. 

General  Davis.  In  Washington. 

Senator  Morgan.  He  was  minister  from  that  Government  to  this? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  At  that  time  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Have  you  that  letter? 

General  Davis.  Yes,  sir;  a  copy  of  it. 

Senator  Morgan.  This  report  of  yours  was  made  to  inform  the 
Commission  and  the  Secretary  of  war  of  all  the  circumstances  and 
conditions  under  which  you  conducted  the  preliminary  negotiations 
with  the  Government  of  Fanama  by  direction  of  the  President? 

General  Davis.  Well,  in  a  letter  of  the  President,  addressed  to 
the  President  of  the  Republic  of  Panama,  given  to  me  before  I  sailed 
for  the  Isthmus,  there  was  a  request  expressed  by  the  President  to  the 
chief  executive  of  the  Panama  Republic  that  he  should  discuss  with 
me  all  matters  respecting  the  work  that  the  two  nations  were  so 
much  interested  in,  and  it  also  contained  the  phrase  that  he  was  send- 
ing me  there  as  governor,  and  he  wished  the  President  of  Panama  to 
regard  me  as  his,  our  President's,  personal  representative. 

Senator  Morgan.  As  his  personal  representative? 

General  Davis.  Yes,  sir.    That  language  was  used  in  the  letter. 

Senator  Morgan.  Had  we  a  minister  at  Panama  at  that  time? 

General  Davis.  We  had  a  minister  at  Panama,  but  he  had  not  yet 
reported. 

Senator  Morgan.  I  mean,  there  was  no  minister  at  Panama? 

General  Davis.  No  ;  there  was  a  charg6  there. 

Senator  Morgan.  And  you  really  took  his  place  in  these  prelimi- 
naty  negotiations?  o,i.ized.y(^gle 
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letter,  and  that  he  intended  himself,  when  he  came  before  your  com- 
mittee, to  submit  those  documents. 

Senator  Hopkins.  If  he  is  going  to  do  that,  we  do  not  want  it  in 
twice. 

Senator  Kittredge.  It  is  properly  in  here. 

The  Chairman.  Itpropeny  follows  in  here,  I  think. 

Senator  Morgan.  Greneral,  I  have  here  a  pamphlet  entitled  "  Isth- 
mian Canal  Commission — Sundry  Technical  Reports  in  Relation  to 
the  Panama  Canal,  Covering  the  Period  1899  to  1904,  Inclusive, 
Compiled  under  the  Direction  of  the  Chief  Engineer,  January,  1905." 
Was  that  printed  by  order  of  the  Commission? 

General  Davis.  I  think  not.  That  document,  as  I  remember,  was 
printed  on  the  government  press  at  Panama,  by  direction  of  the  chief 
engineer,  Mr.  Wallace.  The  general  subject  discussed  in  that  pamph- 
let, you  will  observe,  is  engineering,  and  he  collected  together  ail  those 
dociunents  in  Panama  and  had  them  printed  about  Februair  or 
March,  1905.  I  received  a  copy  from  Mr.  Wallace  in  Panama.  After 
that,  there  were  several  copies  sent  to  the  Commission.  The  Com- 
mission, so  far  as  I  know,  did  not  order  the  printing  of  the  docu- 
ments. 

Senator  Morgan.  Mr.  Chairman,  this  document  contains  some  very 
important  papers  that  are  put  together  here.  I  speak  of  them  as 
being  important  in  respect  of  the  value  of  the  information  that  they 
convey,  mcluding  the  report  of  Major  Black,  made  to  the  Panama 
Canal  Commission,  I  suppose. 

General  Davis.  Made  to  Admiral  Walker,  who  was  then  chairman. 

Senator  Morgan.  Yes. 

General  Davis.  I  think  they  were  made  to  him  while  Admiral 
Walker  was  chairman  of  the  first  Commission,  not  as  chairman  of  the 
second.  At  all  events,  some  of  those  reports  were  addressed  to  him 
in  his  former  capacity. 

Senator  Morgan.  This  document  contains  the  report  of  Monsieur 
Choron,  chief  engineer  of  the  New  Panama  Canal  Company ;  an  ab- 
stract from  the  report  presented  to  the  coimcil  of  admmistration  of 
the  company  by  the  technical  committee,  constituted  by  virtue  o£ 
article  31  of  the  statutes  of  the  New  Panama  Canal  Company ;  a  pos- 
sible source  of  water  supply  for  Colon  and  Panama,  by  Major  Black, 
April  2,  1904,  and  a  statement  of  preliminary  projects  for  ssjiitary 
work  of  Colon,  formation  of  entrance  channel  to  the  canal  and  inner 
harbor  at  Colon,  by  Major  Black ;  report  of  work  done  by  the  party 
under  the  charge  of  Major  Black,  dated  April  2,  1904,  which  party 
was  sent  to  the  Isthmus  in  anticipation  or  the  turning  over  of  the 
property;  and  then  the  general  report  of  Maior  Black,  made  to  Ad- 
miral Walker,  when  Major  Black  concluded  his  work  there  and  was 
relieved  from  duty,  and  a  project  outlined  in  a  report  of  the  Isth- 
mian Canal  Commission  or  1899-1901,  by  Rear-Admiral  John  G. 
Walker,  U.  S.  Navy,  president. 

All  of  thesQ  papers  appear  to  be  important,  and  this  document  is 
also  accompanied  with  an  appendix. 

I  move  that  this  paper  be  printed,  to  stand  as  an  appendix  to  the 
report  of  the  committee  that  we  will  make  to  the  Senate,  in  order  to 
present  to  the  Senate  a  condensed  statement  of  very  important  fads 
that  otherwise  would  perhaps  be  unavailable  to  Senators. 
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The  Chaisman.  Suppose  we  could  get  a  sufficient  number  of  these 
to  answer  the  requirements:  would  that  do,  or  would  you  prefer  to 
have  it  printed  as  a  public  document  f 

Senator  Morgan.  When  we  make  up  our  reports  and  send  this 
flreat  mass  of  papers  to  the  Senate,  this  should  be  an  appendix  to 
I     mat    I  do  not  mean  to  put  it  as  an  appendix  to  General  Davis'a 
tesdmonj. 
The  Chairman.  I  understand  that 

Senator  Morgan.  But  as  a  general  appendix;  and  I  make  that 
motion. 
The  Chairman.  That  it  be  printed  as  a  document! 
Senator  Morgan.  Yes. 

Senator  Hopkins.  As  a  part  of  the  hearing  before  the  committee? 
Senator  Morgan.  As  an  appendix  to  the  hearings  before  the  com- 
mittee. 
Senator  Taliaferro.  I  second  the  motion. 
(The  motion  was  carried.) 

Senator  Morgan.  The  next  document  that  follows  that  in  histor- 
ical or  ehronolo^cal  order  is  the  First  Annual  Report  of  the  Isthmian 
Canal  Commission,  and  a  letter  of  the  Secretary  of  War  transmitting 
that  report.  I  move  that  that  be  printed  also  as  an  appendix  to  the 
general  report,  to  succeed  the  paper  that  I  have  just  read.  That  pre- 
serves the  chronological  order  or  all  the  reports  as  they  come  up. 

Senator  Hopkins.  That*  is  to  be  published  to  follow  the  last  paper 
you  submitted,  as  a  part  of  the  hearings  before  this  conmiittee? 
Senator  Morgan.  Yes. 

The  Chairman.  There  appears  to  be  no  objection,  and  that  will  be 
done. 

Senator  Morgan.  General,  the  other  day  I  asked  you  to  please  fur- 
nidi  an  answer  to  a  Question  that  I  wrote  out  and  handed  to  you. 
Are  you  prepared  to  do  it  now  ? 
Gtierai  Davis.  I  can  answer  it 

Senator  Morgan.  I  shall  be  very  glad  if  you  will  read  the  question, 
and  then  answer  it. 

Greneral  Davis.  I  will  say,  as  a  preliminary^  that  to  answer  a  ques- 
tion of  a  technical  nature  like  this  offhand  is  not  very  easy,  but  I 
have  done  the  best  I  could.  If  the  answer  was  to  be  made  the  basis 
of  any  action,  I  should  wish  to  revise  it,  because  I  have  not  had  time 
to  study  some  phases  of  it,  or  a  good  many  phases  of  it.  This  is  the 
question : 

"A  sea-level  canal  from  the  40-foot  contour,  in  the  Bay  of  Limon, 
buying  the  hills  on  the  right  bank  of  the  Chafes  to  a  point  about 
I  iSe  &om  Gamboa,  where  a  lock  of  30-foot  lift  is  to  be  Ibuilt.  The 
?poiI  from  the  canal  channel  to  be  embanked  on  the  line  next  to  the 
nver,  to  protect  against  the  waters  of  the  Chagres  and  its  affluents 
hut  enter  through  its  left  bank.  This  embanlonent  to  be  used  in  con- 
lection  with  a  drainage  channel  to  carry  off  the  overflow  of  the 
3iagres,  when  needed. 

^^2.  A  dam  at  Gamboa,  of  the  dimensions  ^ven  in  the  report  of 

he  minority  of  the  Board  of  Onsulting  Engineers,  ancL  connected 

sdth  it,  the  viaduct  and  reflation  works  suggested  by  Menocal. 

"  3.  The  viaduct  to  lead  into  a  lock  with  Rft  of  30  feet  connected 

rith  it  on  its  eastern  entrance,  making  two  locks  of  30-foot  lift  and, 
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say,  1  mile  apart,  to  connect  the  sea-level  part  of  the  canal  with  the 
summit  level  of  the  lock  section,  which  will  be  in  the  viaduct  and 
extend  to  Miraflores,  or  Pedro  Miguel,  where  two  locks^  each  with 
30- foot  lift,  will  connect  the  lock  section  of  the  canal  with  the  sea- 
level  canal  from  the  point  of  junction  out  to  the  Bay  of  Panama. 

"  4.  The  drainage  channel  from  Gamboa,  to  take  care  of  the  flood 
waters  of  the  Chagres,  will  occupy  the  present  bed  of  the  river,  where 
it  is  not  taken  into  the  sea-level  section  of  the  canal,  and  those  parts 
of  the  present  bed  of  the  Chagres  connected  with  each  other  by  short 
diversion  channels,  and  the  canal  embankments  will,  probably,  l)e  car- 
ried through  the  Gigante  watershed  to  the  swamps,  and  out  to  the 
sea.'* 

In  answer  to  that  question  I  will  say : 

First,  that  the  word  "  minority,"  where  it  appears  in  the  second 
paragraph,  is  probably  a  misprint  for  the  word  "  majority,"  for  the 
minority  do  not  propose  a  dam  at  Gamboa. 

Senator  Morgan.  Yes;  it  should  be  majority. 

General  Davis.  The  idea  as  I  understand  it  is  (reading) : 

"  (a)  To  make  the  Atlantic  maritime  section  extend  to  1  mile 
below  Gamboa,  or  to  about  the  point  where  the  sea-level  canal  as 
projected  last  crosses  the  Chagres,  the  channel  to  hug  the  foothills 
on  the  right  bank  of  that  stream  all  the  wav  and  to  be  shut  out  from 
the  same  by  an  embankment  or  levee ;  the  first  lock  of  30  feet  lift  to 
be  placed  near  mile  30,  sea-level  map. 

"  (6)  To  build  the  Gamboa  dam  as  proposed  by  the  majority  and 
make  it,  in  addition,  a  viaduct,  to  which  the  channel,  approaching 
from  below,  would  join,  the  regulated  flow  of  the  Chagres  to  tw 
carried  under  the  viaduct  and  discharge  into  the  pool  bilow,  sup- 
posed to  have  been  created  above  the  lower  lock  close  by. 

"  {c)  To  build  a  lock  at  the  southern  end  of  the  viaduct  with  30 
feet  lift,  so  raising  the  surface  level  to  plus  60  feet. 

"  (d)  To  then  carry  the  canal  through  the  summit  cut  Culebra  at 
level  60  for  water  surface,  or  plus  20  above  sea  level  for  bottom  of 
canal,  and  lock  down  to  the  south  of  Culebra  with  two  30- foot  locks, 
one  at  Pedro  Miguel  and  one  at  Miraflores;  the  Pacific  sea-level  sec- 
tion, with  width  of  300  feet,  to  extend  to  the  lower  lock  at  Miraflores, 
which  would  serve  as  a  tide  and  lift  lock  combined." 

Is  that  a  fair  statement  of  it,  Senator? 

Senator  Morgan.  That  is  a  fair  statement  of  it. 

General  Davis  (continuing) :  "  The  plan  does  not  seem  to  me  to  be 
a  practicable  one,  for  the  following  reason : 

"The  first  or  northernmost  lock  lift,  30  feet,  would  be  situated 
just  outside  or  on  the  convex  side  of  the  bend  of  the  Chagres  to 
the  northeast  of  the  mile  mark  30.  Just  at  mile  30  the  sea-level  loca- 
tion crosses  the  Chagres,  and  the  bed  of  the  stream  at  this  point  is  a 
little  more  than  30  leet  above  the  sea.  A  half  mile  above  that  point, 
where  the  same  location  crosses  the  Chagres  the  last  time,  the  river 
bed  is  nearly  40  feet  above  the  sea. 

"  Since  the  lock  is  to  have  only  30  feet  lift,  the  water  level  above  it 
in  the  canal  will  be  40  to  50  feet  below  the  bed  of  the  Chagres  just 
alon^ide  or  very  near. 

"  Having  passed  this  lock,  the  bed  of  canal  still  10  feet  below  the 
level  of  the  sea,  navigation  across  the  line  of  the  Chagres  is  to  be 
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secured  by  a  viaduct,  its  floor  at  the  same  level  as  the  canal,  but  the 
present  surface  of  the  earth  in  the  valley  where  the  Gamboa  dam  and 
the  viaduct  are  to  be  placed  is  now  50  feet  above  the  level  of  the  sea, 
or  it  will  be  60  feet  above  the  floor  of  the  viaduct  which  is  to  be  built 
alongside  of  and  in  connection  with  said  dam.  Then  there  are  to  be 
sluices  beneath  the  viaduct  for  carrying  away  the  regulated  Chagres 
flow,  and  they  are  to  be  inclosed  in  masonry,  according  to  Mr.  Meno- 
cal's  design,  this  masonry  serving  as  viaduct  floor  also.  The  thick- 
ness of  the  concrete  mass  from  the  floor  to  the  invert  of  the  sluices 
is  given  as  16  feet,  so  that  the  bottom  of  the  sluices  will  be  76  feet 
below  the  general  ground  surface  and  26  feet  below  sea  level ;  in  other 
words,  it  would  be  necessary  to  excavate  26  feet  into  the  rock  for  the 
viaduct  foundation,  or  else  the  sluices  would  have  to  be  sunk  into 
the  rock  to  that  depth,  and  the  top  of  the  circular  sluice  openings 
would  be  66  feet  below  the  present  river  bed. 

"It  is  thus  made  manifest,  I  think,  that  the  plan  proposed  would 
not  practically  be  realizable." 

It  is  a  technical  matter,  and  it  is  rather  difficult  to  follow,  but  I 
have  tried  to  make  it  clear. 

Senator  Kittredoe.  This  question  practically  contemplates  what  is 
known  as  the  Menocal  survey? 
General  Davis.  I  have  a  little  more  to  say  in  respect  to  that  matter. 
Senator  Kittredoe.  I  thought  you  had  finished. 
Greneral  Davis.  I  have  finished  in  answering  that  question.     I  have 
a  little  more  to  say  on  this  Menocal  idea ;  but  of  course,  I  do  not  want 
to  thrust  it  upon  you. 

Senator  Kittredge.  We  would  be  very  glad  to  have  it,  General.  I 
thought  you  had  finished. 

General  Davis  (continuing)  :  *'  Menocal's  idea  was  to  cross  the 
Chagres  by  a  viaduct  with  water  level  at  +9(j  feet  or  66  feet  above  the 
level  proposed  by  the  question.  For  such  a  disposition  of  prism  and 
levels  the  viaduct,  considered  by  itself,  is  all  right.  He  proposes  three 
locks  to  the  north  of  Gamboa,  on  the  line  of  suggested  route,  always 
on  the  riffht  bank  of  the  Chagres,  which  it  never  crosses  until  Gamboa 
is  reachea." 

Senator  Kittredoe.  If  it  will  not  bother  you.  General,  and  you  have 
not  touched  upon  the  question  in  your  answer,  will  you  indicate  on 
the  map  where  Menocal's  three  locks  were?  I  have  forgotten  just 
where  tney  were  located. 

Greneral  Davis.  He  has  one  lock,  as  I  now  remember,  about  oppo- 
site mile  28;    I  am  not  quite  sure,  but  it  is  about  there.     He  has 
another   lock  opposite   Frijoles,  somewhere  in  here   (indicating  on 
map],  and  his  tnird  lock  is  right  in  those  hills,  near  Tiger  Hill. 
Those  are  his  three  locks. 
Senator  Kittredoe.  That  is  about  3  or  4  miles  from  Gatun? 
General  Davis.  Well,  about  3  miles  from  Gatun,  or  a  little  less. 
Menocal's  line  from  near  Gatun  to  Gamboa  would  always  be  in  ex- 
cavation, with  many  high  spurs  or  ridges  to  cut  through  shown  as  of 
height  above  canal  floor  up  to  235  feet.    These  can  only  be  considered 
approximations,  for  we  know  very  little  about  the  topography  away 
from  the  surveyed  routes  in  the  middle  of  the  Chagres  Valley. 

"  If  the  ground  were  generally  level,  with  gentle  slope  all  the  way 
from  Gatun  to  Gamboa,  which  \i  is  not,  a  lock  canal  might  well  be 
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built  on  his  plan,  with  the  Gamboa  viaduct,  but  always  with  the  idea 
of  (5onverting  it  into  a  sea-level  proposition  on  line  of  present  sea- 
level  plan,  the  lock  canal  to  be  abanaoned  when  the  other  should  be 
realized,  and  utilized  thereafter  as  a  drainage  or  diversion  channel 
for  the  disposal  of  the  flow  of  the  Chagres  and  other  minor  streams 
on  the  right  bank  from  Gamboa  to  Tiger  Hill,  but  with  existing 
knowledge  of  the  topography  and  strata  it  is  impossible  to  say  what 
the  cost  would  be,  for  every  yard  required  to  be  removed  in  making 
the  final  sea-level  canal  would  ultimately  have  to  be  taken  out.  I 
know  the  author  of  this  suggestion,  and  have  a  high  respect  for  him 
as  an  engineer." 

That  covers  all  that  I  have  to  say  on  that  subject. 

Senator  Morgan.  If  I  understand  vour  proposition  or  your  conclu- 
sion about  this  matter,  the  viaduct  tnat  is  proposed  by  Mr.  Menocal 
could  not  be  lowered  below  a  66-foot  level. 

General  Davis.  I  think  it  is  impracticable.  Senator.  You  can 
think  of  it,  that  you  would  have  to  take  the  water  down  vertically 
about  60  feet  below  the  present  level  of  the  surface  before  you  could 
get  it  into  the  sluices. 

Senator  Morgan.  Leaving  out  the  question  of  the  regulation  by 
valves,  or  whatever  it  is  he  has  got  in  there,  is  it  your  judgment  that 
a  lock  canal  at  a  level  of  60  feet  can  be  connected  with  a  sea-level 
canal  below  Gamboa,  or  in  the  vicinity  of  Gamboa,  and  carried  across 
the  Chagres  River  on  a  viaduct? 

Greneral  Davis.  No,  sir ;  I  do  not  think  it  can  be  on  a  viaduct  By 
the  word  "  viaduct "  you  mean  what  in  other  parlance  you  might  call 
a  flume,  made  of  concrete? 

Senator  Morgan.  Yes. 

General  Davis.  In  which  the  navigation  would  be  conducted,  while 
the  flow  of  the  river  would  pass  under  it.  That  is  what  we  under- 
stand by  "  viaduct "  in  that  sense. 

Senator  Morgan.  The  regulation  flow — that  is,  the  overflow 

General  Davis.  The  spilled  water  of  the  river  above  to  pass  under 
the  viaduct. 

Senator  Morgan.  It  would  not  fill  the  viaduct  if  it  passed  under  it 

General  Davis.  It  would  pass  underneath  it  entirely  and  have  no 
connection  with  it  You  see  that  in  hundreds  of  cases  of  our  own 
canals  all  over  the  country  when  the  stream  coming  from  the  hills 
passes  under  the  canal. 

Senator  Morgan.  I  understand  that ;  but,  leaving  the  dam  at  (Jam- 
boa,  as  it  is  projected  by  the  majority  of  the  Board  of  CJonsulting  En- 
gineers, of  the  same  height  ana  thickness  and  width  and  everything 
of  that  sort;  impounding  the  waters  to  the  extent  that  you  have 
already  described  in  your  deposition;  is  it  practicable  to  locate  two 
locks  in  the  vicinity  of  Gamboa,  between  that  and  Matachin,  having 
30- foot  lifts,  so  as  to  make  a  60-foot  transit  across  the  Chagres  River 
at  that  place  through  a  viaduct,  leaving  the  regulation  works  out  en- 
tirely, and  leaving  them  to  be  disposed  of  by  some  other  process! 
Can  two  locks  be  put  in  there,  in  your  judgment,  to  raise  the  level  ot 
the  canal  to  60  feet  above  sea  level,  convey  the  water  across  the  Cha- 
gres River  and  on  out  to  Miraflores?     Is  that  practicable? 

General  Davis.  I  do  not  think  it  is.  Senator. 

Senator  Morgan.  You  think  not  ?  ^  ^iti^ed  by  GooqIc 
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General  Davis.  No;  I  do  not  think  it  is.    The  trouble  with  your 
viaduct  is  that  it  is  not  high  enough ;  it  is  not  high  enough  up. 
Senator  Morgan.  Far  enough  upstream? 

General  Davis.  No,  sir;  not  sufficiently  elevated.  It  is  not  raised 
enough  to  serve  the  best  purpose.  In  other  words,  you  do  not 
gain  anything  by  using  it  You  would  a  great  deal  better  come 
op  with  a  lock  canal  along  the  valley  of  the  Chaffres,  coming  up  with 
your  locks,  one  or  two  below  Gamboa  and  one  at  Ooispo*  and  mrow  out 
the  viaduct  altogether,  because  it  does  not  seem  to  me  tnat  the  viaduct 
fulfills  any  useful  purpose  in  that  connection. 

Senator  Morgan.  Is  such  a  plan  as  you  have  just  suggested  prac- 
ticable, at  a  60-foot  level? 
General  Davis.  No,  sir ;  I  should  go  higher. 
Senator  Morgan.  How  much  higher? 

General  Davis.  To  90  feet,  if  you  must  make  a  lock  canal ;  and  I 
have  a  little  something  to  say  about  that,  if  you  wish  to  hear  it. 
Senator  Kittredge.  You  mean,  along  the  line  of  the  Menocal  plan? 
General  Davis.  No,  sir. 

Senator  Kittredge.  That  is  some  other  feature? 
General  Davis.  This  is  entirely  separate  and  distinct. 
The  most  readily  transformable  lock  canal  that  I  can  think  of 
would  have  about  90  feet  for  summit  level,  one  lock  of  30  feet,  say  at 

San  Pablo 

Senator  Morgan.  That  is  between  Matachin  and  Gamboa,  is  it  not? 
General  Davis  (indicating  on  map).  There  is  Bohio;  there  is  San 
Pablo,  and  here  is  Gamboa;   just  about  halfway.    The  other  day  I 
said  it  was  about  one-third  of  the  way.     It  is  about  halfway. 

Senator  EIittredge.  How  many  miles  north  of  Gamboa  is  San 
Pablo? 

General  Davis.  San  Pablo  is  halfway  between  24  and  26;    the 
CSiagres  at  Gamboa  is  halfway  between  30  and  81. 
Senator  Kittredge.  About  7  miles? 
General  Davis.  It  is  6  miles,  about. 

I  was  just  sayinff  that  the  most  readily  transformable  lock  canal 
that  I  can  think  of  would  have  about  90  feet  for  summit  level,  one 
lock  of  30  feet,  say  at  San  Pablo,  another  2  or  3  miles  above,  and  a 
third  at  Obispo  on  the  Atlantic  side,  with  the  same  number  on  the 
Pacific   side,  the   most  southerly  one   at  Miraflores — all  the  locks 
practically  on  sea-level  line. 
Senator  Morgan.  What  would  be  the  lift  of  those  locks? 
General  Davis.  Thirty  feet  each — DO  feet. 
Senator  Morgan.  That  would  be  90  feet  elevation  ? 
General  Davis.  Yes,  sir. 
The  cost  of  the  locks  and  spillways  would  be  in  the  neighborhood 

of  40  million  dollars 

Senator  Morgan.  The  three  locks? 

Greneral  Davis.  Six  double  locks. 

Senator  Kittredge.  How  does  that  cost  compare  with  the  cost  of 

the  locks  at  Gatun  and  at  Miraflores 

General  Davis.  It  is  more  or  less  the  same.     I  have  made  it  a  little 
higher  than  their  figures.    They  are  all  separate,  you  know. 
Senator  Kittredge.  I  understand. 

Gteneral  Davis.  There  are  none  of  them  associated  together.    They 
are  not  in  steps.  <^ 
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Senator  Morgan.  They  are  not  in  flig:hts? 

General  Davis.  No,  sir ;  they  are  not  in  flights,  like  a  staircase. 

The  cost  of  the  locks  and  spillways  would  be  in  the  neighborhood 
of  40  million  dollars,  or,  if  not  in  pairs,  about  20  million,  while  the 
savinff  in  excavation  and  tidal  lock,  covered  by  sea-level  estimate, 
would  probably  reach  100  million,  resulting  in  a  net  saving  of  about 
60  million  in  the  one  case  and  80  million  in  flie  other ;  but  these  figures 
are  but  a  very  rough  approximation.  It  might  possibly  be  finished 
in  three  or  four  years  less  time  than  the  sea-level  work,  or  in  five 
years  if  single  locks  were  used. 

Single  locks  are  not  suggested  as  desirable;  but  as  such  a  lock 
canal  would  be  a  provisional  affair,  to  be  replaced  by  the  ideal  type 
within  a  few  years,  single  locks  might  be  tolerated  for  those  years, 
during  which  it  may  be  expected  the  traffic  will  not  be  large. 

I  think  that  is  a  correct  statement  The  traffic  in  any  canal  or  work 
of  that  kind  will  not  jump  to  enormous  proportions  at  once. 

To  transform  such  a  waterway  into  one  at  sea  level  would  cost  200 
million,  unless  devices  for  excavation  and  removal  should  be  greatly 
improved  over  present  types  and  methods. 

The  only  arguments  in  favor  of  the  provisional  arrangement  are 
present  decreased  cost  and  a  few  years'  saving  in  time.  Ultimately 
the  cost  will  be  very  greatly  augmented. 

Senator  Morgan.  Your  proposition,  then,  or  your  conclusion  is 
that  no  lock  canal  can  be  constructed,  we  will  say,  between  Gamboa 
and  Miraflores  to  be  supplied  by  the  waters  of  the  Chagres  at  a  level 
lower  than  90  feet? 

General  Davis.  Oh,  yes;  it  could  be  done,  but  it  would  not  be  as 
good  a  canal  as  this.  It  could  be  done.  There  is  no  doubt  about 
your  being  able  to  do  it,  but  the  viaduct  idea  would  be  of  no  use  to 
you. 

Senator  Morgan.  I  understand.  Leaving  out  that  entirely,  I  am 
speaking  of  a  lock  canal  40  feet  deep  and  of  the  width  as  proposed 
by  the  minority. 

General  Davis.  That  is  what  is  contemplated. 

Senator  Morgan.  Could  such  a  canal  as  that  be  constructed  at  a 
lower  level  than  00  feet  to  be  supplied  by  the  waters  from  the  Gam- 
boa  Lake  at  a  lower  level  than  90  feet  above  sea  level? 

General  Davis.  Oh,  yes,  sir.  On  this  map  that  was  covered  up 
just  now  the  widths  are  all  exaggerated,  so  that  it  is  not  to  a  natural 
scale.  By  bringing  a  sea  level  to  this  point,  which  is  just  above 
Obispo,  putting  a  lock  there,  which  is  shown  on  this  map,  and  another 
lock  there,  which  is  shown  on  this  same  map,  you  then  reach  60  f^t 
above  the  sea  and  pass  through  the  Culebra.  At  Paraiso  you  put  in 
another  lock  here  and  drop  down,  and  a  mile  below  another  lock  here, 
at  Pedro  Miguel,  and  then  you  have  a  sea  level  Pacific  marine  section. 

Senator  Morgan.  That  would  be  how  many  locks? 

General  Davis.  Four  at  30  feet. 

Senator  Morgan.  Four  twin  locks? 

General  Davis.  Yes.  But  it  would  not  save  a  great  deal  of  exca- 
vation, because  they  are  separated  and  the  bottom  of  the  canal  will 
only  be  20  feet  above  the  level  of  the  sea. 

Senator  Morgan.  Twenty  feet  at  90-foot  elevation  ? 

General  Davis.  No,  sir.  With  a  60- foot  elevation  the  bottom  of  the 
canal  would  only  be  20  feet  above  the  level  of  the  soslT'^^^^^ 
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Senator  Morgan.  And  how  much  with  a  90- foot  elevation? 
General  Davis.  Thirty  feet  more — 50  f^t. 
Senator  Morgan.  Yes. 

General  Davis.  I  made  a  profile  of  this  to  see  how  it  looked ;  but 
after  I  had  the  profile  made  I  discovered  the  idea.  You  come  up 
with  the  sea-level  idea,  say  to  here  [indicating] ;  then  you  come  up 
30  feet;  then  you  come  up  30  feet  more,  like  that;  then  you  go 
through;  then  you  drop  down  30;  then  you  drop  30  more,  and  all 
there  is  left  to  take  out  is  a  comparatively  small  amount.  To 
save  excavation  and  to  save  time  as  resj>ects  the  Culebra,  two  of  the 
locks  should  be  a  little  outside  of  Gamboa — that  is,  north  of  Gamboa, 
probably  at  San  Pablo  and  Matachin,  for  example,  two  of  them,  and 
a  third  one  at  Obispo.  That  brings  you  up  to  90  feet.  That  will 
save  more  money. 

Senator  Morgan.  The  main  point  in  my  mind,  at  least,  about  the 
whole  matter,  is  whether  or  not  a  lock  canal  can  be  constructed  be- 
tween Gamboa  and  Miraflores  to  be  fed  by  the  waters  from  Lake 
Gamboa. 

General  Davis.  Oh,  there  is  not  a  doubt  about  that.  There  is  three 
and  a  half  times  as  much  water  for  feeding  that  lock  canal  as  the  lock 
people  have  from  Lake  Gatun. 

Senator  Morgan.  But  your  present  conclusion  would  be  that  it 
would  reauire  at  least  four  locks? 

General  Davis.  To  make  it  the  most  economical  type  of  canal — 
I  mean  to  save  the  most  money  and  the  most  time  now,  not  looking 
to  the  future,  but  now,  and  to  make  it  one  that  is  transformable. 
Senator  Morgan.  Yes. 

Greneral  Davis.  I  regard  that  as  fundamental. 
Senator  Morgan.  Yes. 

General  Davis.  The  lock  people,  you  know,  do  not  regard  the  idea 
of  transformability  as  of  any  importance.  They  reject  that.  They 
say,  "A  lock  canal  built  now  should  be  built  for  a  long  time  to  come.'' 
I  take  the  other  view  as  to  that — that  we  should  construct  no  canal 
whatever  that  is  not  readily  adaptable  to  transformation. 

Senator  Morgan.  That  tne  country  will  as  last  come  to  the  proposi- 
tion of  a  sea-level  canal  ? 

General  Davis.  Well,  of  course  it  is  foolish  to  prophesy;  but  I 
think  there  is  no  doubt  about  that. 

Senator  Morgan.  We  are  all  necessarily  compelled  to  rely  upon 
conjecture  or  calculation  as  to  what  is  to  occur  hereafter.  That  is 
the  trouble  we  are  in  to-day;  we  are  trying  to  find  out  what  is  best  to 
be  done  with  reference  to  future  conditions.  So  that  if  the  Govern- 
ment should  come  to  the  conclusion  that  a  sea-level  canal  from  the  Bay 
of  Limon  to  the  vicinity  of  Gamboa  and  a  sea-level  canal  from  the 
Bay  of  Panama  to  the  vicinity  of  Miraflores  should  be  fixed  upon  as 
an  established,  permanent  proposition,  you  think  that  a  lock  canal 
is  practicable  between  Gamboa  and  Miraflores,  to  be  fed  by  the  waters 
of  Lake  Gamboa  ? 
General  Davis.  I  have  not  a  doubt  of  it;  not  a  doubt  of  it. 
Senator  Morgan.  I  am  putting  this  proposition  before  the  com- 
mittee and  before  the  Senate  with  a  view  to  ascertaining  whether 
there  is  any  middle  ground  that  can  be  taken  by  the  Congress  between 
the  sea-level  advocates  and  those  who  wish  to  make  the  lock  canal  as 
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a  permanent  establishment,  and  extend  the  flow  of  water  by  means 
of  the  dam  at  Gatun  clear  across  to  Miraflores. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  There  is  evidently  a  contrariety  of  opinion  as  to 
which  of  the  two  propositions  is  the  safe  one  and  the  better  one,  and  I 
was  trying  to  fina  whether  there  was  a  middle  ground  that  could  be 
taken,  establishing  a  sea-level  canal  from  the  Bay  of  Limon  to  the 
vicinity  of  Gamboa  and  from  the  Bay  of  Panama  to  the  vicinity  of 
Miraflores,  the  interval  to  be  supplied  with  a  lock  canal  to  be  fea  by 
the  waters  of  Lake  Gamboa,  as  we  call  it. 

Greneral  Davis.  Yes,  sir. 

Senator  Morgan.  That  was  what  I  was  trying  to  bring  to  the  at- 
tention of  the  country. 

General  Davis.  Yes,  sir. 

Senator  Morgan.  I  do  not  know  that  I  have  any  occasion  to  press 
that  question  any  further  upon  the  attention  of  General  Davis,  unless 
some  member  of  the  committee  wants  to  ask  about  it. 

General  Davis.  There  is  just  one  word,  Mr.  Chairman,  that  I 
might  say  as  bearing  upon  remarks  made  formerly  (that  is,  Friday) 
in  this  committee  respecting  the  idea  of  waiting  to  see  the  result  of 
this  excavation  as  regards  the  necessity  for  a  tidal  lock — ^that  was  one 
of  the  points — so  as  to  ascertain  what  rate  of  progress  might  be 
attained  in  the  excavation,  the  idea  being  that  the  work  as  it  pro- 
gressed might  furnish  examples  and  demonstration,  and  that  the  final 
realization  of  the  sea-level  plan  would  thus  be  made  manifest. 

That  is  all  right,  but  you  can  not  wait  very  long  before  you  deter- 
mine definitely  the  matter  of  type.  You  can  not  wait  very  long,  for 
it  is  going  to  take  a  good  while  to  build  those  locks.  You  can  not 
afford  to  stand  still  on  the  lock  proposition,  waiting  to  see  how  weU 
you  get  on  in  excavation.  In  other  words,  you  must  begin  at  once 
to  make  those  lock  pits.  It  is  going  to  require  the  removal  of  an  enor- 
mous amount  of  earth  to  get  a  pit  in  which  to  put  the  locks.  It  is 
going  to  take  two  or  three  years  to  make  the  lock  pits. 

Senator  Kittredge.  You  mean  the  excavation  ? 

General  Davis.  Yes;  the  excavation  for  the  locks  is  going  to  take 
two  or  three  years.  The  minority  estimate  it  will  take  four  years 
to  make  the  Gatun  locks,  or  three  and  a  half — I  have  forgotten  now 
whether  it  is  three  and  a  half  or  four.  So,  if  you  are  looEing  ahead 
to  a  date  when  you  can  see  your  canal  completed,  you  can  not  aflTord 
to  wait  very  long  before  you  begin  to  build  your  locks.  It  will  take 
a  good  manv  months  and  years  to  do  that.  Therefore  that  phase  of 
the  matter  should  not  be  overlooked. 

Senator  Morgan.  I  suppose  you  have  some  conception  (perhaps  not 
a  calculation)  of  how  long  you  would  have  to  wait  before  you  could 
determine  whether  you  would  make  a  sea-level  cut  between  Gamboa 
and  Miraflores,  or  wherever  you  would  interpose  a  lock  canal? 

General  Davis.  Yes;  of  course  I  could  not  say  about  that.  I 
only  know  that  the  engineers  who  are  going,  to  build  that  canal 
ou^ht  to  know  as  soon  as  possible  whether  they  are  going  to  build 
locSs  or  not.  They  ought  to  know  that.  As  to  the  idea  mat  is  ex- 
pressed in  this  paper  about  a  provisional  canal,  I  myseJf  think  that 
for  twenty  years  after  the  canal  is  opened  a  single  lock  will  serve 
all  or  nearly  all  the  purposes.  A  single  lock  served  at  the  So<x,  you 
know,  from  1865  to  1886, 1  think  it  was,  or  1885|^,  ,J[^«^Jbrgotteii  the 
year  now. 
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Senator  Mobgan.  Until  the  commerce  got  so  great- 


Greneral  Davis.  Until  the  commerce  cot  so  great  as  to  force  them 
to  build  larger  ones.  Now,  if  you  build  a  single  lock  it  will  prob- 
ablv  pass  all  the  shipping  that  will  present  itself  there ;  certainl v  it 
will  pass  all  that  is  likely  to  come  m  the  next  twenty  years.  And 
even  if  it  was  attended  with  some  diflSculty  or  some  delay  you  would 
be  so  much  better  off  even  with  that  sort  of  a  plan  than  you  are 
without  any  that  you  would  be  willing  to  tolerate  some  inconven- 
ience and  then  look  to  the  ultimate,  whicn  is  the  taking  away  of  these 
provisional  locks  and  going  down  to  sea  level.  I  am  not  a  lock  man, 
as  you  know,  and  I  am  only  speaking  of  this  as  something  that  is  a 
sort  of  a  forced  compromise. 

Senator  Morgan.  The  situation  is  such  and  the  contrariety  of 
opinion — at  least  as  I  believe  it  to  be — at  this  board  is  so  great  that 
it  is  worth  while  to  look  for  some  plan  that  will  cause  the  opposing 
and  antagonistic  views  to  meet.  I  think  it  worth  while^  so  I  have 
been  trying  to  look  into  the  question  to  see  what  the  possibilities  are 
in  regard  to  the  construction  of  the  canal. 

General  Davis.  I  should  not  think  you  ought  to  take  my  offhand 
opinion  on  this  subject  as  settling  any  question  of  cost  or  expense  or 
time. 

Senator  Moboan.  Oh,  no;  I  am  not  trying  to  hold  you  to  it  as  a 
settled  and  fixed  opinion  at  all.  While  it  is  not  conjectural,  it  is  the 
statement  of  opinion  of  one  who  knows  all  about  the  local  situation, 
which,  of  course,  the  committee  can  not  know  personally. 

General  Davis.  In  the  course  of  ten  days,  I  suppose,  a  computation 
could  be  made  so  as  to  give  you  figures  as  exact  as  those  the  majority 
and  the  minority  have  given  you. 
Senator  Morgan.  Yes. 

We  have  been  speaking  in  the  course  of  this  general  examination 
of  the  necessity  for  a  change  in  the  roadbed  of  the  railroad.  I  have 
not  as  yet  been  informed  as  to  what  change  is  proposed  to  be  made  or 
the  necessity  for  it.  The  railroad  as  it  is  now  built  runs  up  to 
Barbacoas  and  there  it  crosses  the  Chagres  River? 
General  Davis.  Yes,  sir. 

Senator  Mobgan.  From  the  right  bank  of  the  Chagres  to  the  left 
bank? 
General  Davis.  That  is  right. 
Senator  Morgan.  How  far  does  that  railroad  pursue  what  we 

might  call  the  valley  of  the  Chagres  before  it  leaves  and  goes 

General  Davis.  It  crosses  at  mile  24,  and  comes  on  here.     Now,  to 
what  pointy  Senator?     You  say  how  far  is  it  from  where  it  crosses 
to  what  point? 
Senator  Morgan.  To  Miraflores. 
General  Davis.  Miraflores  is  at  mile  41 — 17  miles. 
Senator  Morgan.  The  length  of  the  railroad  from  the  time  it 

crosses  the  Chagres  at  Barbacoas  until  it  reaches  Miraflores  is 

General  Davis.  Is  20  miles. 

Senator  Morgan.  Is  20  miles;  and  that  is  to  the  westward  of  the 
canal  line? 

General  Davis.  It  is  at  the  westward  of  the  canal  line,  except  that 
at  mile  39  the  present  railroad  track  recrosses  the  line  of  the  canal, 
and  from  that  continues  on  the  northern  side  of  the  canal  line  all  the 
way  to  the  city  of  Panama.  ^^,,,,  ,^  Google 
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Senator  Morgan.  So  that  the  railroad  as  at  present  constructed 
would  cross  the  canal  line  at  two  places — first  at  Barbacoas  and  after- 
wards go  back? 

General  Davis.  Yes,  sir;  and  afterwards  so  back  on  to  the  same 
side  again  just  here  between  Pedro  Miguel  and  Paraiso. 

Senator  Morgan.  Now,  please  indicate  what  change  is  to  be  made 
in  the  location  of  the  line  of  the  railroad  in  the  heights  there  between 
Gamboa  and  Miraflores. 

General  Davis.  I  think  it  is  agreed  bv  all  engineers  who  have 
studied  the  matter,  and  I  think  they  all  admit  this  is  a  fact,  that  the 
railroad  may  stay  just  where  it  is  until  you  are  ready  to  open  the 
canal  for  traiBc.  Of  course  you  will  have  a  high  bridge  across  here 
at  Pedro  Miguel,  and  you  will  have  a  suitable  crossing  here  at  Bar- 
bacoas, perhaps  with  a  draw  in  it,  so  that  the  dredges  can  go  back- 
ward and  forward.  But  I  think  that  we  all  agree  that  the  railroad 
track  may  stay  where  it  is  until  j'^our  canal  is  ready  for  use  as  a  canal. 

Senator  Morgan.  Having  draws  to  allow  the  passage  of-  the 
dredges  ? 

General  Davis.  Yes;  during  construction. 

Senator  Kittredge.  That  is  on  the  sea-level  plan.  General  ? 

General  Davis.  Yes;  on  the  sea -level  plan,  and  1  do  not  know  but 
I  should  say  on  the  lock  plan,  except  that  on  the  lock  plan,  so  far  as 
Lake  Gatun  is  concerned,  when  that  lake  is  filled  (which  would 
not  be  until  just  before  the  canal  was  opened)  the  railroad  must  then 
be  carried  around  the  margin  of  the  lake  and  must  keep  away  from 
it.  It  is  the  proposition  of  the  lock-canal  advocates  to  divert  the 
railroad  from  Gatun  and  keep  on  nearly  uniform  ground,  or,  rather, 
ground  above  the  proposed  level  of  the  Gatun  Lake,  and  so  swing 
around  in  here,  crossing  the  Chagres  just  below  Gamboa,  where  the 
Frenchmen  built  the  railroad  bridge  which  some  of  you  gentlemen 
have  seen. 

Senator  Morgan.  That  will  be  on  a  bridge? 

General  Davis.  That  will  cross  on  an  iron  or  steel  bridge  that  is 
there  now,  and  then  swing  along  on  these  hills,  winding  around, 
avoiding  grades,  and  so  on  down  until  you  come  to  Pedro  Miguel ;  and 
then  it  will  run  where  it  was  first  intended  to,  and  where  it  has  been 
all  the  time,  to  Panama. 

Senator  Kittredge.  That  contemplates,  then 

General  Davis.  A  long  diversion. 

Senator  Kittredge.  Practically  a  diversion  for  practically  the  en- 
tire length  of  the  line? 

General  Davis.  Yes. 

Senator  Kittredge.  That  is,  from  Gatun  to  Miraflores  ? 

General  Davis.  Yes;  or  from  Gatun  to  Pedro  Miguel.  It  eon- 
templates  a  diversion  all  that  distance. 

Senator  Kittredge.  And  the  abandonment  of  the  villages  and 
tracks  between  those  points  ? 

General  Davis.  Oh,  j^es;  certainly. 

Senator  Morgan.  It  is  practically  the  construction  of  a  new  ro^d  ? 

General  Davis.  Yes.  • 

Senator  Morgan.  From  Gatun  to  Miraflores? 

General  Davis.  Yes ;  that  is  what  it  is. 

Senator  Morgan.  And  on  the  opposite  side  of  the  canal  from,  where 
it  is  located  at  present?  ^,y,,...uuy  ^OOqIc 
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General  Davis-  Yes,  in  part. 

Now,  as  a  sea-level  proposition,  the  railroad  question  seems  to  be 
tins:  During  construction  the  railroad  is  going  to  be  of  immense  im- 
portance, oi  very  great  importance.    After  the  canal  is  finished  the 
railroad  is  simply  going  to  oe  a  convenience  and  of  minor  importance, 
but  still  it  will  have  to  be  kept  up.     Probably  it  will  be  a  trolley  road. 
It  will  not  be  a  freight  road  except  for  small,  local  freight ;  but  it 
will  be  a  convenience  to  the  inhabitants  and  to  the  canal  officials,  and 
enable  them  to  get  quickly  from  one  side  to  the  other  of  the  Isthmus. 
When  the  sea-level  canal  is  made,  it  has  always  been  contemplated 
that  from  Barbacoas  the  sea-level  canal  would  be  laid  right  on  the 
levee  alongside  of  the  canal,  close  to  it,  right  along  what  you  might 
call  (speaking  of  canals  as  they  exist  in  this  eastern  country)  the 
''towpath." 
Senator  Morgan.  And  through  from  ocean  to  ocean? 
Greneral  Davis.  Yes.     I  would  not  move  it  down  here  [indicating]  ; 
but  from  Barbacoas  on  it  would  simply  be  run  right  along  on  the 
edge  of  the  navigated  sea-level  canal  until  you  got  into  Culeora,  and 
then  it  would  go  right  through  on  that  bottom  terrace. 
Senator  Morgan.  Without  crossing  the  canal  ? 
General  Davis.  No,  sir;  you  could  not  cross  it  anywhere  at  all. 
It  would  follow  right  through  on  the  bottom  terrace  of  the  Culebra 
excavation. 

Senator  Morgan.  That  would  involve  also  the  reconstruction  of 
the  railroad  ? 

General  Davis.  It  would  involve  the  laying  of  the  track  on  a  grade 
already  prepared. 
Senator  Morgan.  That  means  reconstruction? 
General  Davis.  Yes,  sir ;  it  would  be  a  new  track — ^the  old  rails 
simply  shifted  over. 

Senator  Hopkins.  In  both  instances,  then,  it  would  be  practically 
a  reconstruction  of  the  road,  would  it  not? 

General  Davis.  In  one  case  it  would  involve  a  very  large  amount 
of  grading  and  in  the  other  the  grading  would  be  saved ;  that  is  the 
difference ;  and  the  miles  would  be  less  on  the  sea-level  idea  than  on 
the  lock  idea. 

Senator  Morgan.  But  in  either  case  it  is  contemplated  that  when 
the  canal  is  finished  the  railroad  will  become  worthless  except  as  a 
convenience  for  the  canal  ? 
General  Davis.  Yes — as  a  "  tender,"  you  might  say. 
Senator  Morgan.  And  it  would  cease  to  be  a  diannel  of  commercial 
intercommunication  between  the  oceans? 

General  Davis.  Quite  so;  quite  so.  It  would  be  similar  to  the 
railroad  that  now  traverses  the  whole  Suez  Canal  from  end  to  end ; 
it  has  a  meter  gauge. 

Senator  Morgan.  Has  this  subject,  within  your  knowledge,  ever 
been  brought  to  the  attention  of  the  Government  of  Panama — the 
fact  that  on  the  completion  of  the  canal  they  would  lose  all  advan- 
tage pf  the  railroad  as  a  freight  transporter,  as  a  business  line  of 
intercommunication  between  Manama  and  Colon?  Has  that  ever 
been  discussed? 

General  Davis.  It  would  or  it  would  not  be  lost,  depending  upon 
tiie  policy  of  the  United  States.  If  the  United  States  ran  trains 
tinerey  they  could  charge  fares  to  the  people  who  used  it,  and  they 
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could  charge  for  carrying  packages,  small  amounts  of  freight  th&t 
it  might  be  wished  to  ship  from  one  merchant  to  another.  It  would 
be  very  small. 

Senator  Moboan.  But  the  canal  WQuld  supplement  the  railroad! 

General  Davis.  Oh,  yes. 

Senator  Moboan.  For  the  commercial  convenience  of  Colon  and 
Panama  ? 

General  Davis.  Oh,  yes;  the  canal  would  be  open  for  any  kind ol 
vessels  that  wished  to  navigate  it,  small  or  large.  The  Suez  Canal 
is.  Even  sailboats  are  now  going  through  Suez,  you  know— little 
yachts,  and  naphtha  launches,  and  all  that  sort  of  thmg. 

Senator  Morgan.  My  recollection  of  the  Hay-Varilla  treaty  is  that 
that  canal  is  to  be  open  for  the  use  of  the  people  of  Panama  or  the 
Government  of  Panama  without  anv  charge  for  its  use. 

General  Davis.  I  have  not  its  verbiage  exactly  in  my  mind,  but  I 
think  that  provision  relates  to  the  present  custx)m  of  giving  passes 
to  officials  of  the  Panama  Government  and  employees  or  the  Panama 
Government. 

Senator  Morgan.  I  doubt  not  that  it  did  relate  to  that  in  the 
minds  of  the  negotiators  of  that  treaty ;  but  I  called  attention  at  the 
time  to  the  fact  that  the  language  was  so  broad  that  it  put  us  under 
the  obligation,  in  my  judgment  (at  least  that  is  my  present  opinion), 
of  transporting  all  vessels  of  every  description  that  might  oe  caUed 
national  vessels  of  Panama  through  the  canal,  backward  and  forward, 
without  any  charges  for  lockage  or  anything  else. 

General  Davis.  I  think  that  would  hie  the  case  if  they  were  national 
vessels  and  had  no  commercial  character.  But  if  they  were  engaged 
in  commerce,  I  think  not. 

Senator  Morgan.  That  clears  up  the  situation  so  far  as  the  rail- 
road matter  is  concerned,  in  my  mind,  at  least.     I  had  it  confused. 

General  Davis.  You  spoke  aoout  the  necessity  for  double  tracking, 
did  you  not — that  you  could  not  understand  the  necessity  for  double 
tracking? 

Senator  Morgan.  We  have  spoken  of  that  heretofore:  but  the 
double  tracking  that  is  to  be  put  on  the  railroad  is  evidently  for 
temporary  use. 

General  Davis.  Yes ;  that  is  it. 

Senator  Morgan.  For  purposes  of  transporting  and  hauling  for 
the  canal. 

General  Davis.  Yes. 

Senator  Morgan.  And  accommodating  the  commerce  that  now 
exists. 

General  Davis.  Yes;  that  is  riffht. 

Senator  Morgan.  So  that  in  the  contemplation  of  both  plans,  the 
sea-level  plan  and  the  lake  or  lock  plan,  the  railroad,  at  the  com- 
pletion or  the  canal,  is  expected  to  cease  to  be  an  important  factor  in 
commerce  between  the  oceans? 

General  Davis.  I  think  so;  I  have  no  doubt  of  that.  It  will  be 
maintained  as  a  trollw  line. 

Senator  Morgan.  So  that  that  sacrifice,  if  we  may  call  it  such,  is 
to  be  added  to  the  cost  of  either  system  of  canalization,  either  by  the 
lock  system  or  the  sea-level  system? 

General  Davis.  Yes,  sir. 
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Senator  Mobgan.  I  do  not  know  of  any  other  general  topic  on 
which  I  wish  to  ask  the  General  any  particular  Questions.  There 
may  be  some  explanations  that  he  wants  to  ^ve  of  nis  deposition  as 
to  matters  that  may  have  escaped  our  attention  and  his  at  the  time. 
If  so,  General,  you  will  please  proceed  to  state  them. 

General  Davis.  I  have  made  a  few  notes  of  matters  that  have  oc- 
cmrred  to  me  in  the  reading  of  the  testimony  of  others  as  bearing 
upon  administration,  not  as  affecting  the  type  of  the  canal  at  all,  but 
tdministration.  Some  of  them  have  been  covered  in  the  examination 
already  had,  and  others  have  not,  and  I  do  not  know  that  there  is 
any  very  great  importance  in  any  of  these  that  I  have  made  a  note  of. 
I  will  refer  to  a  few. 

One  subject  that  was  discussed  in  this  committee,  and  in  regard  to 
which  several  questions  were  asked  of  Governor  Magoon^  was  the 
matter  of  allotments  of  pay  by  employees  to  their  families  in  the 
United  States. 
Senator  Morgan.  Yes. 

General  Davis.  I  have  had  some  personal  experience  in  regard  to 
that  matter  in  the  Philippines.  Until  two  or  three  years  ago  (I 
have  forgotten  the  date  now)  it  was  customary  to  allow  soldiers — I 
do  not  think  officers  were  included — to  allot  a  certain  percentage  of 
their  pay  to  their  families  in  the  United  States.  That  was  contmued 
durinff  my  time  in  the  Philippines,  although  I  think  it  has  since 
been  discontinued.  It  involves  considerable  clerical  and  adminis- 
trative work  and  some  difficulties  which  do  not  appear  on  the  surface. 
A  man  who  is  employed  by  the  United  States  at  a  stated  salary 
may  be  expected  to  have  a  credit  at  the  end  of  every  month  to  the 
amount  of  his  pay,  and  that  is  the  presumption  when  an  arrange- 
ment is  made  for  an  allotment.  But  a  man  in  the  Philippines,  7,W0 
or  9,000  miles  away,  deserts  or  dies  or  is  fined  by  a  court-martial  in 
respect  to  his  pay,  so  that  he  has  no  pay  coming  to  him;  then  the 
allotment  immediately  falls.  But  as  the  distance  is  so  great,  it  is 
necessary  to  inform  the  accounting  officers  in  Washington  by  cable 
every  time  a  man's  pay  status  changes  in  the  way  ot  reduction  of 
pay — do  you  catch  the  idea  ? — and  that  cabling  bill  in  the  Philippines 
m  r^pect  to  soldiers'  allotments  was  a  very  large  one. 

It  cost  the  Government  a  great  deal  of  money  to  keep  the  Paymaster 
in  Washington  informed  in  regard  to  the  many,  many,  many  cases 
of  men  whose  pay  status  was  entirely  changed.  The  orders  of  the 
War  Department  were  such  that  it  was  made  obligatory  upon  the 
commanaing  general  and  those  who  were  under  his  orders  to  inform 
the  War  Department  in  every  case;  and  if  there  was  any  omission, 
and  the  information  was  not  sent  that  the  man  had  died  or  deserted 
or  been  fined  by  a  court,  the  commanding  general  or  the  officer  at 
fault  had  to  pay  that  money.    That  has  been  done  time  and  again. 

So  that  if  you  establish  a  system  of  allotments  for  the  employees 
at  Panama,  you  must  also  have  a  system  of  checks  or  reports  that 
will  reach  Washington  before  the  time  comes  for  the  Washington  dis- 
bursing officer  to  send  out  the  check  to  the  man's  family.  And  that 
comes  to  the  question  of  the  cable,  which  I  think  is  an  important 
matter. 

At  present  there  is  cable  communication  with  the  Isthmus  by  way 
of  Mexico  and  Central  America,  frequently  called  the  "Galveston 
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Line.''  The  name  of  it  is  the  Central  and  South  American  Cable 
Company'.  There  also  used  to  be  communication  with  Panama  on 
the  Caribbean  side  by  the  line  of  a  British  company,  called  the 
West  India  and  Panama  Direct  Line;  but  that  went  down  some 
months  ago,  and  it  has  not  been  brought  up  since. 

Senator  Morgan.  What  made  it  go  down  ? 

Greneral  Davis.  Oh,  I  do  not  know.  They  are  going  down  all  the 
time,  and  it  did  not  pay.  The  whole  matter  was  that  it  did  not  pay, 
because  the  Central  and  South  American  cable  had  made  a  very  low 
rate  (that  is,  25  cents  a  word)  for  Government  messages — not  for 
private  messages,  but  for  Government  messages.  They  made  a  rate 
of  25  cents  a  word,  so  we  have  been  using  that  cable  since;  and  there 
was  not  enough  business  so  that  the  British  line  cared  to  go  to  the 
trouble  of  yaising  that  cable  and  splicing  it.  It  went  down  some- 
where south  of  Jamaica ;  I  have  forgotten  where. 

A  proposition  has  recently  been  made,  and  is  now  pending  in  Con- 
gress, to  build  a  Government  line  for  military  and  naval  purposes, 
connecting  Key  West  or  some  point  on  the  coast  with  Colon.  I  think 
that  is  a  very  worthy  suggestion,  a  very  excellent  idea ;  and  it  will 
permit  free  and  constant  communication.  It  is  a  military  instrument 
of  great  importance,  and  in  time  of  war  would  be  of  the  utmost 
importance.  It  will  also  enable  the  employees  of  the  United  States 
on  the  Isthmus  to  communicate  with  their  families  speedily  without 
paying  this  enormous  charge.  That  is,  I  think  the  Government 
ought  to  permit  its  own  employees  to  use  such  a  cable  at  a  nominal 
rate ;  and  now  it  is  a  very  expensive  one. 

That  is  all  I  care  to  say  on  that  subject. 

Senator  Morgan.  Was  not  this  cable  between  Jamaica  and  the 
coast  down  there  broken  at  the  time  of  this  recent  earthquake  ? 

General  Davis.  Oh,  no,  no ;  it  was  a  year  ago — a  year  ago. 

Senator  Taliaferro.  General,  I  will  state  that  a  favorable  report 
has  been  authorized  on  a  bill  to  construct  a  cable  from  Key  West  by 
way  of  Guantanamo  and  Porto  Rico,  and  presumably  on  to  the 
Isthmus. 

General  Davis.  It  is  a  very  excellent  idea. 

Senator  Taliaferro.  While  you  are  on  that  point  of  allotments,  is 
there  any  reason  why  an  employee  should  not  be  paid  in  a  Treasury 
draft  on  the  Isthmus? 

General  Davis.  I  do  not  know  of  any  reason  in  the  world. 

Senator  Taliaferro.  Do  you  not  think  it  ought  to  be  done? 

General  Davis.  I  think  so.     I  said  so  here  the  other  day,  I  think. 

Senator  Taliaferro.  I  understood  you  to  say  so. 

General  Davis.  Oh,  I  think  so.  I  think  that  if  a  man  has  saved  up 
some  money  down  there,  even  though  he  was  paid  in  currency,  ana 
wants  to  remit  that  money  home,  he  ought  to  be  able  to  go  to  the 
paymaster  and  get  a  check  without  paying  any  premium  for  it. 

Senator  Taliaferro.  I  agree  with  you. 

General  Davis.  It  seems  to  me  it  is  one  of  the  simplest  kinds  of 
accommodation  that  the  Government  ought  to  give  its  employees. 

Senator  Morgan.  There  is  another  matter  suggested  to  my  mind  by 
your  statement  there,  and  that  is  the  apparent  necessity  of  having 
transactions  in  regard  to  the  payment  of  laborers  and  employees  oi 
every  kind  finally  closed  at  the  Isthmus  without  their  being  referred 
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General  Davis.  That  is  the  wny  it  is  done  now.    They  do  not  use 
any  allotment  system  now. 
Senator  Mobgan.  TTiey  do  not? 

General  Davis.  Oh,  no ;  but  some  gentleman  was  urging  that  there 
ought  to  be  a  system  of  allotments.  I  am  only  speaking  about  allot- 
ments to  show  that  there  are  some  difficulties  attending  their  opera- 
tion. 

Senator  Mobgan.  But  the  payments  now  can  be  made  to  all  classes 
of  employees,  and  their  accounts  all  settled  up  at  the  time  that  the 
payment  is  due  without  a  previous  audit  ? 

General  Davis.  Oh,  yes ;  certainly.  They  are  now  settled  promptly. 
There  is  no  trouble  about  that 

Senator  Taliafebbo.  General  Morgan,  the  point  we  were  trying  to 
get  around  was  the  charge  made  by  the  banks  on  the  Isthmus  as 
exchange  where  an  employee  wanted  to  remit  part  of  his  money  home. 
Senator  Mobgan.  I  understand  that. 
Senator  Taliafebbo.  That  charge  is  excessive. 
Senator  Mobgan.  I  think  that  is  a  very  burdensome  exaction  upon 
the  employee. 

General  Davis.  I  have  been  in  the  Army  all  my  life,  and  I  have 
been  in  a  good  many  parts  of  the  world,  and  there  never  has  been  a 
time  when  I  or  anyone  under  me,  or  any  private  soldier  who  had  pay 
coming  to  him,  could  not  go  to  the  paymaster  and  get  a  check  on  Now 
York  or  somewhere  to  send  his  money  home.  There  never  was  a  time 
when  that  could  not  be  done.  We  could  always  do  it,  and  I  think 
the  employees  on  the  Isthmus  ought  to  have  the  same  privilege. 

Senator  Taliafebbo.  The  greater  the  conveniences  you  afford  them 
the  better  satisfied  they  will  be? 

General  Davis.  Why,  certainly;  and  it  does  not  cost  anything  to 
do  that.  It  makes  necessary  the  writing  of  a  few  checks;  that  is  all 
it  does. 

The  feeding  of  laborers  has  been  referred  to  here  as  something 
that  ought  to  be  done  by  contract.  I  do  not  agree  with  that  I  do 
not  believe  you  will  ever  get  a  system  of  feeding  laborers  on  the  Isth- 
mus in  any  messing  plan  that  will  be  satisfactory.  They  are  the 
most  cantankerous  people  in  the  world.  There  is  no  such  thing  as 
satisfying  the  notions  of  those  people  about  their  food.  If  they  are 
charged  an  upset  price  for  it,  Iney  are  never  satisfied  with  it.  The 
only  way,  it  seem  sto  me,  is  to  pay  them  their  wages  and  let  them 
feed  themselves.  I  am  talking  now  about  the  common  labor — the 
negro  labor. 

Senator  Mobgan.  Then  you  would  have  to  have  supplies  of  pro- 
visions there  ? 

General  Davis.  Oh,  I  would  have  stores,  where  they  could  go  and 
buy  their  provisions ;  yes. 

Senator  Mobgan.  Then  the  Panamans  would  dispute  your  right 
to  do  that,  would  they  not? 

General  Davis.  They  would  not  if 

Senator  Mobgan.  They  have  done  it  heretofore. 
General  Davis.  But  they  have  kept  the  commissaries  going. 
Senator  Mobgan.  General,  was  this  reservoir  at  Colon  bunt  during 
your  administration  there? 

General  Davis.  You  refer  to  a  recent  press  report  saying  some- 
thing about  a  failure  of  water  supply  ?  ^.y,  ...u  uy  ^OOglc 
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line,  and  everything  lying  inside  of  this  line  belongs  to  the  Zone. 
Everything  outside  of  it  pertains  to  the  harbor  of  Colon,  except  as 
I  will  state  a  little  later  on. 

From  that  point  the  line  of  delimitation  follows  the  shore  line 
at  low  water  until  it  arrives  at  the  intersection  of  a  certain  street  in 
the  citv  which  is  described  in  the  agreement.  It  follows  the  center 
line  of  that  street  for  that  short  distance  [indicating]  and  crosses 
the  Panama  Railroad  track.  It  then  follows  on  a  line  parallel  with 
the  Panama  Kailroad  track 

Senator  Kittredge.  On  which  side  of  the  track  ? 

Greneral  Davis.  On  the  east  side  of  the  track — the  city  side;  the 
Manzanillo  Island  side,  as  I  remember — always  at  150  meters  from 
the  center  line  of  that  track,  until  it  reaches  the  shore  of  the  Fox 
River  here;  then  following  around  the  shore  of  the  Manzanillo  Is- 
land back  here  to  the  light-house. 

Now,  what  is  inclosed  is  in  the  city  of  Colon  and  not  within  the 
jurisdiction  of  the  United  States.  What  is  on  the  south  side  of  that 
line,  including  all  these  railroad  tracks  and  this  Cristobal  Point  and 
a  considerable  corner  of  the  city  itself,  where  all  the  shops  and  the 
new  wharves  are  here,  is  in  the  ^one. 

It  also  provided  in  the  same  agreement  that  a  zone  660  meters 
wide,  from  the  open  sea,  passing  through  this  harbor  on  any  line 
that  the  canal  mav  ultimately  take,  even  me  part  that  passes  through 
the  harbor  of  Colon,  shall  be  under  the  exclusive  jurisdiction  of  the 
United  States,  so  that  under  this  agreement  a  vessel  can*  enter  the 
Zone  and  always  be  entirely  within  the  United  States  jurisdiction, 
even  though  it  traverses  the  harbor  of  Panama. 

I  thought  that  was  a  very  important  matter  to  secure  perpetual  con- 
trol -over  ships  entering  the  canal  and  not  have  any  dispute  about 
right  in  regard  to  that  matter,  so  that  is  covered  by  that  agreemwit 
So  wherever  the  entrance  to  the  canal  is,  a  zone  2,000  feet  wide  through 
the  harbor  of  Colon,  Republic  of  Panama,  will  be  under  United 
States  jurisdiction. 

The  map  on  the  Panama  side  contains  a  description  of  the  Zone 
lines  also;  but  it  is  rolled  up  now,  and  if  it  is  printed  you  can  always 
consult  it 

There  was  a  subject  mentioned  in  the  statement  of  Governor  Ma- 
goon  about  a  dispute  that  occurred  in  the  city  of  Panama,  in  which 
the  Panama  police  intervened,  and  I  received  a  letter  from  the 
chairman  of  the  Commission  saying  that  you  would  probabW  widi 
to  ask  me  some  questions  in  regard  to  that.  It  was  a  sort  of  a  riot 
that  occurred  in  tne  city  of  Panama  during  my  time  there.  Was  that 
the  case,  Mr.  Chairman  ? 

The  Chairman.  Yes,  sir. 

General  Davis.  As  bearing  upon  that,  I  have  here  a  copy  of  a  letter 
that  I  wrote  to  Mr.  Wallace  on  the  3d  of  May,  1905,  in  which  there  is 
a  description  of  the  incident  referred  to,  and  all  of  the  facts  concern- 
ing it  are  there  stated.  I  do  not  know  that  it  is  a  subject  that  you 
care  particularly  about. 

Senator  Hopkins.  Let  it  become  a  part  of  his  testimony. 

The  Chairman.  It  might  become  a  part  of  the  record  unless  the 
General  wishes  it  read. 

General  Davis.  I  do  not  care  to  say  anything  about  it. 
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(The  paper  referred  to  will  be  found  printed  at  the  end  of  to-day's 
proceedings.) 
General  Davis.  There  is  one  other  small  matter : 
When  I  went  to  the  Isthmus,  imder  the  order  of  the  President  of 
May,  1904,  one  of  the  duties  imposed  upon  me  was  to  announce  in  a 
public  manner  the  purposes  for  which  the  government  of  the  Zone 
was  established.  I  arrived  on  the  I7th  day  of  May  and  paid  my 
respects  to  the  President  of  the  Republic,  and  on  the  19th  of  May  I 
made  a  publication  to  the  inhabitants  of  the  Canal  Zone,  which  was 
in  print;  and  this  is  the  document  in  mv  hand.  It  is  the  first  public 
announcement  of  the  purposes  for  which  the  government  of  the  Zone 
was  being  established  by  the  United  States. 

Senator  Kittredge.  I  think  that  might  as  well  be  printed  in  con- 
nection with  the  statement. 

(The  paper  above  referred  to  will  also  be  found  at  the  end  of  to- 
day's proceedings.) 

General  Davis.  There  is  one  other  small  matter.  It  is  as  to  a  de- 
scription of  the  functions  of  the  officials  who  are  transacting  the 
bosmess  of  the  Government  on  the  2k)ne  in  an  engineering  way,  or 
in  any  other  way  that  involves  the  use  of  property,  and  as  respects 
the  designation  of  that  property.  It  is  the  custom  now  to  speak  of  it 
as  the  property  of  the  Isthmian  Canal  Commission. 

The  locomotives,  the  dredges,  the  steam  shovels,  and  the  cars  are  all 
marked  "  I.  C.  C,"  and  it  is  in  the  common  lan^age  of  the  day  that 
that  is  the  property  of  the  Isthmian  Canal  Commission.  It  is  a 
custom  that  grew  up  from  the  very  beginning.  What  its  origin  was 
I  have  no  idea  of,  only  that  it  has  been  confirmed  by  constant  usage. 
It  seems  to  me  that  such  a  description  of  that  property  is  inaccu- 
rate. If  there  is  any  mark  on  a  car  or  a  locomotive  or  a  steam  shovel 
it  seems  to  me  it  ought  to  be  marked  "  U.  S.,"  as  the  property  of  the 
United  States. 

It  is  not  a  matter  of  great  importance,  but  it  seemed  to  me  to  be 
quite  anomalous,  inasmuch  as  the  Commission  does  not  own  anything, 
has  no  ownership  whatever,  and  as  the  brand  on  it  indicates  owner- 
ship, it  struck  me  as  more  appropriate  to  speak  of  a  contract  being 
made  between  the  United  States  as  party  oi  the  first  part  and  John 
*Smith  as  party  of  the  second  part  rather  than  as  between  the  Isth- 
mian Canal  Commission  as  party  of  the  first  part  and  John  Smith  as 
party  of  the  second  part.  It  is  only  a  very  small  matter. 
I  nave  nothing  else  that  I  care  to  refer  to. 

Senator  Morgan.  There  was  a  charter  party^  for  the  two  ships  that 
were  bought  by  the  Isthmian  Canal  Commission  between  the  Canal 
Commission,  representing  the  United  States,  and  the  Panama  Rail- 
road Conipanyf 

Grenerial  Davis.  I  have  understood  so. 

Senator  Morgan.  Yes.  I  had  copies  of  that  charter  party  pub- 
lished the  other  day.  That  is  equivalent  to  a  contract  by  the  United 
States  with  itself? 

Greneral  Davis.  It  seems  so  to  me. 

Senator  J^oroan.  If  it  should  get  into  a  court,  it  would  be,  of 
course,  imi  jible  to  enforce  it.  The  transactions  that  have  been 
conducted  by  the  railroad  companv  there,  or  the  railroad  directoni 
and  their  superint3ndent  or  general  manager,  or  whatever  it  is,  hav^ 
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been  nominally  between  the  railroad  company  and  the  Isthmian 
Canal  Commission.  Now,  in  the  direction  of  tne  operations  of  that 
railroad — in  the  fixing  of  freight  rates,  in  the  transportation  of  goods 
across  the  Isthmus,  and  in  the  connections  that  are  made  with  the 
commercial  ships  that  come  into  either  of  the  bays — is  it  a  fact  that 
the  railroad  directors  and  managers  have  the  exclusive  control  and 
charge  of  those  matters,  or  are  they  regulated  and  controlled  by  the 
Isthmian  Canal  Commission  ? 

General  Davis.  The  board  of  directors  of  the  Panama  Railroad,  as 
I  understand,  are  all  nominees  of  the  stockholders — ^all  represented 
by  one  individual — the  Secretary  of  War.  The  board  of  directors  of 
that  railroad  therefore  must,  as  a  matter  of  necessity,  carry  out  the 
policy  of  its  stockholders.  In  other  words,  the  Secretary  of  War  has 
the  right  and  the  authority  to  dictate  to  those  directors  what  policy 
shall  oe  pursued  in  the  management  of  the  railroad,  since  every  share 
of  stock,  as  I  understand,  stands  in  his  name. 

It  so  happens  that  all  the  members  of  the  Isthmian  Canal  Com- 
mission are  members  of  that  board.  They  have  two  duties.  One 
duty  is  to  perform  what  is  assigned  to  them  as  members  of  the 
Isthmian  Canal  Commission.  The  other  is  to  do  their  duty  as 
directors  of  the  Panama  Railroad.  I  think  all  the  members  of  the 
Commission  are  members  of  the  board  of  directors — at  least  I  have 
understood  so. 

Mr.  Shonts,  who  is  the  chairman  of  the  Isthmian  Canal  Commis- 
sion, is  also  the  president  of  the  board  of  directors  of  the  Panama 
Railroad.  An  executive  committee  has  been  formed  among  those 
directors.  I  think  it  has  three  members,  but  I  am  not  c^uite  sure 
about  it;  and  that  executive  committee  has  delegated  to  it  by  the 
board  certain  functions  which  enable  it  (the  committee)  to  dispose 
rapidly  of  any  questions  that  may  arise. 

Senator  Mokgan.  Who  comprise  that  executive  committee? 

General  Davis.  I  could  not  tell  you  oflThand,  for  it  never  has  been 
of  any  concern  to  me.  I  only  know  that  Mr.  Shonts  is  the  chairman 
of  the  board  of  directors  ana  is  also  chairman  of  the  executive  com- 
mittee, and  I  think  Mr.  Drake,  the  vice-president  of  the  Panama 
Railroad  Compan;^,  and  who  has  been  for  many  years,  is  also  a  mem- 
ber of  that  executive  committee.  Who  the  other  members  are  I  do 
not  know.  I  presume  Mr.  Cromwell  is  a  member,  although  that  I 
do  not  know  of  any  personal  knowledge.  But  there  is  an  executive 
committee  consisting  of  either  three  or  five  members,  I  am  not  sure 
which,  and  they  meet  weekly,  I  think,  as  a  matter  of  rule,  and  may 
meet  oftener.  The  board  of  directors  only  meets  monthly;  once  a 
month. 

Senator  Morgan.  This  board  of  directors  and  this  executive  com- 
mittee of  the  railroad  company  transact  and  control  all  of  the  busi- 
ness of  the  railroad  company,  unless  the  Secretary  of  War  or  the 
Isthmian  Canal  Commission  undertake  to  give  special  directions 
about  some  matter? 

General  Davis.  I  suppose  that  in  the  transaction  of  the  business 
of  the  board  it  is  like  all  other  boards — that  somebody  makes  a 
motion,  and  then  that  motion  is  seconded,  and  it  is  discussed  and 
voted  upon. 

Senator  Morgan.  The  point  I  was  getting  at  is  more  particularly 
this — I  perhaps  did  not  indicate  it  clearly  enou^t^The  Isthmian 


INVESTIGATION   OP   PANAMA   CANAL   MATTEBS.  2329 

Oftnal  Commission,  as  a  commission,  does  not  undertake  to  direct 
the  board  of  directors  of  the  railroad  company  ? 

General  Davis.  No,  sir;  not  as  it  now  exists.  Under  the  orders  of 
the  President,  which  were  made  in  May,  1904 — that  was  a  direction 
that  he  then  gave — that  all  the  members  of  the  Isthmian  Canal  Com- 
mission should  be  elected  on  the  board  of  directors  of  the  Panama  Rail- 
road, and  that  the  policy  of  the  railroad  should  conform  to  the  policy 
of  the  United  States.  But  as  I  understand,  under  the  modified 
orders  of  the  President,  issued  since  I  left  the  Commission  or  about 
(he  time  I  left  it,  about  which  I  have  no  personal  knowledge,  that 
has  been  changed.  That  is,  that  method  of  procedure  has  been 
changed,  although  I  am  not  quite  sure  about  that;  I  do  not  want  to 
assert  that  as  a  fact. 

Senator  Morgan.  What  method,  do  you  understand,  has  been  sub- 
stituted for  it? 

General  Davis.  Simply  that  the  Secretary  of  War,  as  the  only 
stockholder — that  is,  the  United  States  as  the  only  stockholder,  the 
Secretary  of  War  as  its  trustee — indicates  to  the  board  of  directors 
of  the  Panama  Railroad  the  policy  that  he  wishes  pursued. 

Senator  Morgan.  And  that  takes  it  out  of  the  reach  of  the  Com- 
mission? 

General  Davis.  Not  out  of  the  reach  of  the  Commission,  because 
every  member  of  the  Commission  is  on  the  board. 

Senator  Morgan.  I  understand  that;  but  it  takes  it  out  of  the 
reach  of  the  Commission  as  a  commission  ? 
General  Davis.  I  should  think  so;  yes,  sir;  I  should  think  so. 
Senator  Morgan.  And  transfers  that  power  of  general  control  and 
direction  to  the  Secretary  of  War  ? 

General  Davis.  I  do  not  know  that  it  transfers  it ;  it  inherently 
lies  in  him. 
Senator  Morgan.  It  leaves  it  in  him,  then? 
General  Davis.  Yes,  sir. 

Senator  Hopkins.  That  is  simply  a  conclusion  of  yours,  is  it  not, 
Greneral?     All  you  know  about  it  is  that  the  members  of  the  Com- 
mission are  directors? 
General  Davis.  I  only  know  that  by  public  report. 
Senator  Hopkins.  Yes. 

General  Davis.  I  do  not  know  that  officially. 
Senator  Hopkins.  And  as  to  whether  they  are  subservient  entirely 
to  the  Secretary  on  every  question  that  comes  up  on  the  road,  or 
whether  they  have  independent  opinions  is  a  matter  you  do  not 
know  of? 

Greneral  Davis.  No,  sir.  I  presume  that  he  trusts  those  men  as 
wise  men,  and  he  wants  their  judgment,  and  relies  upon  them  to  act 
wisely. 

Senator  Morgan.  But  you  do  know  that  as  a  commission,  as  an 
Isthmian  Canal  Commission,  a  body  called  the  Commission  does  not 
undertake  by  any  resolution  or  otherwise  to  control  the  board  of 
directors  of  the  Manama  Railroad. 

General  Davis.  I  know  that  by  common  report.  I  have  no  other 
knowledge. 

Senator  Morgan.  You  were  familiar  with  the  records  while  you 
stayed  there?  ^         , 
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General  Davis.  When  I  was  on  the  Isthmus  I  never  attended  a 
board  meeting  of  the  Panama  Railroad  directorate. 

Senator  Morgan.  Although  you  were  one  of  the  directors? 

General  Davis.  Although  I  was  one  of  the  directors;  but  their 
meetings  were  in  New  York,  and  I  was  in  the  Tropics. 

Senator  Morgan.  But  while  you  were  governor  there  and  a  member 
of  the  Commission,  was  any  order  passed  by  the  Commission  to  the 
board  of  directors  of  the  railroad  company  that  they  should  do  any 
particular  thing,  or  do  thus  and  so? 

General  Davis.  No,  no ;  no,  sir. 

Senator  Morgan.  That  is,  no  control  was  attempted  to  be  exercised 
by  the  Isthmian  Canal  Commission  over  the  board  of  directors  of  the 
Panama  Railroad? 

General  Davis.  No,  sir;  I  think  not. 

Senator  Morgan.  Or  over  its  superintendent  or  general  manager! 

General  Davis.  No,  sir.  Mr.  Wallace  was  elected  or  appointed 
superintendent  of  the  Panama  Railroad  during  my  time.  He  did 
not  wish  to  serve  in  that  capacity,  but 

Senator  Morgan.  But  the  two  establishments,  in  all  theii*  trans- 
actions and  in  their  accounting  and  everything  of  that  sort,  are  en- 
tirely separate  ? 

General  Davis.  Entirely  separate  and  distinct;  yes,  sir;  although 
now,  I  think,  their  accounts  are  audited  by  the  auditor  of  the  Isth- 
mian Canal  Commission. 

Senator  Morgan.  They  come  under  the  Canal  Commission  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  But  there  is  a  separate  audit  for  their  accounts? 

General  Davis.  I  think  they  have  an  auditor  of  their  own  in  New 
York ;  but  of  that  I  am  not  sure. 

Senator  Morgan.  Yes;  but  the* accounts  in  their  origin  and  in  their 
payment  of  demands  and  liabilities  and  whatever  takes  place,  including 
purchases  for  the  railroad,  are  all  conducted  through  that  corpora- 
tion? 

General  Davis.  I  am  afraid  you  are  ^tting  beyond  my  knowledge- 
I  have  an  impression — I  have  heard  it  said — that  the  purchasing 
agent  of  the  Isthmian  Canal  Commission  is  also  purchasing  agent  for 
the  Panama  Railroad.  I  think  one  of  your  witnesses  here  stated  that. 
I  think  I  have  read  it  here. 

Senator  Morgan.  I  have  a  different  impression.  I  thought  they 
had  a  purchasing  agent  for  the  Panama  Railroad  there  who  some- 
times acted  for  the  Commission. 

General  Davis.  I  think  I  have  read  it  that  way,  although  I  do  not 
know ;  I  am  not  quite  sure. 

Senator  Morgan.  The  coal  supply,  for  instance,  that  goes  into  the 
Isthmus  over  the  railroad  and  is  conveyed  by  its  steamers,  is  a  sep- 
arate account  between  the  Canal  Commission  and  the  railroad  com- 
pany, the  railroad  company  furnishing  the  coal  at  a  certain  price  to 
the  Commission? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  That  applies  to  pretty  much  all  the  coal  that  has 
even  been  used  there  ? 

General  Davis.  I  think  to  all,  except  one  cargo,  or  something  like 
that. 
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Senator  Morgan.  That  only  illustrates  the  separation  and  inde- 
pendence of  action  of  those  two  bodies. 

Gwieral  Davis.  Yes.  I  think  the  corporation  is,  in  a  legal  sense, 
or  is  intended  to  be,  entirely  separate  from  the  Commission. 

Senator  Mobgan.  I  believe  tnat  this  is  the  day,  is  it  not,  for  the 
election  of  a  new  board  of  directors? 

General  Davis.   I  only  know  that  it  is  early  in  April.    I  am  not 
quite  certain  about  that. 
Senator  Morgan.  I  think  it  takes  place  to-day  in  New  York. 
General  Davis.  I  know  it  is  early  in  April. 

Senator  Morgan.  I  think  Mr.  Taft  has  gone  there  now  for  the 
purpose  of  electing  a  new  board  of  directors  of  the  Panama  Railroad 
Uompany.  Of  course  you  have  no  idea  who  will  be  chosen  or  who 
are  the  candidates? 

General  Davis.  No;  I  have  no  idea  at  all.  I  presume  the  old 
board  will  be  reelected,  although  I  have  no  knowledge  about  that. 

Senator  Morgan.  I  have  very  grave  apprehensions  that  they  will 
not  be,  if  I  may  state  it  in  that  way. 

You  mentioned,  General,  the  opinion  that  it  would  be  preferable 
for  certain  reasons  (and  very  important  reasons,  too,  I  acknowledge), 
if  we  entered  upon  the  contract  system  of  building  this  canal^  to  put 
ihe  entire  canal  under  the  charge  of  one  company  or  establishment 
or  contractor. 

General  Davis.  I  thought  so,  sir.     I  am  certain  that  if  this  canal 
was  to  be  built  by  private  capital  that  is  the  course  they  would  pursue. 
Senator  Morgan.  Yes;  and  that  a  subdivision  of  the  contracts 
might  lead  to  conflict? 
General  Davis.  I  think  it  would ;  I  think  it  would. 
Senator  Morgan.  And  particularly  in  the  use  of  the  railroad  ? 
Greneral  Davis.  Yes,  sir;  I  think  that  is  a  thing  that  is  vital  to  it — 
like  the  Siamese  twins,  you  can  not  cut  them  apart. 

Senator  Morgan.  It  would  seem  to  be  a  very  difficult  proposition  to 
leave  the  railroad  in  the  hands  of  one  company  or  contractor  amongst 
many. 

Greneral  Davis.  Oh^  yes ;  it  would  be  very  difficult    I  do  not  think 
that  the  idea  of  turning  it  over  to  a  contractor  would  result  in  any 
friction  or  difficulty. 
Senator  Morgan.  To  one  contractor? 
General  Davis.  To  one  contractor. 

Senator  Morgan.  But  it  would  be  very  likely  to  do  it  in  case  sev- 
eral contractors  were  interested  in  the  transportation  to  be  furnished 
by  the  road? 
General  Davis.  Yes. 

Senator  Morgan.  That  would  be  very  likely  to  lead  to  conflict? 
General  Davis.  Yes;  I  think  it  would,  unless  the  control  of  it  lay 
in  the  hands  of  the  chief  of  the  whole  contract  business,  the  one  that 
had  the  responsibility  of  the  building  of  the  whole  canal.  Of  course 
that  would  oe  a  corporation.  It  would  not  be  any  one  man ;  it  would 
be  a  syndicate  of  capitalists. 

Senator  Morgan.  The  question  is  an  important  one  in  connection 
with  the  matter  of  laying  out  the  contract  if  we  conclude  to  farm  out 
ihe  woFk,  and  I  was  interested  in  trying  to  understand  about  it  as 
well  as  I  could.    It  would  be  possible  for  the  Government  to  retain 
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the  separate  and  exclusive  control  of  all  transportation  by  the  rail- 
road and  all  of  its  branches  and  spurs,  and  to  Keep  an  account  with 
the  different  contractors  of  the  use  that  they  might  make  of  the  road 
in  the  transportation  of  material,  for  instance,  and  supplies,  or  what- 
ever else  they  had  to  transport  over  it.    That  would  be  possible? 

General  Davis.  Oh,  of  course  it  is  possible,  yes;  but  the  fewer  em- 
ployees the  Government  has  on  its  pay  roll  on  the  Isthmus  the  better, 
I  think. 

Senator  Morgan.  In  the  case  of  doing  the  work  by  contract,  the  em- 
ployees there  would  comprise  chiefly,  I  suppose,  a  board  of  engineers 
ror  direction  ? 

General  Davis.  That  is  all ;  and  inspectors. 

Senator  Morgan.  And  a  corps  of  engineers  for  inspection  ? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  And  reports,  and  all  that? 

Greneral  Davis.  Yes. 

Senator  Morgan.  And,  then,  of  course,  an  office  of  audit? 

General  Davis.  The  auditor  of  the  Government  here  in  Washington 
ought  to  be  sufficient. 

Senator  Morgan.  And  a  paymaster's  office? 

General  Davis.  Well,  yes;  there  would  be  a  local  disbursing  officer 
down  there,  but  he  would  not  have  very  much  money  to  disburse  there. 

Senator  Morgan.  He  would  only  have  to  pay  the  employees  of  the 
Government? 

General  Davis.  That  is  all.  The  contract  payments  would  all  be 
made  here  by  the  Treasury  Department  in  Wasnington. 

Senator  Morgan.  And  in  a  case  of  that  kind  we  could  get  rid  of  all 
questions  of  supplying  finances  ? 

General  Davis.  Oh,  yes;  we  would  not  have  anything  to  do  with 
finance  at  all. 

Senator  Morgan.  But  it  would  be  very  important,  I  should  think, 
in  the  event  that  we  let  out  the  contract  to  one  contractor  or  to  many, 
that  the  United  States  should,  by  positive  enactment,  establish  a  fiscal 
system  down  there. 

General  Davis.  I  think  there  ought  to  be  something  definite  about 
what  the  circulating  medium  shall  be. 

Senator  Morgan.  It  ought  to  be  under  the  control  of  the  Govern- 
ment of  the  United  States  ? 

General  Davis.  Well,  yes ;  I  should  think  so. 

Senator  Morgan.  And  not  a  partnership  with  Panama  in  any 
respect? 

General  Davis.  No;  I  do  not  see  any  need  of  it  I  do  not  see  any 
need  of  having  but  one  direction. 

Senator  Morgan.  Do  you  think  that  it  is  safe,  in  the  construction 
and  control  of  that  canal  work,  at  least  up  to  the  time  of  its  comple- 
tion, that  there  should  be  any  joint  interest  between  the  Government 
of  Panama  and  the  United  States  in  that  Canal  Zone? 

General  Davis.  I  do  not  think  there  should  be  any  joint  responsi- 
bility. I  do  not  think  there  should  be  any  intervention  or  any  power 
of  intervention.  As  the  United  States  possesses  all  the  powers  that  a 
sovereign  could  exercise,  to  the  entire  exclusion  of  those  powers  by 
the  Republic  of  Panama,  I  see  no  basis  for  any  partnership;  but  I 
think  it  is  highly  important  that  they  should  be  good  neighbors. 


XKVESTIQATIOK   OF   l»AKAMA  CANAL  MATTEBS.  2338 

Senator  Moboan.  And  there  should  be  a  good  understanding  be- 
tween them  ? 

General  Davis.  That  there  should  be  harmony  and  pleasant  rela- 
tions. 
Senator  Morgan.  Mutual  assistance? 

General  Davis.  Yes,  sir;  this  business  of  chasing  criminals— extra- 
dition—is  beset  with  difficulties.  When  I  was  governor  of  the  Zone 
all  that  I  did,  and  all  that  the  head  of  the  Government  of  the  Repub- 
lic did  in  regard  to  extradition,  was  simply  to  turn  over  the  criminals, 
one  to  the  other,  and  say  nothing  about  it  We  did  not  have  any 
protocols  or  agreements  or  treaties  or  anything.  They  said :  "  Here 
IS  a  fellow  that  has  escaped  over  into  the  2Jone,  and  we  want  him ; 
can't  we  ^t  him?  He  is  charged  with  having  committed  robbery, 
or  something;  "  and  if  the  chief  of  police  could  pick  him  up  we 
turned  him  over  to  them;  and  they  dia  just  the  same  for  us. 

It  was  entirely  a  matter  of  perfectly  voluntary  work.  Each  as- 
sisted the  other.  There  was  a  good  deal  of  cattle  stealing  from  out- 
side of  the  Zone,  and  they  would  try  to  run  the  cattle  into  the  2Jone, 
have  them  slaughtered,  and  have  the  meat  sold  there.  I  always 
assisted  the  Panama  authorities  in  catching  those  thieves  if  we  could ; 
and  did  everything  I  could  to  simplify  it,  and  they  responded.  It 
is  quite  important  that  we  should  be  on  good  terms  with  the  Panama 
authorities,  and  it  is  easy  to  be  so.  There  is  no  difficulty  about  secur- 
ing such  an  entente  cordlale. 
SenatorTALiAFERRO.  Are  there  many  cattle  on  the  Isthmus  ? 
General  Davis.  No;  very  few;  you  might  say  almost  none;  but 
there  are  a  good  many  in  the  Republic  outside. 

Senator  Kittrbdgb.  I  think  Senator  Taliaferro  is  speaking  of  the 
Isthmus. 

General  Davis.  Oh,  in  the  Isthmus — in  the  Republic — I  have  not 
the  basis  of  getting  accurate  information  about  it,  but  I  have  heard 
people  say  that  in  the  Republic  of  Panama  out  towards  Chiriqui  and 
m  that  direction  there  are  200,000  or  300,000  head  of  cattle.  1  have 
heard  the  number  stated  at  200,000  or  300,000.  They  are  brought 
into  the  2iOne  and  slaughtered  there  continually. 

I  think  Senator  Kittred^  has  seen  them.  They  are  nice,  sleek, 
smooth,  well-conditioned  animals,  small  in  size,  of  light  color  and  thin 
hair.  I  have  eaten  their  meat,  and  it  is  very  good.  It  is  not  abun- 
dant, but  it  is  wholesome.  Mules  and  horses  are  few  and  scarce  and 
expensive.  The  market  for  horses  is  South  America,  principally 
Chile.  Some  of  the  mules  that  we  are  using  there  now  m  hauling, 
drayage,  and  cartage  are  mules  that  were  raised  in  Chile,  and  they 
are  very  nice  animals. 

Senator  Morgan.  I  will  not  ask  the  General  any  further  questions, 
although  the  field  opened  before  me  is  a  very  inviting  one;  but  I 
think  we  have  perhaps  gone  far  enough. 

General  Davis  was  thereupon  excused,  with  the  thanks  of  the  coin- 
mittee;  and  after  an  executive  session  the  committee  adjourned  until 
to-morrow,  Tuesday,  April  8, 1906,  at  10.30  o'clock  a.  m. 
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By  order  of  the  committee,  the  following  papers  are  printed  as  an 
appendix  to  the  testimony  of  General  Davis : 

BEPOBT  BT  GEN.  GEOBGE  W.  DAVIS,  GOVEBNOB  OF  THE  OAKAL 

ZONE. 

CUSTOMS,  PORTS,  AND  REVENUES. 

The  Republic  of  Panama,  by  the  canal  convention  signed  on  No- 
vember 18,  1904,  granted  to  the  United  States  in  perpnetuity  all  the 
rights,  powers,  and  authority  within  the  Canal  2Jone  which  that  coun- 
try would  possess  and  exercise  if  it  were  the  sovereign  of  the  terri- 
tory, and  the  Republic,  in  effect,  reiterated  or  emphasized  the  grant 
by  renouncing  the  exercise  of  sovereign  rights,  power,  or  authority— 
in  other  words,  she  deprived  herself  of  the  power  to  exercise  any  sov- 
ereign function  or  attribute  in  the  Canal  Zone. 

The  United  States  thus  came  into  possession  of  all  the  power,  that 
a  sovereign  could  exercise,  and  on  the  17th  of  June,  1904,  the  Gov- 
ernment of  the  Republic  of  Panama  ordered  her  officials  to  desist 
from  exercising  any  governmental  function.  The  Congress  of  the 
United  States  had  previously  authorized  the  President  "  to  take  pos- 
session of  and  occupy  "  the  territory  granted  to  the  United  States 
for  canal  purposes  on  the  Isthmus,  and  to  vest  the  government  of  said 
Zone  and  the  manner  of  its  exercise  in  such  person  or  persons  as  he 
miffht  direct. 

There  is  in  the  act  of  Congress  conferring  this.authoritjr  a  specifi- 
cation or  definition  of  the  powers  of  government  authorized  to  be 
so  vested.  They  were  "  all  the  military,  civil,  and  judicial  powers, 
as  well  as  the  power  to  make  all  rules  and  regulations  necessary  for 
the  government  of  the  Canal  2Jone." 

One  of  the  most  important  powers  of  the  Government  within  any 
territory  subject  to  it  is  the  power  to  impose  taxes;  without  the  power 
of  raising  a  revenue  by  some  form  of  taxation  no  government  could 
exist.  Tne  power  of  taxation  is  a  necessary  attribute  of  government, 
and  the  Isthmian  Canal  Commission  and  the  chief  executive  of  the 
Zone  would  be  helpless  in  their  efforts  to  carry  on  a  government 
unless  they  possessed  the  powers  of  requiring  the  people  to  contribute 
to  the  support  of  the  same,  or  unless  the  local  government  should  be 
supported  from  outside  revenues. 

Within  the  territory  over  which  the  United  States  possesss^  the 
power  of  a  sovereign  was  situated  the  harbor  wherein  all  the  very 
considerable  trade  of  the  Isthmus  coming  and  going  via  the  Pacific 
Ocean  found  iuCTess  and  egress.  At  a  cost  of  considerably  more  than 
$2,000,000  the  Panama  Railroad  constructed  terminal  facilities  for 
convenient  and  quick  handling  of  that  trade,  the  vessels  bearing  it 
finding  access  to  these  terminals  via  an  artificial  channel,  which  is 
a  part  of  the  Panama  Canal,  over  2^  miles  long,  which  was  made  at 
a  cost  of  probably  $2,000,000  more.  The  United  States  is  the  owner 
of  98.4  per  cent  of  the  railroad  capital  stock  or  diares  and  the^solo 
owner  of  the  dredged  channel  leading  to  the  terminal,  a  channel 
which  is  beinff  maintained  at  a  continuing  heavy  expense.  The  Gov- 
ernment of  the  Republic  in  effect  said  to  the  united  States,  "  This 
place.  La  Boca,  and  that  entrance  thereto  is  a  part  of  the  Canal  Zone 
which  I  have  ceded  to  you."  ^,y,  ,..u  oy  GoOQ  .^ 
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That  the  government  of  the  2Jone  should  take  steps  to  establish  for 
the  territory  to  be  governed  a  fiscal  system  was  self-evident,  and  on 
SBFeral  occasions  the  minister  of  foreign  affairs  of  the  Republic  had 
mentioned  that  when  the  time  came  to  determine  measures  for  raising 
a  Zone  revenue  he  hoped  the  fiscal  dispositions  of  the  two  countries 
could  be  so  harmonized  that  the  income  of  the  Republic  from  the  tax 
on  goods  imported  from  abroad  might  not  be  depleted,  and  this,  he 
said,  he  thought  might  be  accomplished  by  making  the  2Jone  tax  on 
certain  articles  of  luxury  equal  to  those  imposed  in  the  Republic 
and  so  equalize  selling  values  in  both  countries,  with  the  result  that 
there  would  be  no  motive  for  smuggling.  On  at  least  two  occasions 
the  President  of  the  Republic  spoke  to  members  of  the  Canal  C!om- 
mission  on  the  same  general  lines. 

The  special  articles  that  yielded  the  largest  revenues  to  the  Repub- 
lic were  beverages  and  preparations  containing  alcohol,  manufactured 
tobacco,  and  opium,  the  last  two  being  farmed  monopolies.  It  was 
stated  by  officials  of  the  Republic  that  if  the  United  States  would 
concede  the  point  as  respected  the  three  commodities  above  named 
the  Republic  would  greatlv  reduce  its  present  tax  of  15  per  cent  ad 
valorem  on  all  other  articles  then  taxed,  and  the  Junta  stated,  in  a 
memorandum  handed  to  the  first  American  minister  to  Panama,  that 
there  were  many  in  the  country  who  would  be  willing  to  go  so  far  as 
to  abolish  altogether  the  ad  valorem  tax  on  all  goocfe  save  the  three 
named. 

On  the  6th  of  July,  1904,  the  National  Assembly  enacted  a  law 
(No.  65)  that  conferred  upon  the  President  the  power  to  "  abate  in 
a  convenient  manner  those  duties  which,  if  still  levied  in  accordance 
with  the  existing  laws,  will  be  prejudicial  to  commerce  and  to  the 
people  because  said  laws  are  very  different  from  those  which  the 
Government  of  the  United  States  will  establish  in  the  Canal  Zone." 

On  the  5th  of  July  was  enacted  law  No.  88,  of  which  section  23 
provides:  "The  executive  is  authorized  to  reduce  the  slaughterhouse 
duty  on  cattle  killed  in  the  districts  of  Panama,  Colon,  and  Bocas 
del  Toro  when  the  fiscal  system,  to  be  introduced  in  the  Zone  ceded 
to  the  United  States,  in  his  opinion  requires  it." 

These  official  expressions  of  the  executive  and  legislative  branches 
of  the  Government  of  the  Republic  indicated  that  there  would  be  no 
diflicultv  in  harmonizing  the  fiscal  systems  of  the  Zone  and  the 
Republfc  of  Panama,  provided  the  United  States  were  willing  to 
admit  that  alcohol  beverages,  perfumery,  cigars,  cigarettes,  and 
opium  were  not  "  necessary  and  convenient "  in  the  construction  of 
the  canal,  and  not  "  necessary  and  convenient  for  the  officers,  em- 
ployees, workmen,  and  laborers  in  the  service  and  employ  of  the 
United  States,  and  for  their  families." 

On  the  13th  of  June  the  governor  sent  the  following  telegram  to 
the  chairman  of  the  Commission : 

"  Officials  of  Republic  anxious  specially  liquors,  tobacco  coming 
into  Zone  pay  same  tariff  as  Republic  levies,  thus  preventing  smug- 
gling, protect  revenues.    I  hope  ^ne  tariff  may  be  so  arranged." 
The  answer,  on  June  14th,  was : 
"  Panama  tariff  continues  until  otherwise  ordered." 
The  minister  of  foreign  affairs  was  inmiediately  informed  of  the 
purport  of  the  question  and  answer.  r^^^^T^ 
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As  before  stated,  the  delimitation  agreement  was  signed  on  June 
16,  and  the  following  day  a  telegram  was  sent  to  the  chairman  of  the 
Commission  in  Washington,  requesting  legislation  by  the  Commis- 
sion or  by  the  President,  as  loUows : 

"  1.  Governor  authorized  to  appoint  collector  of  all  revenues  and 
subordinates,  and  fix  salaries. 

"  2.  Collection  districts  of  Zone  to  be  named  Ancon,  west  half; 
Cristobal,  east  half. 

"  3.  Free  or  dutiable  goods  coming  by  sea  or  rail,  except  in  transit 
across  Zone,  to  be  entered  Ancon  or  Cristobal,  otherwise  forfeited: 
Provided^  Governor  may  regulate  subject  Commission  ratification, 
entering  otherwise  than  by  sea  or  rail. 

"  4.  Governor  authorized  to  make  reciprocal  or  other  arrangements 
with  Republic  to  safeguard  revenues. 

"  5.  Products  of  Republic,  except  spirits,  enter  Zone  free  if  Repub- 
lic reciprocates. 

"  6.  Grovernor  shall  apply  Colombian  customs  administration  laws 
when  practicable. 

"  7.  Tariff  on  canal,  railroad,  machinery,  boats,  materials,  supplies, 
Dingley  rates,  except  coming  from  States;  then  free.  Other  goods 
from  everywhere  Panama  Republic  tariff. 

"  8.  Governor  authorized  to  place  on  free  list  or  reduce  rates  on 
articles  dutiable  Panama  tariff,  subject  ratification  Commission. 

"  If  above  granted  I  would  make  extensive  free  list  on  necessaries, 
reduce  rates  on  many  other  articles,  not  including  tobacco  and  spirits. 
President  Amador  has  full  power  from  his  legislature  to  adapt 
Panama  rates  to  Zone  rates,  and  ready  to  do  so.  Present  Panama 
rates  uniform,  about  15  per  cent  ad  valorem,  except  spirits,  tobacco, 
and  a  few  others,  which  are  high." 

On  the  morning  of  the  26th  of  June  the  press  dispatches  published 
in  Panama  contamed  the  statement  that  the  President  had,  by  execu- 
tive order,  announced  as  a  law  for  the  Zone  that  the  Dingley  tariff 
rates  would  apply  to  all  importations  from  foreign  countries  into  the 
Zone,  and  that  goods  from  the  United  States  would  enter  the  Zone 
free. 

On  July  1  the  governor  publiclv  announced  that  vessels  arriving 
at  the  ports  of  Ancon  and  Cristobal  would  be  entered  and  clearea 
by  the  Zone  collector  of  customs.  Same  notification  stated  that  the 
treasurer  of  the  Zone  had  been  appointed  collector  of  customs  at  both 
ports,  and  that  rates  of  customs  tariff,  tonnage,  light-house  dues,  etc, 
would  be  those  required  to  be  imposed  or  cofiected  under  the  laws  of 
Panama.  In  the  announcement  the  port  of  Ancon  was  thus  de- 
scribed :  "  Which  embraces  the  landing  place  at  La  Boca,  the  canal 
channel  entrance  thereto,  and  the  steamship  anchorage  adjacent  to 
the  islands  of  Culebra,  Naos,  Perico,  and  Flamenco,  all  these  waters 
and  islands  being  within  the  jurisdiction  of  the  United  States." 

The  press  item  above  referred  to,  announcing  that  the  Dingley 
tariff  rates  had  been  made  applicable  to  the  territory  on  the  Isthmus 
for  the  government  of  which  the  United  States'  was  responsible 
caused  some  excitement  among  the  merchants  of  the  Zone,  who 
thought  they  saw  in  the  application  of  such  a  measure  the  establish- 
ment within  the  canal  territory  of  commercial  establishments  stocked 
with  goods  for  sale  at  prices  far  below  those  at  whidi  the  Panama 
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merchants  could  sell  them,  the  reason  being  obvious,  to  ''vit,  mer- 
chandise from  the  United  States  would  come  to  the  Zone  free  of  any 
impost  or  tariff,  while  the  same  goods  imported  by  merchants  of  Pan- 
ama or  Colon  would  be  taxed,  as  proviaed  by  the  local  laws.  They 
thought  they  would  not  only  lose  the  expected  profits  to  flow  from  the 
vast  trade  of  the  United  States  employees  and  canal  followers,  but 
they  also  feared  the  loss  of  the  legitimate  trade  of  their  own  cities 
of  Colon  and  Panama,  for  they  argued  that  the  inhabitants  of  the 
city  of  Panama,  by  crossing  the  street  or  going  a  few  hundred  yards 
to  a  neighboring  store  within  the  2Jone  wnere  free-trade  goods  were 
sold,  coind  supply  their  wants,  and  the  most  rigid  surveillance  by  the 
customs  authorities  could  not  prevent  the  smuggling  that  would 
inevitably  result. 

As  soon  as  the  governor  received  the  full  text  of  the  order  of  the 
President  of  June  24,  which  was  received  on  July  6,  an  exact  copy 
of  the  document  was  transmitted  to  the  minister  of  foreign  affairs 
of  the  Republic.  In  the  letter  of  transmittal  the  Government  of  the 
Bepublic  was  informed  that  a  collector  of  customs  had  been  ap- 
pointed for  the  ports  of  Ancon  and  Cristobal.  The  following  is 
a  quotation  from  the  same  letter : 

"  Your  excellency  will  observe  certain  provisions  therein  which 
look  to  the  arrangement  of  details  concerning  matters  affecting  your 
excellency's  Government  and  that  of  the  Canal  Zone.  I  shall  have 
the  honor  at  an  early  day  of  asking  a  conference  regarding  these 
matters." 

On  July  5  Mr.  Arias,  the  minister  of  foreign  affairs,  acknowledged 
receipt  ox  the  referred-to  letter  and  its  inclosure.  Respecting  the 
letter  he  said:  "  I  will  study  it  with  sj>ecial  attention  and  duly  sub- 
mit same  to  His  Excellency  the  President  of  the  Republic  for  his 
information." 

The  details  referred  to  by  the  governor,  concerning  which  a  con- 
ference was  suggested  as  desirable,  consisted  of  sections  8  and  1)  of 
the  President's  order,  as  follows : 

"  Sec.  8.  The  governor  of  the  Canal  Zone  is  authorized  to  enter  and 
carry  out  an  agreement  with  the  President  of  the  Republic  of  Panama 
for  cooperation  between  the  customs  service  of  the  Canal  Zone  and 
that  of  the  Republic  of  Panama  to  protect  the  customs  revenues  of 
both  Governments  and  to  prevent  frauds  and  smuggling. 

"  Sec.  9.  The  governor  of  the  Canal  Zone  is  hereby  authorized  to 
enter  upon  negotiations  and  make  a  tentative  agreement  with  the 
Prudent  of  the  Republic  of  Panama  respecting  reciprocal  trade 
relations  between  the  territoi'y  and  inhabitants  of  the  Canal  Zone 
and  appurtenant  territory  and  the  Republic  of  Panama;  also  a  read- 
justment of  customs  duties  and  tariff  regulations,  so  as  to  secure  uni- 
formity of  rates  and  privileges  and  avoid  the  disadvantages  resulting 
frwn  diflFerent  schedules,  duties,  and  administrative  measures  in  lim- 
ited territory  subject  to  the  same  conditions  and  not  separated  by 
natural  obstacles.  The  governor  shall  report  as  to  such  negotiations 
and  proposed  agreement  to  the  chairman  of  the  Isthmian  Canal  Com- 
mission for  submission  and  consideration  by  the  Commission  and 
such  action  by  competent  authority  as  may  be  necessary  to  render 
said  agreement  effective  in  the  Canal  Zone.  This  order  will  be  pro- 
claimed and  enforced  in  the  Canal  Zone  at  Panama." 

..gitizedbyCiOOgle 
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On  July  5  the  governor,  by  proclamation,  announced,  as  he  was 
required  to  do  by  the  Secretary  of  War,  the  issuance  by  the  President 
of  the  Executive  order  of  June  24,  and  he  published  the  exact  text 
of  the  same  in  the  local  papers,  except  sections  8  and  9.  These  were 
omitted  because  it  was  thought  a  possible  embarrassment  to  the 
authorities  of  the  Republic  might  result  from  the  publication  at  that 
time  of  these  sections,  so  important  to  the  Repuolic  as  it  was  be- 
lieved— i.  e.,  the  two  sections  that  contained  instructions  looking  to 
the  arrangement  by  the  authorities  of  the  Republic  and  of  the  ^ne 
of  a  tentative  agreement  respecting  reciprocal  trade,  also  to  "  secure 
a  readjustment  of  customs  duties  and  tariff  regulations,  so  as  to  secure 
uniformity  of  rates  and  privileges  and  avoid  the  disadvantages  re- 
faulting  from  different  schedules,  duties,  and  administrative  measures 
in  limited  territory  subject  to  the  same  conditions  and  not  separated 
by  natural  obstacles."  Receipt  of  this  letter  was  promptly  acknowl- 
edged by  Mr.  Arias  and  without  comment  as  to  its  subject-matter. 

On  the  2d  of  July  the  Chilean  steamer  Zoa,  then  within  the 
jurisdiction  of  the  authorities  of  the  port  of  Panama,  was  cleared 
from  said  port  and  the  clearance  was  presented  to  the  collector  of 
customs  at  the  port  of  Ancon,  where  the  steamer  actually  was  lying, 
and  the  same  day  the  Zone  authorities  of  said  port  cleared  her  for  her 
homeward  journey.  By  the  6th  of  July  three  other  vessels,  two 
American  and  one  foreign,  were  also  cleared  for  their  destination, 
each  having  previously  presented  clearance  papers  from  the  port 
authorities  of  the  Repuolic. 

It  does  not  appear  that  any  objection  was  made  to  this  proceeding 
by  the  Government  of  the  Republic  until  the  5th  of  July,  when  the 
minister  of  foreign  affairs  politely  requested  to  be  furnished  with  the 
facts  in  the  case  of  clearance  of  the  S.  S.  Loa.  These  were  supplied 
on  the  same  day. 

On  July  9  the  captain  of  the  port  of  Panama,  an  officer  of  the  Re- 
public, stated  in  writing  that  he  knew  of  no  port  of  the  Republic 
named  Ancon,  and  that  if  it  existed  it  would  be  a  port  of  the  Isthmus. 
On  the  same  day  the  governor  received  a  long  letter  from  the  Panama 
minister  of  foreign  relations,  acknowledging  receipt  of  the  govern- 
or's response  respecting  the  clearance  from  Ancon  of  the  steamship 
Loa^  and  appealing  to  the  undersigned  to  suspend  the  orders  for  the 
clearance  of  vessels  from  La  Boca  wharf  without  the  knowledge  of 
the  authorities  of  the  port  and  Panama  laws  on  the  subject. 

To  this  letter  a  reply  at  considerable  len^h  was  sent  on  the  11th  of 
July.  Respecting  the  request  for  suspension  of  these  orders  for  La 
Boca  clearances,  the  undersigned  remarked : 

"  I  find  myself  without  the  power  to  give  the  orders  respecting 
clearances  of  vessels  from  La  Boca  which  your  excellency  asks  me  to 
issue.  *  *  *  On  the  24th  of  June  the  President  of  the  United 
States  gave  me  instructions  to  publicly  proclaim  the  law  respecting 
the  establishment  of  ports  at  Ancon  and  Cristobal  and  the  applica- 
tion of  customs  rules  and  regulations  to  the  Canal  Zone.  *  *  * 
I  am  sorry  to  say,  as  I  have  already  intimated,  that  this  is  impos- 
sible, because  this  is  an  order  based  entirely  on  instructions  from  my 
superiors." 

In  respect  to  the  provisions  of  the  President's  above-referred-to 
order  of  June  24,  authorizing  the  governor  to  discuss  and  arrange  a 
provisional  reciprocal  agreement,  the  undersigi]i,^^r^[\^^^<3U 
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"You  have  not  failed  to  observe  the  provisions  lookinj^  to  reci- 
procity provided  for  in  the  President's  order,  a  feature  of  this  law 
which  I  am  sure  you  will  concede  has  been  prompted  by  the  most 
kindly  feeling  toward  the  Republic,  and  all  that  now  remains  in  that 
connection  is  that  we  should  draw  up  the  agreement  upon  the  tenta- 
tive basis  that  is  referred  to  by  the  President  of  the  United  States." 

Copies  of  same  were  forwarded  to  the  chairman  of  the  Canal  Com- 
mission in  Washington  on  the  12th  of  July  (pp. ). 

The  reason  for  the  remarkable  change  in  attitude  of  the  Govern- 
ment of  the  Republic,  manifested  toward  the  government  of  the  Zone 
as  respects  the  fiscal  policy  of  the  latter,  has  never  been  stated  or 
€Fer  referred  to  by  the  officers  of  that  Government,  but  that  a  ver^ 
radical  chan^  occurred  soon  after  the  publication  of  the  Presidents 
order  establishing  customs  ports  on  the  Zone,  the  Dingley  tariff 
rates,  and  free  trade  with  the  United  States  is  very  easily  demon- 
strated. 

Before  July  5  not  an  expression  of  wish  or  suggestion  of  the  Pan- 
ama authorities  had  been  brought  to  the  notice  of  the  authorities  of 
the  Zone  government  indicating  any  other  desire  than  an  earnest  one 
that  the  fiscal  policy  of  the  United  States  respecting  the  Zone  might 
be  harmonized  with  the  existing  economical  and  fiscal  system  of  the 
Republic  Great  was  the  astonishment  of  the  governor  of  the  Zone 
to  learn  that  the  Government  of  Panama  objected  to  the  exercise 
over  arriving  and  departing  vessels  within  the  waters  and  jurisdiction 
of  the  Zone  of  the  supervision  and  control  that  is  always  exacted  by 
nations  exercising  the  powers  of  sovereignty  within  the  subject  terri- 
tory. 

6efore  the  11th  of  July  the  views  of  the  authorities  of  Panama, 
as  expressed  in  personal  and  official  utterances,  were  in  complete  har- 
mony with  the  United  States  policy  inaugurated  by  the  President's 
legislative  enactments,  made  in  pursuance  of  the  law  of  Congress,  and 
also  in  harmony  with  the  administrative  and  executive  dispositions  of 
the  government  of  the  Canal  2Jone  that  have  been  observed  up  to  the 
present* 
Attention  is  invited  to  the  following  facts : 

First.  The  Junta  de  Gobiemo  prepared  a  document  dated  Febru- 
ary 1,  1904,  with  title,  "Personal  Memorandum  to  the  Hon.  W.  J. 
Buchanan,  minister  from  the  United  States." 

A  copy  of  that  document  was  handed  to  the  chairman  of  the  Isth- 
mian Canal  Commission  in  Panama  about  April  10,  1904,  by  Mr. 
Eicardo  Arias.  The  following  is  a  quotation  from  the  memorandum : 
"  The  impuesto  comercial  (25  per  cent  Colombian  silver  duty  on 
the  gold  valuation  of  merchandise,  as  per  sworn  invoices)  is  one  of 
the  chief  sources  of  fiscal  income.  We  can  not  continue  running  the 
Government  without  it  or  its  equivalent  in  some  other  revenue. 
Therefore  until  we  have  found  some  other  means  to  replace  it  we  can 
not  part  with  it.  This  is  the  fiscal  view  of  the  case.  Those  who 
have  given  more  thought  to  this  subject  suggested  that  the  tax  should 
be  lowered  to  a  point  where  it  would  not  mterfere  with  the  object  in 
view,  say,  5  per  cent  gold,  and  the  difference  should  be  raised  on  the 
impost  on  liquors,  tobacco,  opium,  and  perfumery,  which  should 
previously,  to  give  it  larger  yield,  be  declared  as  not  necessar}[  or 
convenient  for  the  officials  and  men  in  the  employ  of  the  United 
States  on  the  canaL'^  L.,y,  ...u  uy  ^^^^.^ 
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Second.  In  official  interviews  the  President  and  the  minister  of 
foreign  affairs  of  the  Republic  more  than  once  stated  to  the  under- 
signed in  effect  the  same  ideas  that  are  expressed  in  the  niemorandum 
handed  to  Minister  Buchanan,  and  on  one  occasion  Mr.  Ricardo  Arias 
stated  that  they  would  go  even  further  and  reduce  the  ordinary 
jmpuesto  comercial  below  5  per  cent  gold,  or  even  abolish  it  alto- 
ffether,  so  that  the  tax  on  liquors  and  tobacco  was  made  recoup  the 
loss. 

Third.  On  the  day  when  the  delimitation  agreement  was  signed 
the  governor,  not  being  then  aware  of  the  existence  of  law  No.  65, 
quoted  above  in  part,  asked  the  President  of  the  Republic  if,  now 
that  the  Assembly  had  adjourned,  it  would  be  possible  for  his  Gov- 
ernment to  enter  into  an  arrangement  that  would  result  in  harmon- 
izing the  fiscal  system  of  the  two  governments.  The  President  re- 
plied that  the  Assembly  had,  he  thought,  conferred  upon  him  the 
i"equisite  power  to  effect  this  object,  and  the  next  day,  the  I7th  of 
June,  the  following  letter  was  received  by  the  governor  of  the  Zone 
from  the  President  of  the  Republic,  viz: 

"  Dear  Sir  :  I  have  the  pleasure  to  inform  you  that  I  am  fully 
authorized  by  law  recently  enacted  by  the  National  Assembly  to  re- 
duce or  increase  our  duties  and  taxes  accordingly  with  the  rates  which 
your  Government  shall  establish  at  the  Canal  Zone. 
"  Yours,  truly, 

"  M.  Amador  Guerrero." 

Fourth.  The  laws  Nos.  C5  and  88,  enacted  on  June  6  and  July  5, 
1904,  vest  the  President  of  the  Republic  with  authority  "  to  abate  in 
a  convenient  manner  those  duties  which,  if  still  levied  in  accordance 
with  the  existing  laws,  will  be  prejudicial  to  commerce  and  to  the 
public,  because  said  laws  are  very  different  from  those  which  the  Gov- 
ernment of  the  United  States  will  establish  in  the  Canal  Zone,"  and 
also  "  to  reduce  the  slaughterhouse  duty  on  cattle  killed  in  the  dis- 
tricts of  Panama,  Colon,  and  Bocas  del  Toro,  when  the  fiscal  system 
to  be  introduced  in  the  Zone  ceded  to  the  United  States,  in  his  opin- 
ion, requires  it." 

Fifth.  On  the  17th  of  June  the  governor  of  the  Zone  received  the 
following  communication  from  the  minister  of  foreign  affairs,  Re- 
public or  Panama : 

"  General  :  I  have  the  honor  to  inform  you  that  all  the  officials  and 
public  employees  in  the  Canal  Zone  have  been  instructed,  through 
their  respective  superiors,  that  since  yesterday  their  functions  as  mem- 
bers of  the  Government  of  the  Republic  of  Panama  have  terminated, 
because  of  the  fact  that  the  districts  on  the  line  of  the  railroad  over 
which  they  have  jurisdiction  have  been  separated  from  the  national 
territory  by  virtue  of  the  agreement  signed  by  you  and  the  under- 
signed on  the  day  mentioned. 

"  With  sentiments  of  distinguished  consideration, 
"  Your  obedient  servant, 

"  ToMAS  Arias." 

Sixth.  In  a  memorandum  draft  of  the  proposed  delimitation 
agreement,  which  draft  was  prepared  by  the  minister  of  foreign 
affairs  of  the  Republic,  and  handed  to  the  governor  of  the  Canal 
Zone  on  the  28th  of  May,  1904,  the  treaty  between  the  United  States 
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and  the  Republic  of  Panama  is  spoken  of  as  the  treaty  of  cession,  and 
the  Zone  is  mentioned  as  the  territory  ceded. 

The  preamble  to  the  delimitation  agreement  signed  on  the  16th 
day  of  Jime,  1904^  between  the  government  of  the  Canal  Zone  and 
that  of  the  Republic  of  Panama,  contains  the  following: 

"In  order  that  said  work  of  construction  of  said  interoceanic 
canal  may  be  systematically  prosecuted,  and  in  order  that  a  govern- 
ment for  the  Canal  Zone  created  by  the  terms  and  provisions  of  said 
article  11  of  said  convention  may  be  successfully  organized  and  car- 
ried forward,  it  is  necessary  that  the  extent  and  boundaries  of  the  ter- 
ritory ceded  to  the  Government  of  the  United  States  by  the  Govern- 
ment of  the  Republic  of  Panama  under  the  terms  and  provisions  of 
said  convention  shall  be  provisionally  determined  and  agreed  upon." 
Furthermore,  in  the  first  section  of  the  ajp:^ement  proper,  which 
was  signed  by  the  minister  of  foreign  affairs  of  the  Kepublic  of 
Panama,  is  the  following : 

"  Sec.  1.  The  limits  oi  the  Canal  Zone,  including  lands  under  water 
and  islands  ceded,  but  not  including  the  cities  and  harbors  of  Colon 
and  Panama,  delivery  of  which  lands,  water,  and  islands  has  been 
made  by  Panama,  and  possession  of  which  has  been  taken  by  the 
United  States,  are  indicated  and  shown  on  the  attached  map,  *  ♦  ♦ 
and  said  indicated  boundary  or  line  of  division  between  the  terri- 
tory ceded  by  the  Republic  of  Panama  to  the  United  States  for  canal 
purposes,"  etc. 
And  in  a  later  section  is  the  following: 

''Provided^  however.  That  the  entrance  channel  of  the  Panama 
Canal  through  the  harbor  of  Colon  to  its  southern  boundary  of  the 
width  of  330  metres  on  either  side  of  the  middle  line  or  axis  of  said 
entrance  channel  whenever  said  channel  may  now  or  hereafter  cross 
the  same  is  hereby  declared  to  be  a  part  of  the  Canal  ZIone  under  the 
exclusive  jurisdiction  of  the  United  states." 

Seventh.  Also  the  following  appears  in  Mr.  Arias's  draft  of  the  de- 
limitation agreement  respecting  sitizenship  (translation) :  "  In  conse- 
auence  no  change  has  been  made  for  the  present  in  the  nationality  of 
le  inhabitants  of  the  ceded  territory.  As  in  the  arrangements  to  be 
made,  time  will  have  to  be  g^ven  to  the  above-mentioned  inhabitants 
in  which  to  choose  their  nationality,  Panaman  citizens  in  the  mean- 
while can  ask  the  Government  of  Panama  the  permission  which  is 
specified  in  paragraph  2  of  article  7  of  the  constitution,  in  order  to 
allow  them  to  accept  employment  from  the  Government  of  the  United 
States  so  that  they  will  not  lose  their  citizenship." 
Paragraph  2  oi  article  7  of  the  Panama  constitution  is  as  follows : 
"  Panaman  citizenship  may  be  lost  *  *  *  (2)  by  accepting 
employment  or  honors  of  another  government  without  permission 
from  the  President  of  the  Republic    *     *     *." 

Eighth.  In  June  Etienne  Latour  was  arrested  charged  with  assault 
and  battery  committed  at  Emperador  on  the  5th  of  same  month.  The 
£scal  of  the  court  before  which  the  case  would  have  been  heard  re- 

PDrted  that  since  Emperador  was  situated  in  the  Canal  2Jone  the 
anaman  court  lacked  jurisdiction,  and  therefore  the  papers  should 
be  transmitted  to  the  secretary  of  justice. 

That  official  returned  the  papers  on  June  30  to  the  local  court  with 
the  remark,  "  This  office  abstains  from  deciding  what  should  be  done, 
as  it  coDsiders  that  you  are  the  one  that  should  do  so,  as  the^ransfer 
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of  the  sovereignty  in  the  district  of  the  railroad  line  has  been  officially 
commiinicated."  Thereupon,  the  papers  in  the  case  were  sent  by  the 
Panaman  judge  through  the  secretary  of  justice  to  the  minister  of 
foreign  relations,  who  sent  them  in  due  time  to  the  governor  of  the 
Canal  Zone.  In  his  letter  of  transmittal  the  secretary  of  justice 
stated  the  reason  "in  order  that  he  (the  secretary  of  government) 
may  transmit  them  to  the  North  American  authority  competent  to 
take  cognizance  of  the  case  in  question." 

Ninth.  It  has  been  already  related  that  on  the  22d  of  June  the  gov- 
ernor furnished  the  minister  of  foreign  affairs  with  a  copy  of  the  cir- 
cular announcement  of  the  Postmaster-General  of  the  United  Stat^ 
dated  June  2, 1904,  announcing  that  the  Canal  Zone  had  been  brought 
within  the  postal  system  of  the  United  States,  also  that  the  governor 
asked  of  the  minister  a  temporary  supply  of  Panaman  stamps  until 
such  time  as  the  United  States  stamps  could  arrive.  The  solicited 
favor  was  granted  and  the  stamps  promptly  supplied,  the  overprint- 
ing having  been  attended  to  by  the  minister's  Government,  as  re- 
quested by  the  governor  of  the  2one.  In  due  time  the  United  States 
stamps  were  received.  Later  the  minister  was  asked  for  a  statement 
of  account  so  that  the  bill  could  be  paid ;  it  was  furnished  and  the 
incident  was  closed. 

There  was  not  only  no  objection  offered  against  the*  installation  of 
the  United  States  postal  system,  but  the  Government  of  Panama  ma- 
terially assisted  the  United  States  authorities  in  installing  it  Nor 
has  there  been,  up  to  the  present  time,  any  objection  raised  to  the 
course  that  was  pursued,  save  that  the  United  States  minister  to 
Panama  has  furnished  a  copy  of  an  official  memorandum  dated  the 
27th  of  July,  transmitted  to  him  by  letter  from  the  minister  of  for- 
eign affairs  of  Panama,  in  which  memorandum  is  the  assertion  that 
"  excluding  from  the  Zone  the  postal  tariff  and  postage  stamps  of 
Panama  is,  to  say  the  least,  improper." 

The  foregoing  citations  and  quotations  from  official  documents 
show  that  m  many  instances  the  minister  of  foreign  relations  has 
officially  used  the  word  ceded  and  cession  in  referring  to  the  grant 
by  Panama  of  the  Canal  Zone,  and  twice  in  the  agreement  in  question 
the  word  ceded  is  used  when  referring  to  the  said  grant,  which  has 
in  recent  communications  been  spoken  of  as  a  lease  or  a  franchise. 

The  secretary  of  government  and  minister  of  foreign  relations  for 
the  Republic  of  Panama,  and  also  the  attorney-general  of  the  Repub- 
lic, found  no  difficulty  on  June  17  in  conceding  to  the  United  States 
exclusive  jurisdiction  over  a  channel  or  right  of  way  through  the 
harbor  adjacent  to  Colon — that  is  to  say,  a  strip  of  said  haroor  of 
undetermined  length,  which  can  not  be  less  than  a  half  mile  and 
having  the  sj)ecified  width  of  660  meters;  but  these  gentlemen  no^ 
claim  for  their  Government  that  the  United  States  has  nowhere  in 
the  Zone  more  than  a  partial  dominion,  sovereignty,  or  jurisdiction. 

The  same  minister  of  foreign  affairs  on  the  17th  day  of  June,  19W, 
instructed  the  officials  who  had  been  administering  the  local  govern- 
ment of  the  Zone  that  they  would  cease  their  functions,  because  the 
districts  they  had  been  governing  "had  been  separated  from  the 
national  territory." 

On  February  1  the  committee  of  the  provisional  government,  or  the 
"  Junta  de  Gobiemo  "  as  it  is  usually  called,  requested  the  minist^ 
of  the  United  States  to  Panama  to  communioaifi^  to  Jl^JSQvemment 

\ 


UTTESTiaATION   OF  PANAMA  CANAL   MATTEB8.  2343 

tfae  hope  that  the  fiscal  system  of  the  United  States  in  ihe  Zone  might 
be  harmonized  with  that  of  the  Republic,  and  that  liquors  and  to- 
baccos might  be  declared  as  not  necessary  or  convenient  for  the  oi&- 
cers  and  laborers  employed  in  work  on  the  canal,  so  furnishing  a 
clear  recognition  of  the  right  and  power  of  the  United  States  to 
make  any  desired  disposition  for  taxation  in  the  Canal  Zone,  a  re- 
quest that  was  repeated  on  more  than  one  occasion  to  the  governor 
and  other  members  of  the  Canal  Conmiission  by  the  President  of  the 
Bepublic  and  his  minister  of  foreign  affairs. 

it  should  not  be  forgotten  that  Mr.  Arias,  now  secretary  of  for- 
eign affairs,  was  a  member  of  the  provisional  "  junta  "  that  was  re- 
^nsible  for  the  special  memorandum  for  the  American  Minister 
Buchanan. 

Again  it  is  seen  that  President  Amador  personally  addressed  the 
governor  in  writing,  notifjring  him  of  the  ract  that  the  national  as- 
sembly had  given  hmi  power  to  increase  or  decrease  import  duties  and 
(axes  in  accordance  with  these  the  United  States  might  levy  in  the 
Zone. 

Finally  the  minister  of  justice  of  the  Republic  refers  an  unfinished 
judical  proceeding  to  the  governor  of  the  Zone  because  of  the  trans- 
fer of  sovereignty  of  the  territory  where  a  crime  had  been  committed, 
that  was  the  subject  of  the  judicial  proceeding. 

The  corresDondence  that  ensued  between  the  minister  of  foreign 
relations  of  Panama  and  the  governor  of  the  Zone  was  voluminous, 
and  much  of  it  would  be  irrelevant  in  a  report  of  this  nature.  A 
few  of  the  more  important  communications  are  here  noted  and  will 
be  found  in  the  appendix. 

On  July  16  the  captain  of  the  port  of  Panama  informed  the  agent 
of  one  of  the  steamship  companies  plying  to  Panama  that  any  of  his 
vessels  failing  to  comply  with  the  port  formalities  exacted  by  the 
Government  of  the  Republic  would  do  so  under  penalty  of  a  fine  and 
the  liability  of  being  excluded  from  the  waters  of  the  Kepublic;  also, 
that  no  vessel  dispatched  to  the  port  of  Panama  could  make  use  oi 
the  waters  of  the  said  port  without  complying  with  the  formalities 
referred  to  and  asking  why  the  agency  of  the  company  changed  the 
destination  of  a  consignment  or  merchandise  by  delivering  it  at 
Ancon  when  it  is  consigned  to  Panama. 

On  August  1  the  American  minister  to  Panama  furnished  the  gov- 
ernor witn  a  copy  of  a  protest  by  the  Panama  Government  against 
the  attitude  and  acts  of  the  Canal  Zone  authorities  in  the  matter  of 
opening'  the  ports  of  Ancon  and  Cristobal,  and  later  in  August  a  copy 
of  a  memorandum  from  the  minister  of  foreign  relations,  dated  July 
27,  was  received  from  the  American  minister. 

Since  the  minister  of  foreign  affairs  of  the  Republic,  in  his  letter 
of  protest  of  July  28,  on  behalf  of  his  Government,  expressed  the 
behef  that  the  opening  of  the  ports  of  Ancon  and  Cristobal  was  not 
in  obedience  to  orders  from  the  American  Government,  but  was  due 
rather  to  the  erroneous  interpretation  of  the  treaty  on  the  part  of 
the  authorities  of  the  Canal  Zone,  and  as  this  amounted  to  a  charge 
that  the  governor  of  the  Canal  Zone  had  acted  without  orders  from 
his  own  Government,  he  felt  called  upon  to  reply  to  the  unwarranted 
assertion  by  his  letter  of  August  2,  and  the  reply  of  Mr.  Arias  of 
August  27  i?vill  also  be  found  in  Appendix  F. 
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On  July  15  the  governor  received  instructions  from  the  chairman 
of  the  Canal  Commission,  desiring  him  to  confer  with  the  authori- 
ties of  the  Republic  to  see  if  some  plan  for  the  use  of  the  Panaman 
anchorage  could  not  be  reached,  also  directing  that  La  Boca  should 
be  considered  as  within  the  2iOne ;  also  to  endeavor  to  make  a  tempo- 
rary arrangement  of  the  port  question.  The  interview  was  had, 
but  the  minister  of  foreign  affairs  said  that  since  the  governor 
was  required  to  still  continue  to  enter  and  clear  vessels  at  Lol  Boca, 
it  was  not  thought  best  to  enter  into  a  discussion  of  that  question 
or  adopt  a  provisional  agreement.  To  the  governor's  question  as  to 
the  willingness  of  the  minister  to  discuss  the  question  of  reciprocal 
trade,  he  replied  that  the  Republic  denied  that  the  United  States 
had  any  rignt  to  take  any  measures  respecting  international  trade, 
and  that  there  was  no  occasion  to  have  any  understanding  on  that 
subject 

Early  in  September  the  American  minister  to  Panama  furnished 
the  governor  of  the  Zone  with  a  copy  of  a  dispatch  dated  Augu^ 
11,  fiom  the  Panaman  minister  to  the  United  States  to  the  Secretary 
of  State  of  the  United  States  in  Washington,  in  which  the  position 
of  Panama  on  the  questions  pending  between  the  two  countries  re- 
specting ports,  customs,  taxation,  and  posts  are  very  fully  stated. 

If  this  document  is  read  in  connection  with  the  memorandum  of 
Minister  Arias,  dated  July  27,  the  position  of  the  Government  should 
be  very  clear.  There  is  one  discrepancv  between  the  two  officers  of 
the  same  Government — ^Mr.  Obdalia  admits  that  the  United  States 
may  maintain  a  postal  system  in  the  Zone  for  purely  local  purposes, 
but  may  not  presume  to  send  and  receive  mail  to  and  from  foreign 
countries,  while  Mr.  Arias  claims  that  to  have  displaced  the  Panaman 
postal  system  and  postage  stamps  from  the  Zone  "was  very  improper, 
to  say  the  least." 

The  points  of  objection  raised  by  these  two  officials  are  assembled 
for  convenient  reference  in  the  following  synopsis  of  the  statements 
and  arguments: 

POINTS  OF  MR.  ARIAS'S  PROTEST  JULY  27. 

(P.  2.)  Panama,  when  approving  the  canal  treaty  of  the  18th  of 
November,  1903,  observed  with  pleasure  that  the  United  States  had 
waived  in  favor  of  the  Republic  of  Panama  that  which  was  neither 
needed  by  the  United  States  nor  by  the  canal  enterprise,  but  which, 
for  the  Kepublic,  constitutes  the  most  effective  guaranty  of  its  exist- 
ence— the  fiscal  and  economical  sovereignty  wiSiin  ana  without  the 
Zone. 

(P.  3.)  It  is  the  opinion  of  the  imdersigned  that  the  citizens  of 
Panama  and  Colon  and  the  ports  adjacent  thereto  are  separate  and 
distinct  from  the  Canal  Zone,  virtually  leaving  the  Zone  without 
jurisdictional  ports. 

(^P.  4.)  The  Republic  claims  the  acknowledgment  of  its  economical 
ana  fiscal  sovereignty  within  the  Canal  Zone,  not  alone  because  it 
considers  the  Government  as  having  been  vested  with  that  right, 
according  to  the  treaty,  but  for  the  more  potent  reason  that  its  future 
and  its  existence  depends  upon  it.  Panama  *  *  *  will  stead- 
fastly claim  all  that  has  been  by  it  clearly  reserved  and  will  yield 
nothmg  that  it  has  not  expressly  surrendered.  ,^^^  ^^  ^OOqIc 
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(P.  4.)  The  sovereign  right  of  levying  taxes  within  the  Zone  does 
not  appear  to  have  been  surrendered  to  the  United  States  by  any  of 
the  stipulations  of  the  treaty.  That  right  is  implicitly  acknowledged 
by  Articles  X  and  XIII  of  the  treaty,  wherein  are  specified  the  goods 
that  can  not  be  subject  to  be  taxed.  It  follows  that  other  effects  are 
liable  to  taxation.  In  other  words,  national  taxes  and  contributions 
take  effect  in  the  Zone  in  so  far  as  not  expressly  excepted  by  said 
Articles  X  and  XIII. 

(P.  4.)  Excluding  from  the  Zone  the  postal  tariff  and  postage 
stamps  of  Panama  is,  to  say  the  least,  improper. 

POINTS  IN  MR.  OBALDIA's  DISPATCH  OF  AUGUST  11. 

(P.  1.)  The  agreement  concerning  the  isthmian  canal  does  not 
imply  cession  of  territory  and  absolute  transfer  of  sovereimtv. 

(P.  1.)  The  legal  relation  *  ♦  *  would  be  that  which  exists 
between  a  lessor  and  a  lessee. 

(P.  5.)  Authority  is  conferred  on  the  United  States  of  estab- 
Jishing  in  the  Zone  a  restricted  judicial  power. 

(P.  5.)  The  treaty  stipulates  that  the  United  States  shall  possess 
the  land  and  exercise  in  it  rights,  powers,  and  authority  over  the 
Zone  conceded  to  it  by  the  Repiiolic  of  Panama  as  if  it  were  sovereign 
in  the  territory,  but  this  expression  implicitly  conveys  the  idea  that 
it  is  not  sovereign. 

(Pp.  5  and  6.)  From  the  stipulation  contained  in  Articles  X  and 
Xlir it  is  declared  that  Panama  preserves  the  right  to  levy  contribu- 
tions on  property  of  persons  not  comprised  in  3ie  list  contained  in 
these  articles. 

(P.  7.)  If  there  should  exist  any  discrepancy  between  the  terms 
of  the  third  article  and  the  above  reasoning  it  is  obvious  that  the 
subsequent  provisions  should  prevail,  because  they  are  more  specific 
and  more  clear,  and  l)ecause  they  are  more  in  conformity  than  that 
one  with  the  remaining  clauses  of  the  treaty  and  with  the  external 
policy  of  the  United  States  with  regard  to  (jentral  and  South  Amer- 
ican nations. 

(P.  9.)  The  idea  of  the  contracting  parties  is  obscure  in  everything 
relating  to  these  delicate  questions  of  dominion  and  sovereignty,  but 
the  conclusion  is,  however,  justified  that  the  two  countries  exercise 
conjointly  the  sovereignty  over  the  Canal  Zone.  In  the  cases  ex- 
pressly sp)ecified  in  the  treaty  the  use  of  such  right  belong  to  the 
United  States  by  virtue  of  delegation  from  the  Republic  of  Panama, 
but  in  respect  of  all  other  matters  not  mentioned  the  rights  of  the 
Republic  remain  unaltered  and  complete. 

(P.  7.)  Such  a  situation  necessitates  the  conclusion  of  an  explan- 
atory convention,  and  this  Panama  proposes. 

(P,  8.)  The  establishment  of  a  port  and  its  opening  to  commerce 
is  a  riffht  inherent  in  the  sovereign.  The  United  States  does  not 
enjoy  aosolute  sovereignty,  and  such  authority  does  not  reside  in  the 
United  States. 

(P.  9.)  The  port  of  Panama  includes  the  whole  coast  that  sur- 
rounds the  citv,  the  neighboring  islands,  and  all  the  waters  that  wash 
the  port  of  the  Canal  Zone.  This  power,  like  that  relative  to  the 
ports,  is   vested  in  the  sovereign  or  the  territory,  and  the  United 
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States  does  not  possess  this  absolute  sovereignty,  which  would  carry 
the  right  of  establishing  its  own  fiscal  sjrstem. 

(P.  11.)  It  has  never  entered  the  mind  of  either  party  [to  the 
treaty]  that  the  United  States  should  turn  the  Canal  Zone  into  a 
source  of  revenue  by  enforcing  high  customs  tariffs,  even  against  the 
Eepublic  of  Panama,  which  is  the  lord  of  the  territory,  and  still  holds 
over  it  rights  that  it  has  not  relinquished. 

(P.  11.)  If  any  customs  tariffs  can  be  established  at  the  ports  oi 
Panama  and  Colon — that  is  to  say,  the  entrances  of  the  canal — on  the 
importation  of  articles  of  trade  destined  for  use  or  consumption  in 
the  Zone,  it  is  for  the  Republic  of  Panama,  and  not  the  United  States, 
to  do  so.  *  *  *  Any  importations  made,  not  by  the  United 
States,  but  by  persons  that  are  not  in' the  employ  of  the  canal,  may  be 
taxed  l3y  the  Republic  of  Panama. 

(P.  11.)  The  object  of  the  convention  is  not  the  cession  by  one 
party,  or  the  acquisition  by  the  other,  of  areas  of  territory  or  of  fiscal 
or  other  public  revenues. 

(P.  11.)  My  Government  holds  that  the  United  States  may  con- 
duct a  domestic  mail  service  within  the  Zone,  but  can  not  forward  to 
foreign  countries,  as  this  right  belongs  to  the  Republic  of  Panama. 

(P.  6.)  The  Republic  still  retains  part  of  its  judicial  powers  of  the 
Canal  Zone. 

From  these  declarations  it  is  easily  seen  that  the  Panama  Govern- 
ment does  not  willinglj^  accept,  or  finds  difiiculty  in  adapting  herself 
to,  the  condition  of  affairs  that  has  come  about  through  her  own  act— 
a  condition  of  incapacity — "  to  the  exercise  by  the  Republic  of  Pan- 
ama of  any  such  sovereign  rights,  power,  or  authority,"  a  renuncia- 
tion which  includes  all  the  rights,  power,  and  authority  within  the 
Zone  mentioned  and  described  in  article  11  of  the  canal  treaty, 
"  which  the  United  States  would  possess  and  exercise  if  it  were  the 
sovereign  of  the  territory." 

Mr.  Arias  declares  that  the  Republic  has  not  parted  with  her  fiscal 
and  economic  sovereignty  within  the  Zone,  and  will  steadfastly 
claim  the  right  to  exercise  the  same,  not  only  because  the  said  rights 
have  been  reserved  to  the  Republic,  but  because  "  its  future  and  its 
existence  depend  upon  it." 

The  United  States  Government,  by  its  legislative  measui'es  and  by 
the  dispositions  made  in  pursuance  with  the  statutes  and  by  its  orders 
to  the  governor  of  the  Canal  Zone,  has  apparently  proceeded  on  the 
basis  that  all  the  rights,  powers,  and  privileges  which  the  sovereign 
of  the  territory  could  possess  and  exercise  have  been  ceded  to  the 
United  States  by  Panama,  but  Mr.  Arias  considers  that  the  future 
and  the  very  existence  of  the  Republic  depend  upon  the  abandonment 
by  the  United  States  of  the  claim  that  such  delegation  of  power 
actually  resulted  from  the  canal  treaty. 

The  proofs  have  already  been  cited  in  this  presentation,  showing 
that  the  Government  of  Panama  was  formerly  of  the  same  opinion 
as  that  entertained  by  the  United  States  respecting  this  transaction, 
and  so  expressed  itself  through  its  constituted  authorities  on  many 
occasions  from  the  time  the  treaty  was  negotiated  down  to  the  early 
part  of  July  of  the  present  year. 

This  inference  is  deducible  from  the  treaty  itself,  from  the  opinion 
expressed  by  the  special  envoy  extraordinary  who  for  Panama  assisted 
in  the  making  of  the  treaty  and  signed  it,  as  to  the  mea^ig  intended 
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to  be  expressed  by  that  instrument  in  defining  "  the  harbors  adjacent " 
'  to  Colon  and  Panama,  and  from  the  official  utterances  of  its  Presi- 
dent, its  minister  of  foreign  relations,  its  Junta  de  Gobiemo,  its 
NaticMial  Assembly,  and  minister  of  justice. 

That  the  condition  of  affairs  expected  to  result  from  the  oession 
would  be  analogous  to  that  which  exists  in  many  other  states  and 

Crovinces,  where  similar  acts  have  produced  similar  results,  is  nota- 
ly  shown  by  the  following : 

In  1841  the  Sultan  of  Turkey  granted  to  the  Khedive  of  Egypt  all 
the  rights,  powers,  and  privileges  that  he  could  have  exercised  if  ho 
was  sovereign  in  Egypt,  except  that  he  was  obligated  to  pay  to  the 
Sultan  an  annual  tribute  of  $3,750,000,  he  could  not  have  an  army  of 
more  than  18,000,  he  could  not  build  or  own  any  war  vessels  of  the 
type  of  battle  ship,  he  could  not  float  a  foreign  loan  withoiit  the  Sul- 
tan's permission,  and  he  could  not  make  treaties  with  foreign  powers 
that  were  in  contravention  with  Turkish  political  treaties.  Yet  the 
nominal  sovereimty  remained  in  the  Sultan,  while  the  Khedive  was 
practiadly  an  absolute  monarch  in  Egypt. 

In  1878  the  Sultan  of  Turkey  granted  to  the  Emperor  of  Austria 
the  entire  control  of  all  governmental  functions  in  the  Turkish  prov- 
inces of  Bosnia  and  Herzegovina,  and  all  the  rights,  powers,  and 
privileges  which  a  sovereign  could  exercise,  yet  the  nominal  sover- 
eignty of  these  two  provinces  still  remained  in  Turkey. 

In  1878  the  Sultan  of  Turkey  granted  to  Great  Britain  all  the 
rights,  powers,  and  privileges  that  a  sovereign  could  exercise  in  and 
over  the  island  of  Cyprus. 

In  1898  the  Emperor  of  China  granted  to  Great  Britain,  by  lease 
for  so  long  as  Russia  should  remain  in  possession  of  the  Port  Arthur 

Ssninsula^  the  town  and  district  of  Weihaiwei.  Under  this  lease 
reat  Britain  exercises  all  the  rights,  powers,  and  privileges  that  a 
sovereign  could  exercise  in  the  said  town  and.  district  of  Weihaiwei. 

In  1898  China  granted  to  Russia  for  the  period  of  twenty-five  years, 
with  right  of  extension,  all  rights,  powers,  and  privileges  that  a  sov- 
ereign could  exercise,  of  and  to,  the  Port  Arthur  promontory  and 
adjacent  territory. 

In  1898  China  granted  to  Germany,  by  lease  for  ninety-nine  years, 
all  the  rights,  powers,  and  privileges  which  a  sovereign  could  exer- 
cise, in  and  to  the  port  of  Kia-Chau  and  adjacent  territory. 

TTiere  are  probaoly  other  instances  of  like  delegation  of  power 
equivalent  to  sovereignty,  yet,  in  every  one  of  the  cases  cited,  the 
actual  nominal  sovereignty  is  still  in  the  Sultan  of  Turkey  in  the  one 
case  and  in  the  Eniperor  of  China  in  the  other,  just  as  the  nominal 
sovereignty  of  the  Cfanal  Zone  is  still  in  the  Republic  of  Panama. 

A  door  is  open  into  which  Panama  may  enter  when  so  minded,  and 
so  secure  the  adoption  of  fiscal  and  economical  measures  that  will  pro- 
tect her  treasury,  secure  to  her  very  comfortable  fiscal  and  economical 
conditions,  if  not  sovereignty,  and  when  she  no  longer  repels  the 
tender  she  may  secure  an  arrangement  for  establishing  and  control- 
ling and  harmonizing  the  fiscal  systems  of  the  Republic  and  the  Zone, 
an  object  or  result  that  seems  to  have  been  earnestly  desired  by  the 
Government  of  the  Republic  a  few  weeks  ago. 

For  the  realization  of  its  herculean  task,  the  United  States  needs 
all  the  treaty  gives  it,  i.  e.,  all  the  rights,  powers,  and  privileges  that 
sovereignty  could  confer  within  this  narrow  strip  of  land  where  the 


28  i8  INVESTIGATION   OF   PANAMA   CANAL   MATTERS. 

interoceanic  canal  must  be,  and  no  part  of  such  authority  can  be 
properly  and  safely  relinquished.  Ocean  steamers  come  and  go  at 
Colon,  and  the  United  States  has  no  wish  or  thought  to  interfere 
with  them.  After  a  few  years  the  United  States  will  have  improved 
the  harbor  at  the  entrance  to  the  canal,  already  available  for  small 
steamers,  and  where  the  trade  and  commercial  movement  should  be 
as  imtrammeled  as  it  is  now  at  Colon. 

The  Zone  authorities  have  not  interfered  with  and  will  not  molest 
the  ocean  steamers  that  use  the  old  harbor  of  Panama,  but  the  United 
States  should  not  tolerate  any  interference  with  similar  vessels  that 
make  use  of  the  harbor  owned  absolutely  as  i)roperty  of  the  United 
States,  and  which  is  within  United  States  jurisdiction  by  agreement 
with  Panama.  Can  the  United  States  permit  Panama  customs  offi- 
cials to  dictate  her  customs  and  port  measures  within  the  harbor  of 
Ancon? 

After  the  necessities  of  the  United  States  for  land  for  canal  pur- 
poses are  better  known  it  will  probably  be  found  that  considerable 
areas  of  agricultural  land,  now  in  the  Zone,  can  be  receded  to  Panama, 
for  it  is  understood  that  the  United  States  does  no'  wish  to  control 
an  acre  of  territory  that  is  not  essential  for  canal  purposes. 

According  to  the  opinion  of  the  Panama  minister  of  foreign  affairs, 
the  postal  system  of  the  Republic  was  wrongly  displaced.  The  Gov- 
ernment of  the  United  States  can  hardly  assent  to  this  propasition, 
nor  that  letters  going  and  coming  across  the  ocean  must  be  passed 
through  Panama  post-offices.  For  example,  are  the  employees  of  the 
canal  from  the  United  States  to  be  required  to  affix  to  their  letters  to 
friends  and  relatives  at  home  the  Panama  10-cent  silver  stamp  instead 
of  the  2-cent  United  States  stamp  ? 

When  an  agreement  is  reached  respecting  the  control  of  interstate 
trade  (Zone-Republic)  on  the  principles  of  reciprocity  of  advantage 
or  favor,  goods  will  freely  pass  in  bond  through  the  ports  of  the 
Republic  to  the  Zone  and  through  the  ports  of  the  Zone  to  the  Re- 

Eublic.  The  customs  tariff  or  commercial  taxes  in  the  Zone  sliould 
e  such  that  all  importations  of  liquor,  tobacco,  etc.,  will  come  in 
through  the  Republic's  ports  exclusively,  while  the  Republic  should 
so  lower  her  "  impuesto  comercial "  that  the  products  of  the  United 
jStates,  other  than  liquor  and  tobacco,  may  come  into  the  Republic 
and  the  Zone  and  enter  into  use  or  be  consumed,  paying  a  very  small 
tax,  if  any  at  all. 

That  the  people  of  Panama  may  consider  that  the  trade  and  busi- 
ness of  the  Zone,  so  confidently  counted  upon,  is  essential  to  their 
prosperity  and  necessary  to  the  realization  of  their  dreams  of  ex- 
ploitation, is  well  illustrated  by  a  provision  of  the  gambling  con- 
cession referred  to  below,  and  by  the  claim  presented  and  ar^ments 
in  support  of  it  by  the  grantee  for  the  existing  lottery  concession. 

The  gambling  concession  (a  copy  of  which  has  been  published  in 
the  Official  Gazette  of  the  Government)  was  granted  on  January  4, 
1902,  by  the  governor  of  the  department  of  Panama  to  Mr.  Charles 
E.  Pratt,  an  American.  The  grantor  was  the  governor,  Alban,  a 
Colombian  general  then  exercising  the  functions  of  the  chief  execu- 
tive of  the  department  (now  Itepublic)  of  Panama,  who  a  few 
months  later  was  killed  in  a  revolution.  Adolfo  Aleman,  a  Pan- 
aman,  was  his  secretary  of  finance.  ^         j 

Digitized  by  LjOOQIC 


IKVESTIGATION    OP   PANAMA  CANAL   MATTERS.  2349 

The  amount  agreed  to  be  paid  annuaUy  for  three  years  for  the 
exclusive  privilege  of  operating  gambling  establishments  throughout 
the  country  or  of  subletting  the  privilege  was  $51,000.  The  last  part 
of  section  111  of  the  concession  is  as  follows: 

"  In  case  the  Government  of  the  United  States  of  America,  or  any 
respectable  companv  or  enterprise  of  a  formal  and  permanent  char- 
acter, undertakes  the  intepoceanic  canal  works,  the  employment  of 
4,000  laborers  and  employees  on  the  said  works  being  considered  as 
giving  to  the  companies  such  a  character,  the  grantee  undertakes  to 
pay  to  the  government  the  sum  of  $75,000  over  and  above  the  sum 
stipulated  to  be  paid  for  the  gambling  privilege,  or  he  shall  cede  to 
the  government,  at  its  option,  three-fourths  of  the  amount  of  pet 
benrats  received  from  these  establishments  in  the  Province  of  Pan- 
ama, to  take  effect  on  the  day  on  which  the  canal  works  are  recom- 
menced." 

The  Government  promised  the  timely  support  of  the  police  for  the 

E reservation  of  order,  to  facilitate  which  tne  games  were  required  to 
e  carried  on  in  places  of  easy  access  to  the  police  and  Government 
a^nts,  but  not  to  be  visible  from  the  street.  The  grantee  renounced 
his  right  to  claim,  by  judicial  process,  the  recovery  of  gambling  debts 
by  minors,  soldiers,  and  public  employees.  He  also  agreed  not  to 
hive  recourse  to  diplomatic  assistance  in  differences  or  disputes  re- 
garding the  interpretation  of  or  compliance  with  the  conditions  of 
Uie  contract  The  grantee  to  be  held  to  pay  the  full  amount  agreed, 
no  matter  what  may  be  the  condition  as  to  peace  or  disorder.  While 
the  then  existing  state  of  war  continued  the  gambling  shops  were  to 
be  closed  at  10  p.  m. 

This  contract  is  still  in  force,  and  the  stipulated  payments  continue 
to  be  made  to  and  are  received  by  the  treasurer-general  of  the  Re- 
public of  Panama.  The  amount  reported  as  received  into  the  central 
treasury  since  August  1  is  $19,125  silver. 

On  the  24th  of  October,  1883,  there  was  panted  to  a  company  to  bo 
organize  by  the  grantee  the  exclusive  privilege  of  conducting  lottery 
drawings  in  what  is  now  the  Republic  of  Panama  for  the  period  of 
twenty-five  years,  to  date  from  January  1,  1884.  The  number  of 
drawings  to  be  held  each  month  or  each  year  is  not  specified.  The 
number  of  tickets  for  each  drawing  was  required  to  be  one  or  ten  or 
one  hundred  thousand,  as  the  management  decided,  and  it  was  re- 
quired that  at  least  64  per  cent  of  the  value  of  the  tickets  which  com- 
prise the  drawing  be  paid  out  as  prizes.  Four  per  cent  of  the  value  of 
all  the  tickets  in  each  drawing  was  to  be  paid  into  the  treasury,  and 
3  per  cent  of  the  value  of  the  tickets  was  also  to  be  paid  over  to  the 
general  treasury  to  be  shared  by  the  asylums  and  nospitals  of  the 
country.  All  the  officials  who  took  part  in  the  making  or  the  contract 
were  Iranamanians.  The  grant  was  ratified  at  Bogota  by  the  offi- 
cials of  the  Government  oi  the  Republic  of  Colombia. 

Oi  June  3, 1901,  the  period  of  the  grant  was  extended  for  ten  years 
in  consideration  of  a  cash  payment  of  $100,000  (silver),  and  the  date 
of  expiry  of  the  present  monopoly  is  December  31, 1918. 

Recently  the  grantee  under  the  original  contract,  who  is  now  the 
manager  of  the  lottery  company,  made  a  claim  against  the  Republic 
in  the  sum  of  $3,750,000  (silver)  for  indemnification,  because  the 
United  States  authorities  in  the  Zone  had  enacted  laws  prohibiting 
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the  holding  of  lotteries  and  the  sale  of  lottery  tickets.     In  his  appeal 
to  the  President  of  the  Republic  appears  the  following  statement: 

"So  that  your  excellency  may  appreciate  the  magnitude  of  the 
damage  caused,  I  make  bare  the  following :  Now,  there  are  only  a 
few  laborers  working  on  the  line  of  the  canal,  and  the  enterprise  pays 
to  the  Government  the  percentage  corresponding  to  it,  amounting  to 
$83,000  annually,  and  gains  a  net  profit  of  $160,000  annually,  it  be- 
ing easy  to  deduct  that  when  the  number  of  laborers  is  increased  and 
the  work  on  the  canal  is  in  full  blast  The  net  profit  of  the  enter- 
prise should  be  from  $800,000  to  $1,000,000,  and  the  proportion  per- 
taining to  the  Government  from  $400,000  to  $500,000.  Now 
that  the  drawings  are  reduced  to  fifty-two  (52)  annually,  the  propor- 
tioh  of  the  Government  will  be  $41,000,  and  the  net  profit  of  the 
enterprise  $80,000.  I  am  in  a  position  to  prove  that  during  the  years 
1887  and  1888  the  enterprise  earned  more  than  $600,000." 

Recently  the  Isthmian  Canal  Conmiission  enacted  a  law  making  the 
holding  of  a  lottery  or  the  sale  of  lottery  tickets  in  the  Canal  -acne  a 
crime,  punishable  with  fine  or  imprisonment  or  both,  and  a  similar 
law  forbidding,  and  providing  a  similar  punishment  for  gambling. 

Several  arrests  have  been  made  for  violation  of  these  laws,  and  the 
trials  will  soon  take  place  before  the  circuit  court,  which  has  recently 
been  created.  In  one  of  the  cases  habeas  corpus  proceedings  were 
had,  but  the  judge  denied  the  petition  and  held  the  accused  for  trial. 
In  the  hearing  of  the  petition  the  plea  was  set  up  that  the  United 
States  is  not  sovereign  in  the  Zone,  and  therefore  not  competent  to 
interfere  with  the  holder  of  a  franchise  which  was  regularly  granted 
by  the  sovereign  power,  of  which  power  the  Republic  of  Panama  is 
the  regular  and  legal  successor. 

THE  PBESENT  SITUATION. 

In  response  to  an  invitation  of  the  American  minister  to  Panama, 
the  undersized  prepared,  the  last  of  July,  a  scheme  for  a  modus 
Vivendi,  which  was  submitted  by  Mr.  Barrett  to  Mr.  Arias,  but  was 
not  accepted  formally,  although  the  entrance  and  clearance  of  ves- 
sels is  now  being  managed  practically  in  conformity  with  the  prin- 
ciples stated  in  this  draft. 

Notwithstanding  the  numerous  assertions  to  the  contrary,  the 
authorities  of  the  United  States  have  not  to  the  present  moment  col- 
lected any  customs  duties  whatever  in  the  Zone.  The  fear  that  goods 
imported  by  Panama  merchants  would  be  held  for  duties  passing 
from  the  Zone  port  of  Ancon  to  the  territory  of  the  Republic  have 
not  been  realized,  and  the  goods  are  handled  now  just  as  before  the 
signing  of  the  treaty.  Goods  imported  into  the  Zone  from  the  cities 
of  Panama  and  Colon  that  have  been  already  taxed  as  if  for  con- 
sumption in  the  Republic  are  not  impeded  in  any  way  by  the  tax  col- 
lectors of  the  Zone.  The  functions  of  the  Panama  Railroad  as  an 
international  transit  route  are  performed  as  before.  Groods  destined 
for  Pacific  ports  or  coming  thence  boimd  for  Atlantic  ports,  hivond 
the  Isthmus  in  both  cases,  are  moving  as  usual,  but  the  raiUoad 
people  decline  to  issue  bills  of  lading — for  merchandise  bourfitin  the 
United  States,  for  example — ^throu^  to  destination  in  the  Zone,  and 
as  a  necessary  result  the  tax  collectors  of  the  Republic  at  Colon  levy 
on  these  goods  when  landed  at  the  Panama  port  above  named.    This 
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is  entirely  wronff,  and  representations  have  been  made  to  the  rail- 
road company,  which,  it  is  hoped,  will  result  in  a  change,  so  that  the 
goods  coming  to  Empire,  for  example,  from  New  York,  will  be  passed 
m  bond  throng  the  port  of  debarKation  in  Colon  the  same  as  is  done 
at  La  Boca  with  respect  to  goods  destined  for  the  Panaman  port  of 
Panama. 

There  have  not  as  yet  been  any  importations  of  merchandise  for 
private — i.  e.,  nonofficial — use  and  consumption  at  Christobal  or  An- 
con,  but  no  doubt  there  soon  will  be  some  commercial  business  of 
tiiis  sort  The  p<)pulation  of  the  Zone  is  so  small  and  their  wants  so 
few  that  the  business  will  continue  to  be  insignificant  for  some  time 
to  come. 

Mention  has  already  been  made  of  the  fact  that  Panama  imposes 
an  export  tax  of  1  cent  per  bunch  on  all  bananas  shipped  from  Colon, 
and  Ihis  is  applied  rigorously  to  a  production  of  the  Canal  Zone. 
The  fruit  is  forwarded  on  through  bills  of  lading  from  points  of 
production  in  the  Zone  to  New  York,  yet  the  authorities  of  the  Re- 
public impK)se  the  tax.  This  matter  has  just  been  made  the  subject 
of  an  official  complaint  by  a  producer  and  shipper  and  it  will  be 
brought  to  the  attention  of  the  Panama  Government  in  the  hope  that 
the  tax  will  be  abated  as  soon  as  the  facts  are  known. 

The  mail  service  of  the  Zone  is  satisfactory  and  very  few  com- 
plaints are  heard.  The  home  rate  of  2  cents  per  ounce  prevails 
within  the  Zone  and  between  the  Isthmus  and  the  United  States,  but 
if  a  letter  from  the  United  States  with  such  a  stamp  chances  to  reach 
a  Panaman  post-office,  and  quite  a  number  do,  the  letter  is  stamped 
with  short-paid  postage  at  double  the  unpaid  rate;  while,  on  the 
other  hand,  any  letters,  evidently  intended  tor  the  inhabitants  of  the 
cities  of  Panama  and  Colon,  cnance  to  be  sent  erroneously  to  the 
Zone  post-office,  all  such  letters,  without  any  charge  for  short  postage, 
are  sent  to  the  proper  Panaman  post-office.  So  far  the  Zone 
postal  service  has  been  self-sustaining,  but  no  payment  is  made  for 
ocean  steamship  or  railway  mail  conveyance.  The  penalty  envelope 
in  use  in  the  United  States  is  also  used  by  public  officials  of  the 
United  States  in  the  Zone. 

A  considerable  revenue  has  been  derived  by  the  national  Govern- 
ment of  the  Republic  from  the  use  of  stamped  paper.  The  law  re- 
quiring the  use  of  such  paper  in  many  kinds  of  legal  documents  was 
in  force  in  the  Zone,  and  it  became  necessary  for  the  authorities  to 
provide  the  paper  or  the  stamps.  Resort  was  had  to  the  Government 
of  Panama,  as  in  the  case  of  the  postage  stamps,  and  the  minister  of 
foreign  relations  very  kindly  supplied  the  paper  desired,  the  same 
being  overprinted  (surcharged)  with  the  words  "  Canal  Zone "  so 
as  to  make  the  paper  useless  elsewhere. 

In  the  administration  of  the  territory  within  the  United  States' 
control  on  the  Isthmus  certain  conditions  are  met  with  that  are  en- 
tirely different  to  any  hitherto  encountered  in  any  possession  which 
the  United  States  has  been  called  upon  to  govern,  and  these  unusual 
coniJitions  increase  to  a  larger  degree  the  difficulties  or  work  of  ad- 
miitistration.  In  the  Philippines,  in  Guam,  in  Cuba,  and  in  Porto 
Rico  there  was  no  sovereign  power  claiming  to  exercise  joint  control 
with  the  United  States  in  respect  to  any  function  of  government 

The  conditions  here  respecting  acJministration  that  constantly 
confront  the  governor  are  such  as  to  mulitply  many  times  the  burden 
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of  labor  and  responsibility  beyond  what  they  should  be  for  a  popula- 
tion hundreds  or  even  thousands  of  times  greater  than  that  occupy- 
ing the  Zone,  and  the  reason  is  that  this  canal  strip,  with  its  ba^telle 
of  natives  and  a  negro  population,  occupies  to-day  a  position  of 
unique  importance  politically  and  industrially.  Within  the  strip  a 
government  is  being  organized  for  the  10,000  natives  and  foreigners 
now  here  and  for  tne  expected  accession  thereto.  This  would  be  a 
very  easy  matter  if  it  were  not  for  the  fact  that  the  Government  out- 
side that  narrow  zone  of  land  is  one  between  which  and  our  own  there 
are  and  will  be  for  a  long  time  many  differences,  some  friction,  and 
much  correspondence. 

The  people  who  live  on  the  Isthmus,  and  many  more  adventurers 
to  arrive,  expect  and  intend  to  exploit  the  canal  finances  and  work- 
ings, all  in  their  own  selfish  interest.  The  owners  of  the  gambling 
and  lottery  privileges,  and  this  includes  a  very  large  part  of  the  leaf 
ing  Panamans,  are  greatly  displeased  to  find  that  the  Americans 
are  proceeding  to  spoil  their  plans,  and  we  are  accordingly  disliked 
or  hated. 

The  Government  of  the  Republic  claims  that  she  continues  to  be 
the  real,  true  sovereign  in  the  Zone,  and  that  the  United  States  is  a 
vicarious  sovereign  simply,  and  that  only,  as  respects  certain  excava- 
tion and  sanitation  work  involved  in  digging  the  canal. 

This  state  of  affairs  has  already  produced  friction,  and  more  wiU 
probably  result.  It  adds  greatly  to  the  burden  of  work  thrown  on 
the  chief  executive  and  his  staff,  for  he  has  to  deal  with  many  per- 
plexing and  important  questions  for  which  there  are  no  precedents 
and  which  require  much  careful  thought  and  study. 

But  for  the  conflicting  laws  and  customs  of  the  two  Governments 
the  Canal  Zone  would  be  as  easy  to  administer  as  Gtium,  but  under  the 
present  conditions  it  is  not  so. 

If  the  position  taken  by  the  Government  of  Panama  is  to  prevail, 
then  there  will  be  no  place  here  for  an  official  called  a  governor.  The 
term  commissioner  or  agent  would  be  more  appropriate  if  the  United 
States  has  no  other  status  than  that  of  a  lessee  or  concessionaire. 

The  above  respecting  customs  tariff,  ports,  and  revenues  is  sub- 
mitted in  the  hope  that  it  may  have  some  value  as  a  side  light  or 
perspective. 

Attention  is  invited  to  the  report  of  the  collector  of  revenues  here- 
with, wherein  are  given  some  statistics  respecting  the  entries  and 
clearances  at  the  port  of  Ancon  for  the  quarter  ending  September  30, 
1904,  Appendix  I. 

Respectfully  submitted. 

Akoon,  Canal  Zone,  October  i,  lOOJ^., 


[Translation.] 

Letter  from  Senor  Don  J,  Domingo  de  Ohaldia  to  Hon.  John  Haffy 

Secretary  of  State, 

liEGATION  OF  PaNAMA, 

Washington^  August  11^  190J^ 
Excellency  :  I  have  received  instructions  from  my  Government  to 
take  before  your  excellency's  illustrious  Government  steps  lookii>i! 
toward  the  obtaining  of  a  satisfactory  settlement  of  the  difficult i«*^ 
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which  have  unexpectedly  arisen  between  the  authorities  of  the  Re- 
public and  the  governor  of  the  Canal  Zone  owing  to  the  interpreta- 
tion given  by  the  latter  to  some  of  the  clauses  of  the  agreement  con- 
cerning the  isthmian  canal  concluded  between  the  two  countries  on 
November  18  last. 

There  are  several  points  on  which  a  difference  of  opinion  has  arisen, 
and  it  is  necessary,  first  of  all,  to  make  a  general  estimate  of  the  treatj 
as  a  whole,  in  order  to  apply  in  each  case  the  interpretation  which  is 
most  in  conformity  with  the  harmony  among  its  various  clauses,  most 
in  concord  with  previous  declarations  made  by  your  excellency's 
illustrious  Government,  and  most  suited  for  the  maintenance  of  the 
cordialitv  which  has  existed  between  the  two  countries  since  my 
country  became  a  part  of  the  family  of  nations. 

As  an  indispensable  antecedent  of  the  Hay-Varilla  convention 
must  be  regardwi  the  Hay-Herran  treaty,  concluded  January  22, 1903, 
approved  by  the  United  States  Senate,  and  rejected  by  the  Republic 
of  Colombia. 

Both  treaties  were  concluded  with  the  same  principal  object,  viz, 
to  &cilitate  for  the  United  States  the  construction  of  a  ship  canal 
Ix^ween  the  Atlantic  and  Pacific  oceans.  In  neither  case  was  it  the 
intention  of  the  high  contracting  parties  to  conclude  a  treaty  for  the 
cession  of  territory  or  for  the  absolute  renunciation  of  sovereignty 
on  the  part  of  either  of  them.  Your  excellency's  illustrious  Govem- 
moit,  in  order  to  make  clear  before  the  world,  and  especially  before 
the  nations  of  Central  and  South  America,  the  real  object  of  the  nego- 
tiations which  resulted  in  the  conclusion  of  the  Hay-IIerran  treaty, 
made  in  the  latter  the  formal  and  categorical  declaration  contained  m 
Article  IV,  which  reads  as  follows : 

'^The  rights  and  privileges  conceded  to  the  United  States  by  the 
terms  of  this  convention  shall  not  affect  the  sovereignty  of  the  Re- 
public of  Colombia  over  the  territory  within  whose  limits  such  rights 
and  privileges  are  to  be  exercised.  The  (Jovernment  of  the  United 
States  fully  recognizes  this  sovereignty  and  disclaims  any  intention  to 
minimize  it  in  any  manner  or  to  increase  its  own  territory  at  the  ex- 
pense of  Colombia  or  of  any  of  the  sister  republics  of  {>ntral  and 
South  America;  it  desires,  on  the  contrary,  to  strengthen  the  power 
of  the  republics  on  this  continent  and  to  promote,  develop,  and  pre- 
SM^e  their  prosperity  and  independence." 

This  sol^nn  declaration,  made  in  a  public  document  of  the  most 
elevated  character,  as  is  a  treaty  among  nations,  involves,  in  the 
opinion  of  my  Government,  the  perpetual  promise  of  a  generous  and 
iH>ble  line  of  conduct  on  the  part  of  the  United  States,  a  promise 
which  lw8  not  been  destroyed  by  the  fact  that  the  Ilay-Herran  treaty 
no  l€mg&F  exists,  for  the  declaration  in  which  it  is  embodied  expresses 
tile  purpose  of  following  a  frank  and  honest  policy,  accepted  and  con- 
firmed afterwards  by  the  Senate  of  the  United  States,  which  is  the 
highest  legislative  blody  in  this  country.  This  declaration,  as  your 
excellency  knows,  had  for  its  object  the  removal  of  the  fear  existing 
in  the  American  republics  of  a  more  or  less  remote  absorption  by  this 
nation,  which  is  so  powerful  in  every  respect ;  and  it  had  a  decisive 
influence  on  the  Grovemment  of  my  countrv  in  causing  it  to  approve 
unreservedly  and  without  modification  the  Varilla-IIay  convention. 

As  my  Government  considers  that  this  solemn  and  spontaneous 
declaration  has  a  perpetual  and  definitive  character,  it  tru^tgih^^gur 
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excellency's  illustrious  Government  will  interpret  the  agreement  con- 
cerning tne  isthmian  canal  in  the  manner  most  harmonious  and  con- 
sistent therewith,  and  in  this  conviction  I  will  now  lay  before  your 
excellency  some  other  more  specific  observations. 


The  agreement  concerning  the  isthmian  canal  does  not  imply  cession 
of  territory  and  absolute  transfer  of  sovereignty. 

The  simple  reading  of  Article  IV  of  the  Hay-Herran  treaty,  which 
is  an  antecedent  of  inappreciable  value,  inasmuch  as  therein  is  ex- 
pressed the  intention  of  the  United  States  in  negotiating  with  Colom- 
bia, is  sufficient  to  establish  the  truth  of  the  proposition  which  I  have 
just  set  forth;  but  there  are,  besides,  powerful  reasons  to  sustain  it, 
deduced  from  the  Varilla-Hay  treaty,  which  is  identical  in  most  of  its 
clauses  with  the  Hay-Herran  treaty. 

In  effect,  as  I  have  had  the  honor  to  observe  to  your  excellency  be- 
fore in  this  same  note,  both  treaties  relate  to  the  concession  to  the 
United  States  of  the  use,  occupation,  and  control  of  certain  lands  and 
waters  in  order  to  facilitate  tne  construction,  preservation,  exploita- 
tion, sanitation,  and  protection  of  a  maritime  canal  between  the  At- 
lantic and  the  Pacific.  This  is  the  principal  and  dominant  idea  in 
l)oth  documents.  In  neither  of  them  was  there  used  any  expression 
implying  transfer  of  the  absolute  domain  over  the  territory,  much 
less  the  transfer  of  sovereignty. 

This  concession  might  have  been  made  by  Colombia  before  Nov«n- 
ber  3,  1903,  and  by  the  Republic  of  Panama  after  that  date  to  any 
legal  company  or  association  without  its  being  possible,  by  reason  of 
the  grant,  that  a  right  should  be  claimed  to  the  dominion  over  the 
strip  of  land  in  which  the  work  was  to  be  executed,  or  much  less  the 
exercise  of  absolute  sovereignty. 

The  legal  relation  in  this  supposed  case,  just  as  in  the  present  case, 
would  be  that  which  exists  between  a  lessor  and  a  lessee.  Owing 
solely  to  the  fact  that  the  lessee  is  another  republic,  there  may  be 
confusion  respecting  the  character  and  the  essence  of  the  contractual 
relations  created  by  the  agreement. 

If  the  intention  of  the  nigh  contracting  parties  in  either  of  the  two 
cases  to  which  I  have  just  referred  had  been  the  absolute  cession  of  the 
dominion  and  sovereignty  of  the  territory,  both  treaties  might  have 
been  reduced  to  two  articles,  one  specifying  the  thing  and  me  other 
expressing  the  price  of  sale ;  but  both  parties  understanding  that  this 
was  not  the  case,  and  satisfied  that  the  intention  was  otherwise,  they 
found  themselves  obliged  to  fix,  as  far  as  possible,  the  relations  be- 
tween the  lessor  and  the  lessee,  taking  into  account  the  peculiar  cir- 
cumstances of  that  highly  important  negotiation  and  the  necessities 
that  might  arise  owing  to  the  very  nature  of  the  work  which  was 
about  to  be  undertaken. 

Thus,  for  example,  inasmuch  as  the  enterprise  was  to  be  one  of  in- 
disputable utility,  in  which  were  to  be  invested  considerable  sums 
from  the  Federal  Treasury  of  the  United  States,  and  in  connecticHi 
with  which  daily  controversies  might  arise  with  regard  to  the  work, 
would  it  have  tieen  wise  on  the  part  of  Colombia  first  and  Panama 
afterwards  to  demand  absolute  jurisdiction  over  all  these  questions 
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and  to  claim  the  exclusive  power  to  settle  and  decide  them  when  one 
of  the  parties  was  a  foreign  nation  ? 

It  was  natural  that  some  provision  should  be  made  in  this  regard, 

and  hence  certainly  arose  the  idea  of  conferring  on  the  United  States 

the  authority  of  establishing  a  restricted  judicial  power  in  this  Zone. 

In  the  Varilla-Hay  treaty  this  concession  was  broader  than  in 

the  Hay-Herran  treaty,  but  still  it  was  not  absolute. 

Article  III  of  the  Varilla-Hay  treaty,  the  only  one  treating  of  the 
riffhts  of  sovereignty,  stipulates  that  the  United  States  should 
(shall?)  pc^sess  and  exercise  the  rights,  power,  and  authority  which 
the  Repuolic  of  Panama  conceded  it  over  the  Zone,  as  if  it  were 
sovereign  in  the  territory;  but  this  expression  implicitly  conveys 
the  idea  that  it  is  not  sovereign,  and  although  in  the  final  part  of  the 
article  is  added  "  to  the  entire  exclusion  of  u\e  exercise  by  the  Repub- 
Jic  of  Panama  of  such  sovereign  rights,  power,  and  authority,"  these 
words,  which  are  in  obvious  contradiction  to  those  which  precede, 
must  be  interpreted  in  accordance  with  other  subsequent  articles  of 
the  agreement  which  demonstrate  the  real  intention  of  the  contract- 
ing parties. 

In  Article  VI,  for  instance,  the  property  rights  of  private  persons 
in  the  Zone  are  treated  of,  and  it  was  agreed  that  all  aamages  caused 
by  reason  of  the  concessions  made  to  the  United  States  or  of  the  con- 
s&Tiction,  preservation,  exploitation,  sanitation,  and  protection  of 
the  canal  and  its  auxiliary  works  should  be  investigated,  appraised, 
and  decided  upon  by  a  mixed  commission  appointed  oy  the  two  coun- 
tries and  whose  decisions  should  be  final.  If  the  United  States  pos- 
sessed the  sovereignty  over  the  Zone  to  the  absolute  exclusion  of  the 
Kepublic  of  Panama,  this  clause  would  be  inexplicable. 

By  Article  X  the  Republic  of  Panama  obligates  itself  not  to  levy 
or  to  allow  to  be  levied  contributions  or  taxes  of  any  kind,  either 
national,  departmental,  or  municipal  on  the  canal  itself  or  on  the 
railroad  ana  auxiliary  works  or  on  its  tugs  and  vessels,  nor  on  the 
employees,  workmen,  and  other  persons  in  the  service  of  the  canal, 
of  the  railroad,  and  of  the  auxiliary  works;  but  from  this  stipulation 
it  is  deduced  that  it  does  preserve  the  right  to  levy  these  contribu- 
tions on  property  and  persons  not  comprised  in  the  exception. 

Accoraing  to  Article  XII  the  Republic  of  Panama  is  obliged  to 
permit  the  immigration  and  free  access  to  the  lands  and  workshops 
of  the  canal  and  of  its  auxiliary  works  of  all  employees  and  work- 
men of  whatever  nationality  who  may  arrive,  either  already  con- 
tracted for  or  in  search  of  work,  and  it  obligates  itself  to  consider 
them  as  exempt  from  military  service. 

In  conformity  with  Article  XIII  the  United  States  may  import 
into  the  Zone  and  the  auxiliary  lands  of  the  canal  free  or  duty  on 
the  part  of  the  Republic  of  Panama,  all  kinds  of  ships,  dredges, 
machines^  etc.,  necessary  and  suitable  for  the  construction,  exploita- 
tion, sanitation,  and  protection  of  the  canal,  as  well  as  everything 
necessary  for  the  laborers,  employees,  and  their  families.  The  same 
observation  should  be  made  regarding  this  article  as  I  made  with 
r^ard  to  Article  X. 

Finally  it  was  agreed  between  the  parties,  according  to  Article 
XIII,  that  the  United  States  should  enjoy  the  right  to  employ  its  own 
land  and  naval  forces  for  the  protection  of  the  railroad,  the  canal. 
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and  its  auxiliary  works,  and  that  it  might  construct  fortifications  for 
this  purpose. 

As  is  deduced  from  these  stipulations  contained  in  clauses  subse- 
quent to  Article  III,  and  all  in  clear,  precise,  peremptory  terms,  the 
Kepublic  of  Panama  still  preserves  part  of  the  judicial  power  of  the 
Canal  Zone.  She  has  pledged  herself  to  permit  the  entry  into  the 
Canal  Zone  of  certain  immigrants,  which  implies  that,  if  the  clause 
did  not  exist,  she  could  prevent  it.  She  has  obligated  herself  not  to 
levy  contributions  on  the  canal  or  its  auxiliary  works,  etc.,  which 
demonstrates  that,  if  it  were  not  for  the  special  renunciation  contained 
in  the  article,  she  would  preserve  the  sovereign  right  to  levy  them. 
She  has  agreed  to  admit  the  introduction  into  the  Zone,  free  of  im- 
port duties,  of  all  articles  necessary  for  the  canal,  the  auxiliary  works, 
and  the  employees  thereof,  an  obligation  which  can  only  be  con- 
tracted by  one  having  the  authority  and  right  to  levy  such  taxes. 
Finally,  she  has  authorized  the  United  States  to  use  its  land  and 
naval  forces  in  case  they  should  be  necessary  for  the  protection  of  the 
canal,  which  necessarily  implies  that,  if  this  clause  aid  not  exist,  the 
United  States  would  not  have  such  authority. 

None  of  the  stipulations  which  I  have  enumerated  would  have  any 
raison  d'etre  if  the  Republic  of  Panama  had  renounced  the  dominion 
over  the  Zone  and  her  rights  of  sovereignty  absolutely.  But  her  in- 
tention never  was  to  renounce  these  rights,  nor  was  it  the  purpose  of 
the  United  States  to  acquire  them,  for  the  latter,  quite  to  the  contrary, 
has  declared  that  it  does  not  wish  to  increase  its  territory  at  the  ex- 
pense of  Colombia  or  of  any  other  republic  of  Central  or  South 
America,  and  there  is  nothing  to  justify  the  most  remote  suspicion 
that  this  declaration  is  not  sincere. 

In  public  treaties  the  existence  of  useless  or  contradictory  clauses 
can  not  be  admitted.  Those  which  appear  useless  must  be  inter- 
preted in  such  a  manner  as  to  produce  some  effect,  and  those  which 
are  contradictory  should  be  interpreted  by  takinginto  account  the 
tenor  of  the  last  ones,  for  it  is  to  be  supposed,  as  Woolsey  says,  that 
these  express  the  last  idea  or  thought  oi  the  parties. 

If  there  should  exist  any  discrepancy  between  the  clauses  to  which 
I  have  just  called  your  excellency's  attention  and  the  third  one  of 
the  Bunau-Varilla-Hay  treaty  it  is  obvious  that  the  last  ones  should 
prevail,  because  they  are  more  specific  and  more  clear  and  because 
they  are  more  in  conformity  than  that  one  with  the  remaining 
clauses  of  the  treaty  and  with  the  external  policy  of  the  United  States 
with  regard  to  the  South  and  Central  American  nations. 

My  Government  considers  that  the  idea  of  the  contracting  parties 
is  obscure  in  everything  relating  to  these  delicate  questions  of  do- 
minion and  sovereignty;  but  after  a  careful  study  the  conclusion  may 
be  arrived  at  that  the  two  countries  exercise  conjointly  the  sover- 
eignty over  the  territory  of  the  Canal  Zone,  and  that  in  the  cases  ex- 
pressly specified  in  the  Bunau-Varilla-Hay  treaty  the  use  of  such 
right  belongs  to  the  United  States  by  virtue  of  delegation  from  the 
Republic  of  Panama ;  but  in  all  that  concerning  which  the  treaty  is 
silent  the  rights  of  the  Republic  of  Panama  remain  unalterable  and 
complete. 

Such  a  situation,  which  would  give  rise  to  constant  disputes  if  it 
were  prolonged,  necessitates  the  conclusion  of  an  explanatory  con- 
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ventkm  to  be  discussed  by  the  parties  in  the  conciliatory  spirit  which 
has  hitherto  prevailed  in  the  relations  of  the  two  countries,  and  to 
this  the  Grovemment  of  my  country  is  disposed. 

Passing  on  now  to  the  special  questions  which  have  been  raised, 
your  excdlency  will  please  permit  me  to  tree.t  them  separately. 

TL— Ports. 

In  the  Canal  Zone^  as  described  in  Article  II  of  the  Bunau-Varilla- 
Hay  treaty,  are  not  included  the  cities  of  Panama  and  Colon  or  their 
adjacent  ports;  both  have  been  expressly  excluded  from  said  2k>ne, 
and  consequently,  even  conceding  the  assumption  that  the  United 
States  possesses  the  right  of  sovereignty  over  the  Zone,  such  right 
could  not  be  extended  to  what  by  the  same  treaty  is  considered  as  ex- 
cluded from  its  jurisdiction. 

There  would  remain  two  things  to  be  considered  in  regard  to  this 


1.  Whether  the  United  States  has  the  authority,  according  to  the 
Bunau-Varilla-Hay  treaty,  to  make  ports  of  entry  of  any  place  com- 
prised within  the  Zone  as  if  they  were  its  own,  and  to  open  them  up 
to  the  commerce  of  the  world,  even  to  the  detriment  of  the  interests 
of  the  Republic  of  Panama. 

2.  Whether,  under  the  assumption  that  this  authority  exists,  the 
United  States  can  extend  it  so  far  as  to  declare  as  por&  of  its  own 
and  subject  to  its  jurisdiction  any  or  part  of  any  of  those  which 
actually  exist  and  belong  to  the  Republic  of  Panama,  even  including 
those  excepted  by  Article  II  of  the  treaty. 

It  must  first  of  all  be  observed  that  the  establishment  of  a  port  and 
its  opening  up  to  the  commerce  of  the  world  is  a  right  inherent  in  the 
sovereign  of  the  territory ;  and  as  I  have  already  demonstrated  in  the 
first  part  of  this  note  that  the  United  States  does  not  enjoy  absolute 
sovereignty  over  the  Zone,  but  only  the  sp)ecial  rights  conceded  by  the 
Bunau-Varilla-Hay  treaty,  it  is  clear  that  such  authority  does  not  re- 
side in  the  United  States. 

Foreseeing,  without  doubt,  the  need  which  the  United  States  might 
come  to  have  of  ports  during  the  period  of  construction  of  the  canal, 
and  after  the  latter  should  be  opened  to  the  use  of  commerce,  the  Re- 
public of  Panama  agreed  to  concede  to  the  United  States,  as  is  seen 
m  the  final  part  of  Article  IX,  the  right  to  use  the  ports  and  cities  of 
Panama  ana  Colon  as  places  of  anchorage,  repairs  of  vessels,  unload- 
ing, loading,  depositing,  or  transshippmg  cargoes  either  in  transit 
or  destined  ror  tne  service  of  the  canal. 

The  ports  of  Panama  and  Colon  are,  by  the  nature  of  the  land,  the 
entrances  of  the  canal.  It  being  so,  the  idea  of  the  other  ports  for 
the  same  use  or  destination  could  not  occur  to  the  negotiator ;  and  as 
the  United  States  has  under  the  convention  the  right  to  use  them, 
thereby  recognizing  them  as  the  property  of  the  Republic  of  Panama, 
it  is  clear  that  it  is  not  in  its  power  to  declare  them  to  be  ports  of  its 
own  subject  to  its  exclusive  jurisdiction.  It  is  obvious  that,  in  like 
manner,  the  United  States  can  not,  under  the  convention,  declare  that 
it  holds  sway  over  a  greater  or  lesser  part  of  those  ports  merely  be- 
cause the  fiction  of  a  different  name,  such  as  Port  Ancon  or  Port 
Cristobal,  may  be  resorted  to. 
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The  port  of  Panama  is  one,  and  includes  the  whole  coast  that  sur- 
rounds the  city,  the  neighboring  islands,  and  all  the  waters  that  wash 
that  part  of  the  national  territory.  Article  II  of  the  Varilla-Hay 
convention  in  all  its  amplitude  bears  on  that  port,  and  the  place 
known  by  the  name  of  La  Boca  is  embraced  within  its  limit  As 
part  of  the  port  of  Panama,  La  Boca  remains  outside  the  Canal 
Zone,  but,  owing  to  the  same  circumstance,  the  place  may  be  used  by 
the  United  States  for  loading,  unloading,  depositing,  and  transship- 
ping cargoes  by  virtue  of  the  right  granted  it  to  that  effect. 

The  same  conditions  obtain  at  the  port  of  Colon.  The  place  called 
Cristobal  is  nothing  but  a  ward  of  the  city ;  there  is  nothing  there 
which  can  ever,  by  a  straining  of  the  words,  be  considered  as  a  dis- 
tinct port,  and  the  whole  is  in  consequence  under  the  exclusive  juris- 
diction of  the  Republic  of  Panama ;  but  the  United  States  has  the 
riffht  to  use  it,  as  stipulated  in  the  repeatedly  mentioned  Article  IX 
of  the  convention. 

If  the  authorities  of  the  Zone  had  confined  themselves  to  exercising 
that  right,  their  position  would  have  been  unobjectionable,  and  my 
Government  would  have  discharged  with  the  greatest  alacrity  the 
obligations  under  which  it  lies;  but  things  have  gone  differently. 
Gen.  G.  W.  Davis  has  issued  an  order  of  an  unquestionable  legislative 
character,  by  which  he  converts  into  ports  of  the  Zone  the  places 
known  as  La  Boca,  in  Panama,  and  Cristobal,  in  Colon;  declares 
them  open  to  the  trade  of  the  world  and  subject  to  his  exclusive  juris- 
diction, absolutely  setting  the  Republic  of  Panama  aside,  regardless 
of  the  clause  which  excludes  from  the  Zone  the  cities  of  Panama  and 
Colon,  together  with  their  adjacent  ports. 

My  Government  can  not  accept  this  situation,  which  it  considers 
contrary  to  the  spirit  and  letter  of  the  Varilla-Hay  convention,  and 
is  convinced  that  the  course  followed  by  the  authorities  of  the  Zone 
has  not  been  in  obedience  to  instructions  bearing  especially  on  the 
point  that  has  been  raised  by  this  distressiiig  controversy,  but  is  the 
outcome  of  local  suggestions. 

;     III. — Custom-houses. 

^  General  Davis,  in  his  capacity  as  supreme  authority  in  the  Canal 
Zone,  has  also  ordered  the  establishment  of  custom-Tiouses  at  the 
places  he  has  erected  into  ports  of  entry,  and  put  into  operation  the 
tariff  of  import  duties  now  in  force  in  this  Republic. 

There  is  no  clause  in  the  Varilla-Hay  convention  that  empowers 
the  United  States  to  establish  custom-houses  at  the  ports  of  Panama 
and  Colon  or  to  collect  import  duties  in  any  part  of  the  Canal  Zone. 
This  power,  like  that  relative  to  the  ports,  is  vested  in  the  sovereign 
of  the  territory,  and  the  United  States  does  not  possess  that  absolute 
sovereignty  which  would  carry  the  right  of  establishing  its  own 
fiscal  system.  . 

The  portion  of  its  sovereign  rights  that  the  Republic,  on  consid- 
erations of  a  high  order,  has  granted  to  the  United  States  has  refer- 
ence to  all  that  mav  be  necessary  or  expedient  to  afford  effective  pro- 
tection to  the  canat  in  p)eace  ana  in  war  to  maintain  it  free  and  open 
to  the  commerce  of  the  world  and  to  prevent  its  being  improperly 
used  by  any  foreign  power.  The  Republic  of  Panama  has  also 
grpnted  the  exercise  of  its  rights  for  the  establishment  of  a  public 
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administration  that  would  maintain  order  within  the  Canal  Zone, 
0  that  the  works  should  not  be  interrupted  or  the  service  impaired 
flfter  the  completion  of  the  canal:  but  it  has  never  entered  the  mind 
of  either  party  that  the  United  States  should  turn  the  Canal  Zone 
into  a  source  of  revenue  by  enforcing  high  customs  tariffs,  even 
again^  the  Republic  of  Panama,  which  is  the  lord  of  the  territory 
and  still  holds  over  it  rights  that  it  has  not  relinquished. 

Quite  to  the  contrary,  several  articles  of  the  Varilla-Hay  conven- 
tion contain  a  record  of  the  will  of  the  parties  in  the  sense  that  the 
Canal  Zone  should  be  a  territory  entirely  open  and  free  to  commerce, 
and  with  this  view  obligations  were  assumed  by  the  Republic  of  Pan- 
ama which  could  not  otherwise  be  explained. 

Article  LX  of  the  convention  sanctions  the  principle  that  the 
entrances  of  the  canal  and  the  cities  of  Panama  and  Colon  (cities 
and  entrances  which  are  identical,  as  I  have  hereinabove  observed), 
and  in  effect  that  there  shall  not  be  imposed  at  either  place  custom- 
house tolls,  tonnage,  anchorage,  light-nouse,  wharf,  or  other  dues 
upon  vessels  passing  through  the  canal,  except  such  charges  as  may  be 
imposed  by  the  United  States  for  the  use  of  the  canal  and  other 
works,  or  as  may  be  established  by  the  Republic  of  Panama  upon 
merchandise  destined  to  be  consumed  in  the  rest  of  the  Republic. 

If  to  this  stipulation  there  be  added  that  contained  in  Article 
XIII,  by  virtue  of  which  the  Republic  of  Panama  allows  the  United 
States  to  import  into  the  Zone,  free  of  customs  and  all  other  duties, 
all  that  may  be  required  for  the  construction,  service,  operation, 
sanitation,  and  protection  of  the  canal  and  its  auxiliary  works,  it  is 
clear  that  the  United  States,  before  securing  the  acceptance  of  this 
clause,  did  not  consider  itself  as  holding  the  right  of  importing  into 
the  Zone  its  own  machinery,  material,  provisions,  etc.,  without  pay- 
ing the  regular  duties  to  the  Republic  oi  Panama,  and  such  being  the 
<^se,  it  is  even  clearer  that  it  can  not  put  its  own  tariff  into  opera- 
tion, which,  after  all,  results  in  injury  to  the  Republic  of  Panama 
and  especially  its  principal  cities. 

By  interpreting  these  clauses  so  as  to  bring  them  all  into  harmony 
it  is  pK)6sible  to  reach  the  conclusion  that  if  any  customs  tariff  can 
be  established  at  the  ports  of  Panama  and  Colon — that  is  to  sav, 
the  entrance  of  the  canal — on  the  importation  of  articles  of  traclo 
destined  for  use  or  consumption  in  the  Zone,  it  is  for  the  Republic 
of  Panama  and  not  the  United  States  to  do  so,  for  the  Republic 
alone  has  bound  itself  by  Article  XIII  of  the  convention  to  allow  the 
Unit^  States  to  "  import  at  any  time  into  the  said  Zone  and  aux- 
iliary   works,    free    of    customs    duties,    imposts,    taxes,    or    other 
charges,  and  without  any  restrictions,  any  and  all  vessels,  dredges, 
engines,  cars,  machinery,  tools,  explosives,  material,  supplies,  and 
other  articles  necessary  and  convenient  in  the  construction,  mainte- 
nance, operation,  sanitation,  and  protection  of  the  canal  and  auxiliary 
works,  and  all  provisions,  medicines,  clothing,  supplies,  and  other 
things  necessary  and  convenient  for  the  officers,  employees,  workmen, 
and  laborers  in  the  service  and  employ  of  the  United  States  and 
for  their  families,"  so  that  any  importation  into  the  Zone  of  mer- 
chandise or  articles  not  included  in  the  exception  clearly  and  cate- 
gorically expressed  in  the  article — that  is  to  say,  any  importation 
made,  not  by  the  United  States,  but  by  persons  that  are  not  in  the 
employ  of  the  canal — may  be  taxed  by  the  Republic  of  Panama.    .^ 
F  o — ^voL  a— 06 ^27 
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This  is  the  interpretation  that  accords  best  with  the  general  char- 
acter of  the  isthmian  canal  convention,  for  it  must  be  borne  in  mind 
that  its  object  is  not  the  cession  by  one  party  or  acquisition  by  the 
other  of  areas  of  territory  or  of  fiscal  and  other  public  revenues. 
The  contemplated  end  is  the  construction  of  the  canal,  and  the  aim 
of  everv  stipulation  in  the  agreement  is  to  facilitate,  not  to  hamper, 
the  said  construction. 

IV. — Postal  service. 

Post-offices  have  been  established  in  the  Canal  Zone  and  make  use, 
for  foreign  mails,  of  stamps  differinff  in  value  from  those  now  in 
use  by  the  Republic  of  Panama.  As  the  value  of  those  stamps  is  less 
in  the  Zone  and  as  their  sale  is  subject  to  no  restriction  whatever,  the 
public  buys  its  stamps  and  mails  its  correspondence  at  those  offices, 
thus  causing  a  serious  loss  for  the  Republic  in  that  national  soura* 
of  revenue. 

My  Government  holds  that  the  United  States  may  conduct  a  do- 
mestic mail  service  within  the  Zone,  but  can  not  forward  mails  to 
foreign  countries,  as  this  right  belongs  to  the  Republic  of  Panama. 

In  addition  to  the  foregoing  remarks,  in  which  I  have  endeavored 
to  present  the  judicial  side  of  the  question  by  keeping  within  the 
clauses  of  the  Varilla-Hay  convention,  I  deem  it  expedient  to  lay 
before  the  enlightened  Government  of  your  excellency  other  phases 
of  the  subject  that  are  entitled  to  equal  consideration. 

Even  assuming  that  the  Varilla-Hay  agreement  could  be  inter- 
preted in  the  sense  of  conceding  to  the  United  States  the  right  to 
establish  ports,  custom-houses,  and  post-offices  in  the  Canal  Zone; 
even  accepting  as  clearly  and  finally  recognized  in  favor  of  the  United 
States  the  absolute  rignt  of  control  and  sovereignty  over  the  terri- 
tory; if  the  exercise  of  such  rights  should  redound  to  the  grave  and 
irreparable  injury  of  the  Republic  of  Panama  and  result  in  a  con- 
dition of  commercial  and  financial  ruin  that  the  parties  never  in- 
tended to  bring  about — for  no  one  wittingly  enters  into  a  contract 
to  bring  upon  himself  incalculable  and  irremediable  injury — ^your 
excellency's  Government  and  this  country,  where  a  deep-seated  spirit 
of  justice  and  a  lofty  sense  of  equity  prevail,  should  find  occasion 
for  earnest  meditation  in  this  matter  or  enforcing  measures,  such  as 
those  I  am  now  dealing  with,  which  would  be  attended  with  such 
results  and  deal  the  blow  of  death  to  my  country  without  yielding 
anv  advantage  to  the  United  States. 

1  am  well  aware  that  sentiment  has  no  part  in  the  negotiations  of 
this  character,  but  even  looking  at  the  matter  in  the  light  of  the 
most  selfish  expediency,  what  interest  can  the  United  States  have  in 
the  financial  ruin  of  the  Republic  of  Panama,  in  the  disappearance 
of  its  fiscal  resources,  which  would  make  its  pecuniary  position  un- 
tenable, and  in  seeing  it  finally  incapacitated  for  the  proper  discharge 
toward  the  world  of  the  inherent  oDligations  of  a  free  and  sovereign 
nation?  Is  it  not  rather  to  the  interest  of  the  United  States  to  foster 
the  development  of  the  Republic  of  Panama  and  to  contribute  to  its 
prosperity  and  aggrandizement? 

If  the  measures  ordered  in  regard  to  ports,  custom-houses,  and 
mails  should  continue  in  force,  the  principal  cities  of  the  Republic 
would  lose  the  importance  they  have  always  J\]ft,duft?.plA(^oi  transit. 
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and  all  the  trade  would  be  diverted  from  them  and  concentrated  at 
such  places  as  the  United  States  may  select  for  it  in  the  shape  of  ports. 
The  revenues  derived  therefrom  by  the  Republic  and  those  that  are 
indirectly  yielded  by  the  traffic  would  completely  vanish.  Even  now 
the  steamship  companies  of  the  Pacific  will  not  clear  their  ships 
except  for  the  so-called  "  Port  Ancon,"  and  decline  to  accept  cargoes 
for  the  port  of  Panama;  so  that,  if  this  condition  of  things  should 
endure,  those  cities  would  soon  become  deserted  places — cut  off  from 
all  direct  commercial  contact  with  the  world — that  is  to  say,  they 
would  be  placed  in  a  worse  condition  than  that  which  they  occupied 
hefore  the  conclusion  of  the  treaty  in  which  they  founded  their  hopes 
of  improvement  and  progress. 

If  the  tariff  set  up  agamst  the  importation  of  merchandise  that  does 
not  come  down  from  the  United  States  should  be  continued  in  force, 
the  business  of  commerce  that  has  flourished  heretofore  would  en- 
tirely disappear  or  perhaps  reduced  to  the  importation  of  the  necessi- 
ties of  the  impoverished  population  of  the  interior  of  the  Republic 
In  effect,  American  manufactures  would  come  into  our  markets  and 
there  pay  the  duty  to  which  they  are  subject;  tbey  could  not,  in  con- 
sequence, compete  with  those  that  are  admitted  free  of  duty  into  the 
Zone,    Manufactures  imported  by  Panama  from  Europe  could  not 
cross  into  the  Zone  and  be  there  offered  for  sale  without  paying  a 
high  duty,  and,  in  conse(^uence,  would  be  subjected  to  a  double  tax 
which  would  place  them  m  a  disadvantageous  situation.    The  home 
industries  would  likewise  find  in  the  tariff  of  the  Zone  an  insuperable 
obstacle,  and  therefore  the  Republic  of  Panama  would  suffer  worse 
injury  from  this  cause  than  any  other  country.    Neither  the  main 
necessaries  of  life  nor  the  staples  of  most  constant  use  and  consump- 
tion produced  in  the  country  could  cross  the  dividing  line  without  sub- 
mitting to  considerable  surtaxes  which,  in  the  end,  would  be  pro- 
hibitory. 

So  heavy  a  blow  to  the  native  commerce  and  industry  would  make 
away  with  the  revenues  of  the  Republic;  and  inasmuch  as  the  canal 
treaty  has  placed  it  under  certain  obligations  which  restrict  its  finan- 
cial resources  of  every  description  and  under  certain  responsibilities 
that  involve  a  considerable  outlay,  the  prospect  held  before  my  coun- 
try is  one  of  weakness,  poverty,  and  retrogression,  instead  of  the 
bright  future  which  the  United  States  intended  to  achieve  for  it  when 
it  extended  to  it  its  generous  hand  and  its  loyal  and  effective  support 
in  its  hour  of  trial. 

My  Government  does  not  believe  that  your  excellency's  Government 
has  entertained  the  purpose  of  inflicting  such  huge  and  irreparable 
injuries  upon  the  Republic  of  Panama;  quite  to  the  contrary,  it  is 
confident  mat  a  mere  statement  of  such  injuries  will  suffice  to  put  an 
end  to  the  situation  that  has  been  created,  and  to  establish  the  bases 
of  a  common  form  of  life  in  which  regard  shall  be  had  to  the  interests 
of  both  countries — not  an  impossible,  but,  on  the  contrary,  a  very 
feasible  matter. 

But  before  reaching  that  final  agreement  which  must  embrace  many 
details  and  can  be  discussed  with  your  excellency  by  me  on  some  other 
occasion,  I  confine  myself  for  the  present  to  asking  that  your  excel- 
lencyj  in  the  exercise  of  the  administrative  powers  conferred  upon  you, 
and  witH  the  object  of  putting  an  end  to  the  delicate  situation  m  which 
the  Republic  of  Panama  is  placed,  will  issue  appj:i95J^at^ord^^io 
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the  end  that  the  measures  ordered  by  the  authorities  of  the  Canal  Zone 
in  regard  to  ports,  custom-houses,  and  post-offices  be  suspended  until 
such  time  when  an  agreement  regardful  of  our  common  interests  shall 
have  been  reached. 

I  give  your  excellency  full  assurance  that  the  Grovemment  of  mv 
country  cherishes  the  most  earnest  and  sincere  desire  to  effect  sudi 
an  arrangement  on  generous  terms  that  will  be  satisfactory  to  the 
United  States. 

With  sentiments  of  true  esteem  and  respect,  I  am, 
Your  excellency's  obedient  servant, 

J.  D.  DE  Obaldu. 


APPENDIX  TO  THE  CUSTOMS  REPORT. 

(A)  Translation  of  law  No.  65,  June  6,  1904,  conferring  powers  upon  the  Ex 

ecutive  of  the  Republic  of  Panama  for  the  enactment  of  laws  regulating 
commerce,  etc. 
Translation  of  law  88,  article  23,  July  5,  1904,  authorizing  Executive  to 
reduce  slaughterhouse  tax. 

(B)  To  Tomas  Arias  from  General  Davis,  relative  to  the  clearance  of  the 

steamer  Loo  from  the  port  of  Ancon  on  her  return  voyage  to  South 
America,  letter  July  5. 

(0)  From  Tomas  Arias  to  General  Davis,  letter  dated  July  9,  relative  to  the 

clearance  of  the  steamer  Loa,  and  reviewing  the  term  "ports  adja- 
cent to." 
To  Tomas  Arias  from  General  Davis,  letter  dated  July  11,  taking  up  the 
matter  of  his  letter  of  July  9,  1904,  respecting  foreign  maritime  com- 
merce, in  which  his  excellency  observes  that  the  two  Governments  do 
not  seem  to  be  in  accord. 

(D)  To  Tomas  Arias,  transmitting  copies  of  correspondence  passed  between 

the  agent  of  the  Pacific  Mail  Steamship  Company  and  the  Jefe  del 
Resguardo,  port  of  Panama,  relative  to  the  Jurisdiction  over  La  Boca 
pier.    Letter  dated  July  19,  1904. 

(E)  From  Tomas   Arias,   memorandum   reviewing  the   interpretation  of  the 

treaty  as  pertains  to  the  ports  of  Panama  and  Colon. 

(F)  To  Minister  Jolm  Barrett,  from  General  Davis,  letter  dated  August  2, 1904, 

reviewing  the  letter  of  protest  from  the  minister  for  foreign  affairs  for 
the  Republic  of  Panama. 

(G)  Copies  of  telegrams : 

(1)  July  16,  1904. — General  Davis  acknowledges  receipt  of  two  cable- 

grams of  the  14th  instant,  stating  "  Differences  between  Panama 
and  America  fundamental,"  etc. 

(2)  Copies  of  cablegrams  from  Isthmian  Commission,  Washington, 

attached. 
(H)  Draft  of  "modus  vivendi,"  as  finally  adopted  between  the  Government  of 
the  Republic  of  Panama  and  the  Government  of^the  United  States. 
Memorandum  attached. 

(1)  From  the  collector  of  customs,  Tom.  M.  Cooke,  to  General  Davis,  trans- 

mitting stat^nent  of  transactions  had  in  the  customs  department  for  the 
quarter  ending  September  30,  1904. 
Statement  attached. 
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[Translation.] 

Law  No,  65,  June  6,  1904, 

Article  1.  The  executive  power  is  authorized  to  abate,  in  a  convenient  man- 
ner, those  duties  which,  if  still  levied  In  accordance  with  the  existing  laws,  will 
be  prejudicial  to  commerce  and  to  the  people,  because  said  laws  are  ver>*  dif- 
ferent from  those  which  the  Government  of  the  United  States  will  establish  in 
the  Canal  2k>ne.  L.,y,  ....u  uy  ^^^ ^^'^^ 
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Abt.  2.  The  execntive  power  is  likewise  antborized  to  celebrate  with  the  Gov- 
ernment of  the  United  States  a  convention  relative  to  the  duties  which  will  be 
levied  in  the  Canal  2iOne  and  in  the  cities  of  Panama  and  Colon,  in  order  that 
they  may  be  identical  in  one  and  the  other  places.  The  convention  will  remain 
in  force  nntil  such  time  as,  being  submitted  to  the  National  Assembly,  that 
body  should  disapprove  it 

Akt.  3.  The  executive  power  is  likewise  authorized,  during  the  recess  of  the 
National  Assembly,  to  submit  to  the  Judgment  of  arbitrators  any  questions  of 
litigation  to  which  the  Republic  may  be  a  party,  always  provided  that  the  trans- 
actions shall  obtain  the  favorable  vote  of  the  secretary  of  each  Government 
department  and  the  procurator-general  of  the  nation. 

Abt.  4.  The  executive  power  can  celebrate  treaties  with  the  Republic  of  Co- 
k>mbia  which  will  be  considered  as  laws,  provided  that  in  these  treaties  the 
Republic  of  Colombia  recognizes  the  sovereignty  and  independence  of  the  Repub- 
lic of  Panama  and  that  the  Republic  of  Panama  will  not  cede  any  part  of  the 
territory  comprising  by  law  the  former  sovereign  State  of  Panama. 

AiT.  5.  The  excutive  power  is  authorized  to  invest  in  British  consols  and 
French  rentes,  paying  3  per  cent  interest,  in  whatever  proportion  is  Judged  to 
be  prudent,  of  the  funds  of  the  Republic,  as  provided  in  article  138  of  the  con- 
stitution ;  and  in  the  same  manner  may  be  invested  any  other  funds  which  there 
may  be  no  opportunity  to  utilize  for  the  public  service. 

Loio  No.  88,  of  July  5,  1904. 

•  «««««« 

Aat.  23.  The  executive  is  authorized  to  reduce  the  slaughterhouse  duty  on 
cattle  killed  in  tiie  districts  of  Panama,  Colon,  and  Bocas  del  Toro,  when  the 
fiscal  system  to  be  introduced  in  the  Zone  ceded  to  the  United  States,  in  his 
opinion,  requires  it 
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Ancon,  July  5,  1904. 

ExcEiXENCT :  Acknowledging  receipt  of  your  excellency's  appreciated  favor  of 
even  date  herewith,  respecting  the  departure  of  the  steamer  Loa  from  the  port 
of  Ancon  (La  Boca)  on  her  return  voyage  to  South  America,  I  hasten  to  reply 
and  to  inform  you  tliat  on  Saturday  last  a  clearance  of  this  vessel  from  the 
port  of  Panama  was  presented  to  the  collector  of  customs  for  the  jMirt  of 
Ancon,  which,  according  to  my  understanding,  brought  this  vessel  within  the 
legal  Jurisdiction  of  the  United  Statea  The  paper  in  question  was  presented 
to  the  collector  of  the  port  of  Ancon  by  the  agent  of  the  Chilean  Steam  Navi- 
gation Company,  copy  of  which  is  inclosed  herewith  for  your  information. 
There  was  no  correspondence  with  the  agent  of  the  company  nor  any  other 
written  communication  than  the  one  in  question.  The  collector  of  customs,  in 
clearing  the  vessel  for  her  return  voyage,  acted  in  accordance  with  my  instruc- 
tions and,  as  I  understand,  strictly  in  accordance  with  the  rules  which  should 
govern  in  such  matters. 

A  short  time  ago  I  sent  you  a  copy  of  an  order  of  the  President  of  the  United 
States,  which  established  two  collection  districts  for  the  Canal  Zone  and 
authorized  the  appointment  of  the  customs  officials.  This  antedates  the  clear- 
ance of  tbe  Loa  by  nearly  a  week. 

I  have  the  honor  to  be,  excellency,  your  obedient  servant, 

Geo.  W.  Davis,  Oovernor. 

Hla  Excellency  Tomas  Abias,  Secretary  of  State. 


Secbetabt  of  Government  and  Foreign  Relations, 

Department  of  Foreign  Relations, 

Panama,  July  5,  1904- 
General:   In  Its  issue  of  the  2d  instant,  the  Panama  Star  and  Herald  pub- 
lished a  notice  by  means  of  which  my  Government  has  learned  that  the  South 
American  Steamship  Company's  steamer  Loa,  which  has  been  lying  at  the  La 
Boca  wharf,  has  been  cleared  by  the  autliorities  of  tliat  port  for  outewts.    ^^ 
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I  shall  appreciate  the  courtesy  if  you  will  furnish  me  with  a  copy  of  the 
order  authorizing  the  captain  of  the  Loa  to  weigh  anchor,  if  by  so  doing  it  will 
not  in  any  manner  inconvenience  you. 

At  the  same  time  I  should  like  to  know  if  the  procedure  was  voluntary  od 
your  part,  or  was  it  at  the  suggestion  or  request  of  a  third  party  or  companj? 
In  such  an  event  I  shall  esteem  It  if  you  will  also  inclose  a  copy  of  the  request 
so  made. 

I  take  advantage  of  this  opportunity  to  reiterate  the  assurance  of  my  dis- 
tinguished consideration,  and  have  the  honor  to  subscribe  myself. 
Your  obedient  servant, 

Tom  AS  Arias. 
MaJ.  Gen.  Geo.  W.  Davis, 

Governor  of  the  Canal  Zone, 


•     Appendix  C. 

Panama,  July  P,  WOJ^, 

General  :  I  am  in  receipt  of  your  attentive  communication  of  the  5th  instant 
replying  to  my  request  of  the  same  date  regarding  the  clearing  of  the  Chilean 
steamer  Loa  by  the  authorities  of  La  Boca,  district  of  Ancon,  and  beg  to  offer 
you  my  sincere  thanks  for  the  attention  l)estowed. 

With  regard  to  the  matter  referred  to  in  these  communications,  I  consider 
this  the  occasion  to  inform  you  that  the  Government  of  the  Republic  of  Panama 
does  not  entertain  any  other  wish  than  that  of  cooperating  with  the  American 
Government  in  the  work  of  constructing  the  interoceanlc  canal,  facilitating,  as 
much  as  depends  upon  it  the  execution  of  the  enterprise.  Of  this  disposition  it 
has  given  evident  proof,  first,  by  giving  its  immediate  approval  of  the  Hay- 
Varilla  treaty  without  offering  any  objections  to  the  inconveniences  that  some 
of  the  clauses  therein  contained  might  cause  the  Republic.  This  course  was 
pursued  in  the  persuasion  that  the  good  will  and  friendly  relations  which  now 
exist  between  the  two  contracting  Governments  would  remove  all  difficulties  that 
might  arise  from  Its  adoption.  Secondly,  by  a  strict  compliance  with  each 
and  all  of  the  articles  of  agreement 

For  the  same  reason  it  is  the  wish  of  my  (Jovemment  to  avoid  any  difficulties 
that  might  arise  and  be  the  cause  of  obstructions  in  the  relations  of  the  contract- 
ing parties,  and  with  this  object  in  view  it  addresses  to  you  this  communication. 
A  further  object  of  the  address  is  to  more  clearly  elucidate  a  point  of  great 
importance,  the  interpretation  of  which  Is  at  issue  and  about  which  It  appears 
that  we  are  not  in  accord,  and  is  as  follows : 

By  Article  II  of  the  treaty  referred  to  the  Republic  of  Panama  granted  in 
perpetuity  to  the  United  States  the  use,  occupation,  and  control  of  a  zone  of 
land  and  land  covered  by  water  for  the  construction,  preservation,  operation, 
sanitation,  and  protection  of  a  ship  canal  across  the  Isthmus  of  Panama  to  con- 
nect the  Atlantic  and  Pacific  oceans,  the  zone  to  be  of  a  width  of  10  miles,  ex- 
tending 5  miles  on  either  side  of  the  projected  canal.  Beginning  at  3  miles  frooi 
the  mean  low-water  level  in  the  Caribbean  Sea,  It  extends  across  the  Isthmus  to 
a  like  distance  from  mean  low  water  in  the  Pacific  Ocean,  the  cities  of  Panama 
and  Colon  and  the  harbors  adjacent  not  to  be  included  in  the  concession. 

By  Article  III  of  the  treaty  the  Republic  of  Panama  granted  to  the  United 
States  all  the  rights,  powers,  and  authority  (enumerated  in  Article  II)  which 
they  could  possess  and  exercise  with  the  same  freedom  as  if  they  were  sov- 
ereigns of  the  territory  acquired,  the  use,  occupation,  and  control  of  which 
the  Republic  of  Panama  has  ceded  to  them ;  the  cities  of  Panama  and  Colon 
and  adjacent  ports  thus  remaining  outside  the  jurisdiction  of  the  Government 
of  the  United  States  of  America. 

The  stipulation  of  these  clauses  is  perfectly  clear,  and  It  is  therefore  not 
necessary  to  discuss  their  literal  meaning  in  order  to  understand  their  pur- 
port; but  for  the  purpose  of  giving  the  situation  greater  clearness  I  take  the 
liberty  of  making  a  few  observations  on  the  meaning  of  the  words  "  adjaoMit " 
and  "  ports." 

Adjacent  Is  that  which  Is  immediate,  close,  or  proximate;  and  thus  It  has 
been  truly  said  In  geographic  terms  that  "  Baleric  and  Patiusas  islands  are 
adjacent  to  the  Ibemlan  Peninsula." 
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Port  Is  a  part  of  the  sea  In  which  ships  find  ready  protection  against  the 
wayes  and  winds,  and  in  which  there  is  water  sufflci^it  for  navigation  and 
where  ships  may  remain  at  anchor. 

Therefore  that  locality  snrronnding  and  near  to  the  islands  of  Flamenco, 
Naos,  and  Perico  and  facing  the  city  of  Panama,  where  ships  of  deep  draft 
cast  anchor,  is  a  port,  for  the  reason  that  ships  find  there  ample  protection  from 
the  waves  and  winds,  there  is  sufficient  depth  of  water  for  navigation  purposes, 
and  they  can  effect  the  operation  of  loading  and  unloading.  The  place  is 
adjacent  to  the  city  of  Panama  because  it  immediately  adjoins  or  is  next  to  It 
Therefore,  in  accordance  with  the  exception  established  in  Article  II  of  the 
Varilla-Hay  treaty,  although  this  place  is  comprised  within  the  Zone  It  is  not 
within  the  jurisdiction  of  the  United  States.  It  is  for  this  reason  that  my 
GoTemmoit  considers  that  when  a  vessel  anchors  at  the  point  indicated  it  is 
under  its  (Government's)  jurisdiction  and  without  diminishing  in  the  least 
the  right  acquired  by  the  United  States  over  the  lands  of  the  islands  of  Naos, 
Flamenco,  and  Perico. 

The  fact  that  in  the  agreement  regarding  provisional  delimitation  of  the 
cities  of  Panama  and  Colon  and  the  Zone  there  is  not  expressly  excepted  the 
port  to  which  I  have  referred  in  no  way  affects  the  claim  which  my  Govern- 
ment makes.  Even  though  this  delimitation  is  not  definitive,  the  contract  has 
the  force  of  law  for  the  parts  that  are  subscrit)ed  to,  and  can  only  be  altered, 
modified,  or  added  to  through  a  convention  of  the  contracting  parties  and  by 
the  adoption  of  another  treaty  made  with  the  same  formalities  as  the  one  In 
existence. 

Again,  the  location  to  which  I  have  referred  is  the  only  place  in  the  Bay  of 
Panama  and  next  to  the  city  of  the  same  name  which  has  the  necessary  shel- 
ter and  depth  to  enable  ships  plying  t)etween  Panama  and  the  ports  of  North, 
Central,  and  South  America  to  anchor  with  safety. 

If  it  is  acknowledged  by  my  Government  that  the  port  in  question  Is  not 
excepted  by  Article  II  of  the  treaty  (so  many  times  referred  to).  Panama 
wonld  be  without  a  port  for  communication  with  the  outside  world  and  Its 
maritime  commerce  would  fall  off  entirely.  This  part  of  the  bay  included  be- 
tween the  point  of  Chlrlqui  and  the  point  of  Paitilla  is  not,  properly  speaking, 
a  port,  but  merely  a  creek,  into  which  ships  of  regular  draft  could  not  enter. 

It  is  hard  to  believe  that  the  American  (Government  intends  to  do  anything 
by  the  Republic  of  Panama  that  will  mean  such  grave  injury,  especially  when 
ft  has  already  given  such  positive  proof  of  the  interest  which  the  progress  and 
development  of  this  nation  merits. 

Furthermore,  If  the  closing  stipulation  of  Article  II  (referred  to)  were  not 
in  the  treaty,  not  even  for  that  reason  could  be  more  clear  the  rights  for  which 
my  Government  argues.  It  Is  a  principle  of  right  rather  than  the  known  Inten- 
tion of  the  contracting  parties,  which  must  be  more  to  the  Government  than 
the  literal  meaning  of  the  words.  The  intention  of  the  American  Government 
not  to  exercise  jurisdiction  over  the  ports  giving  access  to  the  Zone  Is  clearlj 
set  forth  In  Clause  XIII  of  said  contract,  for  otherwise  that  article  would  be 
null  and  void. 

In  regard  to  the  place  known  as  La  Boca,  the  Government  of  the  Republic 
has  never  considered  it  as  a  port,  but  as  a  point  of  access  to  the  canal,  so  much 
so  that  when  the  railroad  company  was  released  from  the  obligation  of  extend- 
ing it8  lines  to  the  Islands  of  Naos,  Flamenco,  and  Perico  the  Colombian  Gov- 
ernment declared  that  the  railroad  company  and  the  enterprises  connected  with 
it  could  use  the  maritime  canal  which  runs  from  said  islands  to  the  wharf  at 
La  Boca^  provided  the  canal  company  agreed  to  It,  and  the  Government  would 
not  asBtime  any  responsibility  nor  would  it  interfere  with  any  controversy  re- 
garding such  permission. 

I  sincerely  hope,  General,  that  the  reason  which  I  have  brought  before  you 
will  convince  you  of  the  reason  and  of  the  justice  which  prompts  my  Govern- 
ment to  ask,  as  It  does  very  respectfully,  that  you  will  give  orders  to  suspend 
the  clearance  of  vessels  from  La  Boca  wharf  without  the  knowledge  of  the 
authorities  of  the  port  and  In  deference  to  our  lawa  on  the  subject. 

My  Government,  as  I  have  already  Informed  you,  complies  and  will  continue 
to  faithfully  comply  with  the  agreement  for  the  benefit  of  the  world,  and  es- 
pecially for  the  benefit  of  the  great  American  nation,  and  hopes  and  trusts  that 
tlie^e  same  sentiments  will  prevail  in  your  mind. 

I  reiterate  to  you  the  sentiments  of  my  distinguished  consideration,  and  I 
am  pleased  to  subscrit)e  myself, 

Your  obedient  servant,  ^,y, ,  .T^H^a^A^^P*. 
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Isthmian  Canal  Zone,  Executive  Office, 

Ancon^  July  11, 190^. 

Excellency  •  Late  on  Saturday,  the  9th  instant,  I  received  your  excellency's 
appreciated  favor  of  the  same  date  respecting  matters  touching  foreign  maritime 
commerce,  In  which  your  excellency  observes  that  we  do  not  seem  to  be  In 
accord. 

The  clear  statement  of  the  position  of  your  excellency's  Government  In 
respect  to  this  matter,  which  is  now  before  me,  will  be  forwarded  by  the  first 
mail  to  Washington,  to  the  end  that  it  may  be  laid  before  the  proper  authorities, 
for  I  find  myself  without  the  power  to  give  the  order  respecting  clearances  of 
vessels  from  La  Boca,  which  your  excellency  asks  me  to  issue,  and  I  regret 
exceedingly  that  I  am  so  situated  that  a  favorable  response  to  your  excellency's 
request  is  impracticable. 

But  I  have  taken  every  possible  means  to  give  the  authorities  In  Washington 
the  earliest  information  respecting  the  situation  confronting  me  here  ha  respect 
to  the  clearance  of  vessels. 

Learning,  as  I  did  on  the  8th  of  this  month,  that  a  vessel  at  anchor  within  what 
I  consider  to  be  American  jurisdiction  was  unable  to  obtain  clearance  freni  the 
authorities  of  the  port  of  Panama  for  entry  at  Ancon,  I  reported  this  fact  by 
cable,  with  all  the  information  I  had  on  the  subject. 

On  the  next  day  I  was  officially  advised  by  the  agent  of  the  steamer  l«^ues- 
tion  that  he  had  been  denied  for  his  vessel  a  clearance  for  the  port  of  Ancon, 
said  agent  furnishing  me  with  a  copy  of  the  notice  he  had  received  from  the 
captain  of  the  port  of  Panama. 

This  was  the  subject  of  another  cable  on  the  same  date,  and  yesterday  I  sent 
to  Admiral  Walker,  in  Washington,  for  reference  to  the  Secretary  of  State  of 
the  United  States,  a  long  cable  giving  the  substance  of  the  contents  of  your  ex- 
cellency's appreciated  favor  of  the  0th  of  July,  referred  to  above. 

While  we  were  discussing  the  agreement  for  the  delimitation  of  the  Canal 
Zone  and  feeling  uncertain  as  to  the  exact  construction  to  be  put  upon  the 
words  "  harbor  adjacent "  with  respect  to  the  city  of  Panama,  I  made  inquiry, 
and  was  informed  by  Admiral  Walker  that  in  the  opinion  of  the  Secretary  of 
State,  Mr.  Hay,  and  of  the  Secretary  of  War,  Mr.-Taft,  and  of  himself,  the 
words  in  the  treaty  quoted  above,  respecting  the  "  harbor  adjacent "  to  the  city 
of  Panama,  meant  the  old  harbor  of  the  city,  lying  between  Point  Chirlqui  and 
Point  Paitilla,  and  which  was  used  entirely  by  all  vessels  prior  to  the  con- 
struction of  the  La  Boca  wharf.  At  that  time  I  also  had  my  attention  directed 
to  a  map  of  the  Isthmus  of  Panama,  published  in  the  year  1855,  and  reprinted 
some  years  later  by  the  old  Panama  Canal  Company,  being  the  work  of  General 
Totten,  who  was  the  chief  engineer  of  the  Panama  Railroad.  Upon  this  map 
the  British  anchorage  and  the  American  anchorage  for  ocean  vessels  Is  marked, 
and  I  saw  that  the  waters  then  used  for  an  anchorage,  according  to  this  map, 
were  far  away  from  the  Flamenco  and  Naos  anchorage  now  used,  being  quite 
a  mile  and  a  half  or  two  miles  therefrom  and  by  that  distance  nearer  to  the  oW 
landing  place  then  used  by  the  city  of  Panama.  I  remembered  also  that  in  the 
year  1867  I  had  personally  embarked  on  a  deep-sea  vessel,  anchored  as  de- 
scribed above,  and  proceeded  on  the  ship  to  San  Francisco. 

These  were  considerations  which  principally  caused  me  to  conclude  that 
there  was  no  question  as  to  what  was  meant  by  the  reference  In  the  treaty  to 
the  "  harbor  adjacent,"  and  the  matter  seemed  to  me  to  be  so  plain  that  It  did 
not  occur  to  me  to  discuss  It  with  your  excellency  while  we  were  arranging  the 
delimitation  agreement  I  was,  therefore,  very  much  surprised,  indeed,  when 
I  learned  the  views  adopted  by  your  excellency's  Government  were  so  radi- 
cally different  from  those  entertained  by  my  own. 

Since  I  first  saw  the  Varll la-Hay  treaty  and  had  an  opportunity  to  study  it, 
I  have  supposed,  as  a  matter  of  course — Indeed,  as  an  Inevitable  necessity— that 
the  United  States,  as  exercising  all  power  in  the  Zone  that  a  sovereign  conld 
exercise,  would  be  obliged  to  create  ports  that  vessels  from  any  part  of  the 
world  might,  w:th  justice,  claim  the  right  to  use.  It  was  also  evident,  in  my 
opinion,  that  the  United  States  would  consider  It  to  be  necessary  to  establisli 
these  i)orts  for  another  reason,  and  that  was  that  the  subject  of  maritime  gnar- 
nntlne  could  be  handled  more  easily  and  directly  than  through  another,  tl^ugb 
thoroughly  and  entirely  friendly  Government. 

A  very  large  part  of  the  shipping  to  use  the  ports  at  either  end  of  the  canal 
would  be  the  vessels  engaged  in  the  ordinary  commercial  movement  that  for 
many  years  has  found  the  Isthmus  of  Panama  a  convenient  route  of  transit, 
and  the  dangers  to  be  incurred  from  the  introdu<^jQt¥i,^Q^  ^^Otagtojii  and  in- 
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fections  dtoeaseB  was  due  x&ry  largely  to  the  fact  that  this  trade  exists  and  must 
be  continued,  and  the  means  that  would  best  effect  the  quarantine  control  of 
the  trade  would  be  the  means  that  could  be  applied  most  directly  and  with  least 
formality. 

Tbat  such  a  view  of  the  case  was  widely  entertained  was  also  very  soon  made 
eFident  to  me  by  the  questions  asked  almost  as  soon  as  I  arrived  on  the  Isth- 
mus to  the  effect  of,  **  When  shall  we  have  ports  at  either  end  of  the  canal?  " 
and  "  When  will  you  be  ready  to  receive  and  clear  vessels?  " 

The  situation  as  respects  Panama  is  different  as  to  that  which  exists  at 
Colon,  for  on  the  Pacific  coast  of  the  Isthmus  the  canal  channel  has  already 
bera  made  and  has  been  many  years  in  use  as  the  regular  route  of  trade  and 
commerce,  and  La  Boca  has  become  an  important  place  of  embarkation.  That 
this  Importance  was  bound  to  omtinue  and  increase  was  almost  self-evident, 
and  while  it  had  not  yet  received  a  name  as  a  port  of  entry,  the  physical  fact 
remained  tbat  it  was  the  principal  port  on  the  Pacific  coast  of  the  Republic, 
and  as  such  has  passed  under  the  Jurisdiction  of  the  United  States. 

At  Colon,  however,  the  conditions  are  quite  different  There  is  no  canal 
port  as  yet  on  the  Atlantic  side  adequate  to  rei'eive  and  accommodate  the  ship- 
ping which  now  frequents  the  port  of  Colon,  and  some  time  must  elapse  before 
like  accommodations  can  exist  at  Colon  to  those  which  now  exist  on  the  Pacific 
coast  But  that  a  change  must  soon  occur  there  Is  almost  certain ;  Indeed  in- 
quiries are  now  before  me  as  to  the  depth  of  the  water  in  Folks  River,  and  In- 
qaJries  as  to  the  facilities  there  for  discharging  deep-sea  steamers  and  sailing 
vessels.  The  Clovemnient  of  the  United  States  Is  not  yet  ready  to  receive  large 
vessels  at  this  point  but  In  a  short  time  that  condition  may  be  changed,  when 
possibly  the  situation  here  may  be  repeated  on  the  Atlantic  side. 

Your  excellency  refers  to  the  grave  injury  that  the  Republic  would  suffer  by 
the  loss  of  her  maritime  commerce,  and  have  expressed  the  hope  that  the  Gov- 
ernment of  the  United  States  would  not  Inflict  such  Injury  upon  the  Republic. 

Perhaps  this  is  not  a  proper  subject  of  discussion  by  me,  as  It  relates  to  the 
Internal  affairs  of  your  excellency's  Government,  but  I  venture  one  or  two  re- 
marks in  respect  to  It  which  I  hope  will  be  received  in  the  spirit  In  which  they 
are  made,  because  there  Is  no  subject  respecting  my  service  here  which  is  nearer 
to  my  heart  after  the  accomplishment  of  the  work  which  the  United  States  has 
undertaken  here,  than  to  in  every  way  proceed  in  harmony  with  the  wishes  of 
the  Republic  of  Panama. 

The  possession  of  maritime  commerce  by  a  nation  Is  regarded  by  many  as  of 
very  great  importance;  by  many  nations  it  Is  fostered  and  Increased  by  every 
practicable  means,  but  some  nations  are  so  situated  that  It  is  Impossible  for 
tbem  to  have  a  foreign  commerce  at  all,  and  yet  they  are  rich  and  prosperous. 
Notable  in  this  category  is  Switzerland,  which  has  never  had  a  seaport  and 
yet  is  increasing  in  wealth  and  prosperity  by  leaps  and  bounds. 

The  Dominion  of  Canada  for  four  months  In  the  year  has  no  convenient 
Atlantic  seaport  the  St  Lawrence  River  being  almost  always  in  the  winter  ob- 
structed by  Ice,  and  its  use  by  deep-sea  vessels  is  beset  with  a  great  many 
difliculties.  During  this  period  many,  many  thousands  of  tons  and  carloads 
of  goods  imported  to  Canada  and  exported  from  that  country  are  loaded  at 
Portland,  in  the  State  of  Maine,  In  the  United  States,  and  passed  through  to 
Montreal  and  Toronto,  and  vice  versa,  witliout  the  slightest  difficulty.  So,  too, 
thousands  and  thousands  of  carloads  of  freight  are  passed  every  year  from  the 
American  port  of  Buffalo  across  the  southern  peninsula  of  Canada  to  Detroit 
In  the  United  States. 

In  the  winter  the  ports  of  Russia  on  the  Baltic  are  frequently  closed  by  ice, 
and  the  trade  of  Russia  goes  on  through  Germany  without  the  slightest  diffi- 
culty. 

So  also  with  the  great  Empire  of  Austria-Hungary,  which  Empire  possesses 
bat  the  single  port  of  Trieste,  where  not  one- tenth  of  the  commerce  of  the 
nation  could  be  accommodated,  and  where  only  an  infinitesimal  portion  of  the 
trade  and  manufactures  of  the  nation  pass  on  their  way  to  other  nations  and 
countries. 

The  mere  fact  that  a  vessel  receives  and  discharges  her  cargo  at  the  port  of 
Panakna,  for  example,  may  or  may  not  be  of  great  importance  to  the  commercial 
prosperity  of  the  capital  city  of  the  Republic,  but  I  can  readily  conceive  that  the 
prosperity  of  your  capital  may  not  be  In  anyway  impaired  If  Its  trade,  now  done 
entirely  in  foreign  ships,  entered  and  cleared  by  your  own  officials,  received 
and  delivered  at  La  Boca,  should  be  continued  to  be  handled  at  the  same  place, 
thonsh  entered  and  cleared  by  the  American  authorities.  I  can  not  see  how 
the  wealth  or  prosperity  of  the  country  will  be  affected  in  any  way  by  this  fact 
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Our  sanitarians  and  engineers  are  Just  now  ready  to  begin  their  woik  of 
changing  the  health  conditions  which  have  heretofore  existed.  In  many  parts 
of  the  world  the  name  of  Panama  has  heretofore  been  associated  in  the  minds 
of  many  intelligent  people  with  the  idea  of  disease  and  death.  I  know  that 
this  reputation  was  not  altogether  deserved ;  but  that  there  was  a  tremendous 
mortality  during  certain  past  epochs  of  the  history  of  the  Isthmus  no  one  can 
deny.  This  condition  the  American  Government  has  undertaken  to  change.  It 
is  the  confident  hope  and  expectation  of  all  persons  connected  with  the  canal 
enterprise  that  the  city  of  Panama  will  be  made  as  healthful  and  as  salubrious 
and  as  attractive  as  in  the  past  it  has  been  the  opposite  in  the  opinion  of  many: 
and,  if  we  realize  the  result  we  are  now  setting  out  to  accomplish,  it  seems  to 
be  entirely  reasonable  to  expect  that  the  capital  of  the  Republic  will  increase 
in  wealth  and  prosperity  in  a  degree  too  great  now  to  be  estimated,  and  that 
her  merchants,  her  business  men,  her  professional  men,  the  employed  class  in 
all  ranks  and  degress  of  life  will  participate  in  the  advantages  to  come  from 
this  change. 

On  the  24th  of  June  the  President  of  the  United  States  gave  me  instructions 
to  publicly  proclaim  the  law  respecting  the  establishment  of  ports  at  Anoon 
and  Cristobal  and  the  application  of  customs  rules  and  regulations  to  the  Canal 
Zone.  I  received  this  communication  on  the  5th  day  of  July  and  hastened  to 
put  your  excellency  in  possession  of  a  copy  thereof  at  the  earliest  possible 
moment,  because  I  knew  how  important  some  of  the  provisions  of  this  order 
were  to  the  Republic  of  Panama. 

In  previous  communications  on  the  general  subject  of  the  tarilT  and  trade  I 
had  already  officially  requested  of  my  Government  that,  in  case  it  should  be 
found  necessary  to  apply  to  the  Zone  the  same  rates  of  duties  which  apply  to 
the  United  States,  they  should  give  to  the  governor  of  the  Zone  the  authority 
to  arrange  with  the  Government  of  Panama  a  reciprocity  agreement  which 
would  save  to  the  Republic  much  inconvenience  which  would  come  from  diverae 
rates  of  duties  and  customs  in  the  Republic  and  in  the  Zone. 

I  pointed  out  particularly  the  desirability  of  arranging  the  duty  on  liquor 
and  tobacco  in  such  a  way  that  the  taxes  collected  within  the  Zone  and  without 
the  Zone  would  be  the  same,  and  I  informed  the  authorities  in  Washington 
that  the  President  of  the  Republic  had  already  had  delegated  to  him  by  the 
National  Assembly  the  authority  to  meet  the  United  States  In  these  reciprocal 
arrangements. 

You  have  not  failed  to  observe  that  these  provisions  looking  to  reciprocity 
are  provided  for  in  the  President's  order,  a  feature  of  this  law  which  I  am 
sure  you  will  concede  has  been  prompted  by  the  most  kindly  feeling  toward  the 
Republic,  and  all  that  now  remains  in  this  connection  is  that  we  should  draw 
up  the  agreement  upon  the  tentative  understanding  that  is  referred  to  by  the 
President  of  the  United  States. 

Coming  down  to  the  question  of  the  suspension  of  my  order,  I  am  sorry  to  say, 
as  I  have  already  intimated,  that  this  is  impossible,  because  this  is  an  order 
based  entirely  on  Instructions  from  my  superiors ;  but  as  respects  the  steamers 
which  may  hereafter  arrive  at  the  anchorage  near  Flamencp  and  there  discharge 
and  take  on  cargo  from  the  landing  place  to  the  east  of  the  city  of  Panama,  I 
shall  in  no  way  interfere  with  the  entry  and  clearance  of  those  vessels.  If  any 
such  vessel  should  bring  me  a  clearance  from  the  Panama  authorities  and  should 
enter  at  Ancon,  of  course  I  shall  be  obliged  to  give  that  vessel  proper  facilities 
to  complete  its  business.  If  vessels  are  lying  at  the  port  of  Ancon  and  have 
discharged  and  loaded  at  La  Boca  and  are  ready  to  proceed  on  their  way,  it 
would  be  manifestly  improper  for  me  to  refuse  them  clearance;  but  that  this 
may  not  be  done  without  the  knowledge  of  your  excellency's  Government,  I 
shall  instruct  the  collector  of  customs  of  the  port  of  Ancon  to,  in  all  cases,  send 
to  the  captain  of  the  port  of  Panama  a  copy  of  any  clearance  which  he  may 
issue,  so  that  the  authorities  of  your  excellency's  Government  may  have  the 
earliest  information  respecting  the  transaction. 

I  shall  acquaint  your  excellency  with  any  instructions  I  may  receive  on  this 
subject. 

Your  excellency  has  cited  certain  articles  of  the  canal  treaty  as  sustaining  the 
position  of  the  Government  of  Panama  takes  with  respect  to  certain  geographical 
terms  and  to  the  treaty  itself. 

In  this  reply  to  your  excellency's  presentation  I  have  not  discussed  the  treaty 
at  all,  or  any  of  its  provisions,  for  the  reason  that  I  deem  myself  precluded  from 
such  action,  in  that  the  American  Government  has  apparently  reached  a  de- 
cision on  these  points. 
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Before  dosing,  I  wish  to  say  that  in  all  my  negotiations  with  your  excellency 
and  in  my  interyiews  with  His  Excellency  the  President  of  the  Republic,  I  have 
receiyed  the  most  cordial  and  friendly  and  even  generous  treatment  a  fact 
wiiich  I  have  not  failed  to  make  known  to  the  authorities  of  my  Government  in 
Washington,  and  if  there  is  anything  that  remains  undone  which  it  is  in  my 
power  to  do  to  cement  still  closer  those  relations  of  friendship.  I  shall  esteem  it 
a  great  favor  to  have  intimated  to  me  the  manner  in  which  that  can  be  accom- 
plished. 

I  have  the  honor  to  be,  excellency,  your  obedient  servant, 

,  Governor, 


Appendix  D. 

Isthmian  Canal  Zone,  Executive  Office, 

Ancon,  July  19,  190 J^. 
Excellenct:  I  am  in  receipt  of  a  letter  from  the  agent  of  the  Pacific  Mall 
Steamship  Company,  with  inclosures  to  the  same,  as  per  copies  herewith. 

Afismning  the  correctness  of  the  translation  and  of  the  copy  of  the  communi- 
cation dated  Panama,  July  16,  1904,  signed  by  the  Jefe  del  resguardo,  port  of 
Panama,  I  beg  to  ask  your  excellency's  attention  to  the  following : 

T2ie  article  of  the  treaty  between  the  United  States  and  the  Republic  of 
Panama  giving  the  United  States  authority  over  the  Canal  Zone  also  gives  to 
the  United  States  "  all  the  rights  and  authority "  which  a  sovereign  might 
exercise. 

One  of  the  acts  authorized  to  be  done  thereby  has  been  done  by  ray  Govern- 
ment In  the  creation  of  ports  of  entry  for  the  Zone  and  the  establishment  of 
regnlations  for  the  control  of  commerce  within  its  limits.  The  regulation  of 
foreign  commerce  with  the  Zone  Is  one  of  the  functions  of  government,  and 
the  visit  of  the  port  captain,  clearance  from  last  port  delivery  of  manifests. 
\rlth  lists  of  stores  and  passengers,  are  all  acts  which  can  only  be  required  of 
vessels  transporting  foreign  commerce  by  the  government  exercising  sovereign 
authority. 

I  olwerve  that  the  writer  of  the  letter  adverted  to  above  declares  that  La 
Boca  pier,  although  within  the  Canal  Zone,  "  has  to  come  under  the  Juris- 
diction of  the  isthmian  authorities,"  thereby  meaning,  as  I  suppose,  the  au- 
thorities of  the  Republic  of  Panama.  As  the  Republic  of  Panama  Is  precluded 
from  th^  exercise  of  any  sovereign  authority  within  the  limits  of  the  Cnnal 
Zone,  It  would  seem  to  be  self-evident  that  the  jefe  del  resguardo  is  quite  In 
the  wrong  in  his  statement  that  La  Boca  is  under  the  jurisdiction  of  the 
Republic  of  Panama. 

As  ail  the  vessls  of  the  Pacific  Mail  Steamship  Company  habitually  go  to  the 
La  Boca  pier,  there  to  discharge  and  receive  their  cargoes,  a  fact  which  seems 
to  have  been  known  to  the  jefe  del  resguardo,  and  as  your  excellency's  Govern- 
ment has  already  formally  recognized.  In  a  document  signed  on  the  ir)th  day 
of  June,   1904,  that  the  United  States  has  exclusive  jurisdiction  and  control 
over  the  Canal  Zone,  and  as  La  Boca  pier  and  the  dredged  canal  loading  thereto, 
which  serves  as  a  berth  for  vessels  lying  at  said  pier,  are  both  within  the  Zone, 
I  have  to  advise  your  excellency  that  while  I  have  no  objection  to  conceding 
that  vessels  bound  for  or  within  the  port  of  A  neon  may  be  boarded  by  the 
guards  and  other  port  authorities  of  the  Republic  of  Panama,  and  that  the 
laptain  of  the  port  of  Panama  may  inspect  the  ship's  pai)ers,  so  as  to  facilitate 
the  collection  of  revenues  by  the  authorities  of  the  Republic  of  Puifama  and  to 
prevent   contraband  trade,   as  contemplatetl  by  the  first  portion   of  the  last 
paragraph  of  article  11  of  the  canal  treaty,  yet  I  shall  consider  the  Imposition 
of  a  fine  by  your  excellency's  Government,  or  by  the  authorities  of  the  port 
of  Panama,  upon  a  ship  lying  within  the  waters  of  the  port  of  Ancon,  which  I 
consider  the  anchorage  adjacent  to  the  Island  of  Naos  to  be,  as  an  act  not  jus- 
tified by   anything  heretofore  done,  or  left  undone,  by  the  agent,  owners,  or 
master  of  said  ship,  or  by  the  Government  of  the  United  States  or  of  the  Canal 
Zone. 

The  next  to  the  first  paragraph  of  the  letter  before  me  from  jefe  del 
rei^aardo  Inquires  of  the  agent  of  the  Pacific  Mail  Steamship  Company  why 
he  changes  the  destination  of  merchandise  coming  as  local  cargo,  delivering 
the  same  at  a  port  considered  as  different  from  the  one  for  which  bills  of  lad- 


2370  INVESTIGATION    OF   PANAMA   CANAL   MATTEBS. 

ing  have  been  signed?  Since  freight  coming  by  vessels  discharging  at  La 
l^oca  pier  is  treated  exactly  the  same  as  it  was  before  the  United  States  had 
any  authority  at  La  Boca,  I  can  not  see  the  pertinence  of  the  inquiry  made  bj 
the  jefe  del  resguardo.  The  agent  could,  perhaps,  respond  by  saying  that  a 
new  name  may  have  been  substituted  for  the  old  one,  because  Panama  bad 
divested  herself  of  Jurisdiction  and  the  functions  of  sovereignty  at  La  Boca. 

Even  as  respects  the  old  landing  place  at  La  Boca,  now  in  the  port  of  Ancon, 
the  current  of  commercial  movement  is  now  exactly  as  before  Panama  sur- 
rendered her  Jurisdiction  there.  The  merchants  of  Panama  receive  their  car- 
goes without  delay  and  without  other  taxes  or  charges  than  those  tiiat  the 
Government  of  Panama  sees  fit  to  impose  on  goods  coming  within  Panaman 
Jurisdiction. 

1  regret  exceedingly  the  necessity  of  addressing  this  letter  to  your  excel- 
lency, for  I  had  hoped,  as  I  stated  in  our  last  interview,  that  a  modus  vivendi 
could  be  arranged  and  observed  until,  through  diplomatic  channels,  the  whole 
question  at  issue  between  the  two  Governments  could  be  satisfactorily  ad- 
Justed.  At  that  interview  I  was  told  that  such  a  provisional  arrangement  was 
not  practicable,  since  1  could  not  discontinue  clearing  vessels  from  Anoon. 

1  have  informed  the  agent  of  the  Pacific  Mail  Steamship  Company  that  those 
vessels  wishing  to  come  to  the  Canal  Zone  with  clearance  from  foreign  ports 
for  the  port  of  Ancon  will  be  given  the  same  quicl^  dispatch  as  was  given  those 
vessels  recently  cleared  by  the  authorities  of  the  Republic  for  the  port  of  Ancon. 

As  your  excellency  will,  of  course,  understand,  the  foregoing  is  based  upon 
the  assumption  that  the  letter  of  the  Jefe  del  resguardo,  of  which  I  send  copy 
herewith,  was  actually  written,  and  that  the  translation  hereof  is  correct 
I  beg  to  assure  your  excellency  that  the  hope  is  sincere  on  my  part  that  no 
such  letter  was  written,  or  that,  if  written,  It  was  not  authorized  by  your  excel- 
lency's Government 

With  the  continued  assurance  of  my  most  distinguished  consideration,  \ 
have  the  honor  to  be,  excellency. 

Your  obedient  servant,  Geo.  W.  Davis, 

Oovemor, 

His  Excellency  Tom  as  Arias,  etc. 


AppENmx  E. 

[Memorandum.] 

Office  of  the  Secretary  of  Government  and  Foreign  Affairs, 

Panama,  July  27,  IP04- 

The  undersigned,  secretary  of  government  and  foreign  affairs  of  the  Republic 
of  Panama,  has  received  instructions  from  the  President  of  the  aforesaid 
Republic  to  submit  to  his  excellency  the  envoy  extraordinary  and  minister  pleni- 
potentiary of  the  United  States  the  following : 

Pursuant  to  orders  given  by  the  President  of  the  United  States  of  America 
for  the  creation  of  ports  and  the  establishment  of  customs  regulations  in  the 
Canal  Zone,  the  governor  of  said  Zone  has  forthwith  declared  as  ports  of  entry 
the  section  denominated  La  Boca,  wherein  he  has  in  consequence  thought  fit 
to  assume  (disregarding  the  Republic  of  Panama)  the  prerogatives  of  sovereign 
of  the  port,  entering  and  clearing  vessels,  establishing  and  collecting  port  dues, 
and,  finally, •adopting  measures  tending  to  the  establishment  in  the  Canal  Zone 
of  the  customs  system  of  the  United  States. 

In  a  similar  fashion  the  postal  tariff  and  postage  stamps  of  the  United  States 
have  been  made  obligatory  within  the  limits  of  the  Canal  Zone,  and  it  appears 
the  belief  was  entertained  that  the  United  States  could,  at  its  option,  establish 
in  the  Canal  Zone  a  monetary  system  different  from  any  adopted  by  the  Republic 
of  Panama. 

Such  proceedings  and  intentions  are  undoubtedly  the  result  of  the  Interpre- 
tation given  by  the  United  States  of  America  to  the  treaty  concluded  with 
Panama  on  the  18th  day  of  November,  1903.  On  such  points  as  are  of  vital 
Importance  to  the  growing  Republic,  and  as  such  interpretation  clashes  with  the 
opinion  of  the  Government  of  Panama  in  what  concerns  the  treaty  itself  and 
the  points  at  Lssue,  the  undersigned,  in  the  name  of  the  President  of  the  Repub- 
lic, respectfully  invites  his  excellency  the  envoy  extraordinary  and  minister 
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plenipotentiao'  of  the  United  States  to  exchange  views  in  connection  with  the 
measures  recently  adopted  in  the  Canal  Zone,  so  as  to  give  to  the  treaty  by 
mutual  accord  such  interi>retation  as  is  found  to  conform  more  to  the  spirit 
and  letter  of  its  stipulations. 

Although  tlie  Republic  of  Panama  could  not  offer  any  obstacle  whatever  to 
the  wishes  and  convenience  of  the  United  States  when  negotiating  the  treaty 
of  the  18th  of  November,  1903,  it  did  observe,  nevertheless,  with  pleasure,  when 
approving  without  restrictions  said  treaty,  that  the  United  States  had  waived 
in  favor  of  the  Republic  of  Panama  that  which  was  neither  needed  by  the  United 
States  nor  by  the  canal  enterprise,  but  which  for  the  Republic  constitutes  the 
most  efTective  guaranty  of  its  existence — the  fiscal  and  enconomlcal  sovereignty 
irithin  and  without  the  Canal  Zone. 

This  point  is  of  great  importance,  because  if  it  Is  a  fact  that  a  nation  can  cede 
part  01  its  territory  and  its  sovereign  rights  in  connection  therewith  without 
materially  affecting  its  proper  existence.  If  it  can  surrender  life  itself,  this 
very  life  without  the  corresponding  nourishment  is  thereby  doomed  to  certain 
death. 

From  this  It  follows  that  the  treaty  concluded  with  the  United  States  amply 
provides  on  the  one  hand  for  all  re(]ulrement8  of  the  canal  enterprise,  while  at 
the  same  time  it  fully  guarantees  succor  for  the  peri)etual  existence  of  the 
Republic  of  Panama. 

The  Republic  of  Panama  has  thus  agreed  to  surrender  a  strip  of  land  of  the 
lequired  area  and  with  fixed  Iwundaries  to  be  excavated  for  a  canal  and  to  be 
eventually  used  by  the  world's  commerce  between  the  Atlantic  and  Pacific 
oceans.  The  Zone  thus  surrendered  was  ceded  to  the  Government  of  the  United 
States  In  i)erpt»tuity  for  the  "construction,  maintenance,  operation,  sanitation, 
and  protection  of  said  canal."     Article  II  of  the  treaty. 

Whatever  was  considered  indls[)ensable  by  the  United  States  to  secure  in 
perpetuity  the  canal  enterprise  was  readily  granted  by  the  Republic  of  Panama. 
By  such  concession  the  Canal  Zone,  properly  speaking,  was  comprised  in  the 
grant,  together  with  such  lands  and  waters  without  the  Zone  as  might  be 
found  necessary,  including  the  islands  of  Perlco,  Naos,  (^ulebra,  and  Flamenco. 
Moreover,  it  comprehended  the  rights,  power,  and  authority  (as  per  Article  III 
of  the  treaty)  which  the  United  States  shall  have  and  exercise  as  If  It  were 
sovereign  of  the  territory  wherein  said  lands  and  waters  are  located,  entirely 
precluding  the  Republic  of  Panama  from  the  exercise  of  such  sovereign  rights, 
power,  or  authority. 

But  the  general  and,  so  to  speak,  the  universal  aspect  of  these  concessions  of 
sovereignty  have,  to  judge  from  the  embodiment  of  the  treaty,  two  concep- 
tions. One  is  conditional  and  the  other  exceptional,  and  each  is  Indispensable  to 
the  welfare  and  existence  of  the  Republic  of  Panama. 

These  two  points  are  those  which  the  undersigned,  the  secretarj*,  l)elieves  to 
have  been  dlsregatded  by  the  authorities  of  the  Canal  Zone  by  means  of  the 
measures  denoted  In  the  foregoing. 

According  to  the  clause  In  question,  referred  to  In  Article  II  of  the  treaty. 
**the  cities  of  Panama  and  Colon  and  adjacent  ports  which  are  included  In  the 
described  Zone,  shall  not  be  considered  as  comprised  In  this  concession.'* 

This  provision  has  an  object  further  than  that  of  Indicating  the  material 
possession  of  said  cities  and  ports.  It  Is  evident  that  the  object  of  the  provi- 
sion was  to  insure  and  safeguard  the  very  existence  of  the  Republic  of  Panama, 
reserving  to  it  in  perpetuity  the  aforesaid  cities  and  ports  as  fiscal  resources 
wherefrom  to  derive  the  most  effective  means  of  subsistence. 

The  Canal  Zone,  before  being  ceded  and  subsequent  to  Its  cession  to  the 
Calted  States,  formed  part  of  the  region  where  the  business  of  Importation  and 
exportation  was  operated.  It  Is  the  central  spot  lietween  the  two  seas.  The 
Republic  derived  Its  life  and  existence  from  that  source,  and  hence  It  was 
found  necessary  to  reserve  that  spot,  notwithstanding  the  fact  that  in  all  other 
respects  It  was  ceded  to  the  United  States. 

It  is  the  opinion  of  the  undersigned  that  the  cities  of  Panama  and  Colon  and 
the  ports  adjacent  thereto  are  separate  and  distinct  from  the  Canal  Zone,  vir- 
tually leaving  the  Zone  without  jurisdictional  ports. 

Hence  the  right  of  levying  and  collecting  maritime  taxes,  etc.  (without  regard 
to  the  exceptions  provided  for  by  the  treaty  referring  to  all  shipping  and  to 
everything  connected  with  the  canal  enterprise),  has  Invariably  been  a  pre- 
rogative of  the  Republic  of  Panama;  and  the  Republic  claims  it  by  virtue  of  the 
spirit  and  letter  of  the  treaty  concluded  on  the  18th  of  November,  1903. 

.„,_.,  ^oogle 


2372  INVESTIGATION   OF   PANAMA   CANAL   MATTEBS. 

Not  only  that;  the  Republic  claims  the  acknowledgment  of  its  economical 
and  fiscal  sovereignty  within  the  Canal  Zone,  not  alone  because  it  considers  the 
Government  as  having  been  vested  with  that  right  according  to  the  treaty,  but 
for  th^  more  potent  reason  that  its  future  and  its  existence  depend  on  it  The 
fact  stands,  therefore,  that  Panama,  being  the  original  owner  of  the  Canal  Zone, 
will  steadfastly  claim  all  that  has  been  by  it  clearly  reserved  and  will  yield 
nothing  that  it  has  not  expressly  surrendered. 

The  sovereign  right  of  levying  taxes  within  the  Zone  does  not  appear  to  ha?e 
been  surrendered  to  the  United  States  by  any  of  the  stipulations  of  the  treaty. 
On  the  contrary,  that  right  Is  implicitly  acknowledged  by  Clauses  X  and  XIII. 
wherein  are  si)ecified  the  effects  that  can  not  be  subject  to  taxes.  It  follows, 
therefore,  that  other  effects  are  liable  to  taxation.  In  other  words,  national 
taxes  and  contributions  take  effect  in  the  Canal  Zone  in  so  far  as  not  ex- 
pressly excepted  by  said  Articles  X  and  XIII. 

This  being  the  case,  the  fact  of  excluding  from  the  Canal  Zone,  by  order  of 
the  authorities  there,  the  postal  tariff  and  postage  stamps  of  the  Republic  of 
Panama,  is,  to  say  the  least.  Improper,  inasmuch  as  such  proceeding  affects  in 
a  marked  manner  a  source  of  revenue  from  which  it  expects  good  results  In  the 
near  future. 

Finally,  and  as  a  logical  understanding  of  the  meaning  of  the  treaty  whereby 
the  fiscal  and  economical  sovereignty  is  assured  to  the  Republic,  it  considers  that 
the  rights  which  are  so  clearly  and  expressly  reserved  to  itself  have  not  been 
given  the  proper  consideration. 

The  foregoing  are  ideas  which  have  been  considered  as  proper  to  submit  to 
his  excellency  the  envoy  extraordinary  and  minister  plenipotentiary  of  the 
United  States  of  America  as  a  true  expression  of  the  feeling  of  the  National 
Government  in  order  to  serve  as  a  basis  of  an  interpretation  of  the  treaty  of 
the  18th  of  November,  1903,  the  subject-matter  of  which  is  of  such  vital  im- 
portance to  the  Republic  of  Panama. 

ToMAS  Arias. 


Panama,  July  28, 1904, 

Mb.  Minister  :  On  account  of  the  opening  of  the  ports  in  the  Panama  Canal 
Zone  and  the  consequent  acts  executed  by  the  authorities  of  that  territory 
and  by  the  agents  of  navigation  companies  and  captains  of  ships,  grave  diffi- 
culties have  arisen  and  the  outlook  for  the  future  life  of  the  Republic  of  Pan- 
ama is  in  every  way  a  deplorable  one.  As  an  Independent  and  sovereign  state, 
the  Republic  is  deserving  of  the  right  of  respect  even  by  the  most  powerful 
nations  in  the  world  and  by  the  United  States  of  America.  The  United  States 
is  a  natural  ally,  and  the  Republic  of  Panama  has  not  only  the  right  to  expect 
common  respect  from  thia  source,  but  more  deferential  and  special  treatmwit 
than  which  has  been  accorded  to  it. 

The  treaty  of  November  18,  1903,  can  not  and  should  not  serve  as  a  pretext 
for  any  unusual  tendencies  on  the  part  of  either  party  to  the  contract  It  Is 
really  a  bond  of  perpetual  union  between  the  two  nations  upon  which  the  eyes 
of  the  universe  are  fixed  in  the  expectation  of  realizing  a  great  and  mutual 
benefit.  Starting,  then,  with  this  same  conception  my  Government  can  not 
accept  the  idea  that  the  opening  of  the  said  ports  was  in  obedience  to  the 
orders  of  your  excellency's  Government,  but  to  the  erroneous  interpretation  of 
the  treaty  on  the  part  of  the  authorities  of  the  Canal  Zone.  Be  this  as  it  may, 
the  acts  thus  far  accomplished  are  of  a  highly  alarming  nature  and  threaten  to 
impair  the  interests  and  lessens  the  dignity  of  the  Republic. 

Because  of  this  condition  I  take  this  opportunity  to  present  to  your  excel- 
lency a  most  courteous  but  solemn  and  energetic  protest  against  such  acts  as 
are  being  accomplished  while  the  illustrious  Government  of  your  excellency 
is  indifferent  to  the  exceptional  demands  of  the  situation. 

I  take  this  opportunity  to  renew  to  your  excellency  the  assurance  of  my 
highest  consideration  and  especial  appreciation. 

ToMAS  Arias. 

His  Excellency  John  Barrett,  etc. 
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Appendix  F. 

Isthmian  Canal  Zone,  Executive  OmcE, 

Ancon,  Auffust  2,  1904, 
Sib:  I  have  received  your  appreciated  favor  of  the  let  instant  covering  copy 
in  Spanish,  with  English  translation,  of  the  protest  filed  with  you  by  the 
mlDister  of  foreign  relations  of  the  Government  of  Panama  against  the  atti- 
tude and  acts  of  the  Canal  Zone  authorities  in  the  matter  of  opening  the  ports 
of  Ancon  and  Cristobal. 

Concerning  the  first  paragraph  of  the  letter  above  referred  to,  I  notice  ex- 
preffiions  and  references  which  can  ohly  be  considered  as  relating  to  the  United 
States  which  surprise  me  very  much,  but  it  is  not  my  province  to  discuss  those 
matters. 
I  find  In  the  second  paragraph  the  following  expression : 
"•  •  ♦  My  Government  can  not  accept  the  idea  that  the  opening  of  the 
said  ports  was  in  obedience  to  the  orders  of  your  excellency's  Government,  but 
to  the  erroneous  interpretation  of  the  respective  treaty  on  the  part  of  the 
authorities  of  the  Canal  Zone.    ♦     •     •  " 

This  amounts  to  a  declaration  on  the  part  of  the  minister  for  foreign  relations 
of  the  Republic  of  Panama  that  the  opening  of  the  ports  in  the  Canal  Zone  was 
not  in  obedience  to  orders  from  the  Government  of  the  United  States,  but  was 
due.  instead,  to  an  erroneous  interpretation  of  the  treaty  on  the  part  of  **  the 
authorities  of  the  Canal  Zone." 

As  every  official  act  of  said  authorities  was  taken  by  my  initiative  or  author- 
ization or  with  my  knowledge,  I  can  only  recognize  in  the  language  used  an 
assertion  that  I  have  exceeded  my  authority. 

On  the  5th  day  of  July,  1904,  I  addressed  to  his  excellency  the  secTetary  of 
state  of  the  Republic  of  Panama  a  letter  containing  the  following  words : 

**  I  have  this  day  received,  by  transmission  through  the  Secretary  of  War  of 

the  United  States,  the  order  of  the  President  of  the  United  States  regarding 

customs  tariffs  and  duties  for  the  Canal  Zone,  of  which  I  inclose  copy  herewith. 

"  Thinking  it  may  be  a  matter  of  interest  to  your  excellency's  Government,  I 

take  this  early  opportunity  of  giving  you  the  information  therein." 

The  inclosure  to  the  letter,  referred  to  in  the  above  quotation,  the  full  text 
of  which  was  transmitted  to  the  secretary  of  government,  had  as  its  first  section 
the  following : 
"  By  direction  of  the  President,  it  is  ordered : 

"Section  1.  The  territory  of  the  Canal  Zone  of  the  Isthmus  of  Panama  is 
hereby  declared  open  to  the  commerce  of  ail  friendly  nations.  All  nrticles, 
goods,  and  wares,  not  included  in  the  prohibited  list,  entering  at  the  established 
customs  ports  will  be  admitted  upon  payment  of  such  customs  duties  and  ottier 
charges  as  are  in  force  at  the  time  and  place  of  their  importation." 

By  the  second  section  of  this  order  of  the  President  of  the  United  States  it  is 
provided : 

**  Sec.  2.  For  the  purposes  of  customs  administration  in  said  Canal  Zone  there 
are  hereby  established  two  collection  districts  as  follows : 

"  First.  The  district  of  Ancon,  comprising  the  southern  half  of  said  Canal 
Zone     ♦     *     ♦. 
**  The  port  of  entry  in  said  district  shall  be  Ancon. 

-  Second.  The  district  of  Cristobal,  comprising  the  northern  half  of  said  Canal 
Zone     •     *     ♦. 

-  The  port  of  entry  in  said  district  shall  be  Cristobal." 

On  the  6th  day  of  July,  1904,  I  had  the  honor  to  receive  from  his  excellency 
the  secretary  of  state  and  minister  for  foreign  relations  a  letter  acknowledg- 
ing receipt  of  the  above  referred  to  communication,  in  the  following  terms : 

"  I  have  the  honor  to  acknowledge  the  receipt  of  your  excellency's  attentive 
common  I  cat  ion  of  to-day's  date,  accompanied  by  a  press  copy  of  the  fiscal  dls- 
liositlons  dictated  by  the  President  of  the  United  States  for  observance  in  the 
Isthmian  Canal  Zone." 

In  view  of  this  correspondence  the  statement  of  this  secretary  of  government 
and  minister  for  foreign  affairs,  to  the  effect  that  his  Government  can  not 
accept  the  Idea  that  the  opening  of  said  ports  was  In  obedience  to  the  orders  of 
the  United  States  Government,  is  entirely  incomprehensible  to  me. 


.gitized  by  Google 


2374  INVESTIGATION   OF   PANAMA   CANAL   MATTBBS. 

I  am  entirely  Ignorant  of  the  existence  of  any  authority  for  the  statement 
made  by  the  secretary  of  government  and  minister  for  foreign  relations,  and  I 
would  be  glad  to  have  the  proof  cited  upon  which  he  relies  in  support  of  his 
statement. 

Very  respectfully, 

,  Oovernor. 

Hon.  John  Bakbett, 

Envoy  Extraordinary  and  Minister  Plenipotentiary  of  the  United  States, 
Panama,  Republic  of  Panama. 


Panama,  August  27, 190^ 

Mr.  Minister  :  I  have  before  me  your  excellency's  esteemed  note  of  the  18th 
Instant,  inclosing  a  copy  of  the  letter  of  General  Davis,  governor  of  the  Canal 
Zone,  addressed  to  your  excellency  on  the  2d  instant,  and  showing  his  surprise 
at  the  terms  of  the  protest  which  I  presented  to  your  excellency  on  July  28  upon 
the  question  of  the  opening  of  the  ports  in  the  Zone. 

It  is  quite  true  that  General  Davis  forwarded  to  this  office  in  his  note  of  July  5 
a  copy  of  the  order  of  the  President  of  the  United  States  of  America,  issued 
through  the  Secretary  of  War,  and  I  acknowledge  receipt  of  the  same  on  July  6; 
but  as  from  the  terms  in  which  the  order  was  conceived  it  could  be  deduced  that 
the  principal  object  of  the  order  was  to  declare  open  to  the  commerce  of  all 
nations  the  territory  of  the  Canal  Zone,  without  implying  the  opening  of  the 
proper  maritime  ports  at  each  end  of  the  Zone,  because  such  a  proceeding  would 
make  illusory  the  existence  of  the  ports  of  Panama  and  Colon  which  were  guar- 
anteed by  the  exception  which  limited  the  general  rule  of  the  treaty  of  November 
18,  1003,  the  undersigned  considered  and  will  still  consider  that  the  order  of  His 
Excellency^  the  President  of  United  States  should  not  be  interpreted  in  any 
other  way  and  hence  is  the  reason  for  the  conception  which  surprised  General 
Davis. 

Now,  if  the  order  in  question  extends  to  the  opening  of  maritime  ports,  this 
order  does  not  conform  with  the  text  of  the  treaty  according  to  the  understand- 
ing of  my  Government,  and  General  Davis  remains  exempt  from  all  ol)servation 
as  the  executor  of  the  order. 

At  all  events  the  matter  now  finds  Itself  In  diplomatic  discussion  and  no 
doubt  soon  a  decision  will  be  reached,  and  then  it  will  be  seen  which  of  the 
parties  was  mistaken,  but  I  think  that  the  views  expressed  by  one  party  should 
not  be  used  against  the  other,  because  such  a  proceeding  would  limit  the  free 
defense  of  the  rights  which  one  of  the  parties  considers  that  it  holds. 

Such  being  the  case,  without  doubt  General  Davis  should  not  see  In  the  terms 
of  my  protest  any  groundless  opinion  against  his  actions  as  governor  of  the 
Canal  Zone,  but  only  the  voice  of  duty  raised  for  the  protection  of  rights  which 
are  considered  Incontrovertible.  General  Davis,  on  the  contrary,  has  been  and 
always  will  be  the  object  of  my  highest  consideration. 

TOMAS  ABIAS. 

His  Excellency  John  Barrett, 

Envoy  Extraordinary  and  Minister  Plenipotentiary 

of  the  United  States  of  America. 


Exhibit  G. 

JULT  16,  1901. 
Isthmian,  Washington: 

•  •  •  Two  telegrams  14th  received.  Have  seen  sec.  state.  Differences  be- 
tween Panama  and  America  fundamental,  former  contending  that  until  after 
completion  canal  latter  has  no  right  to  establish  for  Zone  any  customs  system 
or  ports  entry  for  international  commerce.  In  reply  to  my  question  If  Crovem- 
ment  was  ready  to  discuss  reciprocal  agreement,  articles  eight  and  nine  Presi- 
dents order  June  24,  sec.  state  said  that  was  premature  since  his  Government 
believed  ours  could  not  legally  impose  any  trade  conditions  that  could  be  the 
subject  of  an  agreement  In  my  opinion  cause  of  change  and  refusal  to  grant 
clearance  for  Ancon  after  granting  cl€?arances  four  vessels  arises  from  alarm 
Panama  merchants  lest  DIngley  tariff  In  Zone  will  destroy  their  business.  If 
assurances  was  given  to  sec  state  that  under  articles  eight  and  nine,  Presid^if  s 
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order,  It  is  contemplated  that  reciprocal  agreement  woald  proride  for  exdae, 
liceose,  and  consumption  rates  In  Zone  on  goods  imported  from  America,  to  tliat 
cost  to  consumer  in  Zone  and  Republic  would  be  same  might  allay  fear  which 
Goremment  shares  with  merchants  and  facilitate  negotiations  I  am  required  to 
conduct  Think  it  would  be  right  to  make  liquor  and  tobacco  cost  Zone  inhabit- 
ants what  it  does  now.  Republic  conceding  large  reductions  their  tariff  on  other 
imerican  iHroducts. 

Yesterday  City  Peking,  haying  cleared  from  Central  American  port  for  Ancon 
on  arrival  was  boarded  by  captain  port  Panama,  who  entered  protest  for  that 
Goremment  against  entry  at  Ancon.  The  yessel  entered.  Is  now  unloading, 
and  goods  arriving  for  Panama  merchants  by  this  steamer  are  already  in  their 
possession.  When  ready  to  leave  steamer  will  be  cleared  by  me.  I  have  not 
collected  any  tariff  duties  on  imported  goods  or  interfered  in  any  way  with 
ordinary  current  of  conmiercial  movement  Authorities  Republic  concede 
American  right  to  import  free  of  duties  everything  required  for  canal  construc- 
tion, directly  or  indirectly,  but  no  other  commercial  privilege.  Few  weeks  ago 
I  Imow  they  had  a  different  view,  and  the  passage  of  their  law  number  65, 
Jane  6,  prores  that  fact  My  relations  with  Panama  authorities  entirely 
friendly. 

WASHiifOTOif,  D.  C,  July  H,  1904, 
IsTHinAN,  Ponaffia: 

With  reference  to  your  telegram  of  11th,  suggest  that  confer  with  Panama 
officials  respecting  plan  for  the  use  of  anchorage  and  wharves  at  La  Boca  for 
vessels  desiring  land  cargo  at  Panama.  United  States  are  trying  to  avoid 
injury  to  commerce  of  Republic,  and  It  should  not  be  difficult  arrange  for 
passage  of  merchandise  in  bond  or  under  other  guaranty  from  La  Boca  to 
Panama.  This  matter  was  included  in  the  provisions  of  sections  eight,  nine, 
order  President  of  the  United  States,  June  24th.  Upon  receipt  of  letter 
tloned  in  your  telegram  you  will  receive  further  advice. 


July  14.  1904, 
Gontinue  to  deal  with  La  Bocas  all  within  Zone.  Refer  to  our  letter  of  May 
SI,  also  agreement  with  Panama,  concluded  and  forwarded  by  you  June  21. 
Hope  you  will,  by  unofficial  friendly  conference  with  officials  of  the  Republic, 
induce  them  to  continue  in  force  as  a  temporary  arrangement  issuance  clear- 
ances vessels  proceeding  ports  Republic  to  Ancon,  Cristobal,  and  not  to  interfere 
with  vessels  entering  at  Ancon  from  outside  ports  until  questions  mentioned 
can  be  adjusted  amicably  by  due  and  orderly  negotiations  through  diplomatic 
channels.  Telegraph  the  result  of  conference.  Department  of  State  have  not 
received  intimation  that  Republic  considers  recent  order  of  President  of  United 
States  with  regard  of  customs  in  violation  of  treaty.  Law  June  6  Panama 
National  Assembly  recognize  right  and  provide  for  results  of  exercise.  Under- 
standi  according  to  your  telegram,  that  Manavi,  anchored  off  Flamenco,  is 
lightering  its  cargo  into  Panama,  and  will  load  with  new  cargo  from  Panama. 
If  we  are  right  pursuant  comity  of  nations  you  should  consider  vessel  as  l>elng 
alongside  wharf  at  Panama,  and  therefore  at  liberty  to  move  from  port  in 
waters  of  Zone  without  clearance  from  United  States. 


Appendix  H. 
Modus  Vivendi, 

The  secretary  of  state  for  the  department  of  government  and  foreign  affairs 
of  the  Republic  of  Panama,  the  envoy  extraordinary  and  minister  plenipoten- 
tiary of  tbe  United  States  of  America  in  this  city,  and  the  governor  of  the  Canal 
Zone  met  in  the  office  of  the  first  functionary,  and  considering : 

SBcnoiv  1.  (a)  That  the  governor  of  the  Canal  Zone  has  put  into  practice  acts 
against  ^vtiich  the  R^ublic  of  Panama  has  solenmly  protested  regarding  said 
acte  contrary  to  the  rights  guaranteed  in  article  2  and  corelatives  of  the 
treaty  of  Kovembwr  18, 1908 ;  ^  . 
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(5)  That  the  governor  of  the  Zone  on  his  part  understands  that  the  measures 
adopted  by  him  have  a  justification  in  the  rights  which  the  same  dispositions 
stipulate  for  the  Qovemment  of  the  United  States  and  in  the  orders  receiyed  by 
him  from  Washington ; 

(0)  That  such  a  difference  of  opinion  arises  from  the  interpretations  wliidi 
each  party  gives  to  the  said  stipulations ;  and 

id)  That,  as  in  similar  emergencies  which  have  occurred  in  diplomatic  int^- 
course,  in  order  to  obtain  the  true  interpretation  of  the  stipulations  they  will 
agree  upon,  as  a  measure  of  prudence,  the  following  modus  Vivendi  : 

Section  11.  (a)  Pending  the  settlement  of  the  questions  in  controversy  by 
diplomatic  means,  not  to  violate  the  existing  state  of  affairs  growing  out  of  tbe 
emergency  referred  to;  and 

(6)  To  accept  the  adjustment  of  the  situation  as  outlined  in  ttie  attached 
memorandum. 

In  faith  whereof  they  sign  the  present  document  in  Panama,  in  triplicate^ 
August  —•,  1904. 

—^■^—^-^  , 

Secretary  of  State  for  the  Department  of 

Oovemment  and  Foreign  Affairt, 


Envoy  Extraordinary  and  Minister  Plenipotentiarf. 


Governor  of  the  Canal  Zone, 


ICEMORANDUM. 


1.  Vessels  arriving  at  the  customary  anchorage  near  the  islands  of  Flamenco- 
Naos,  having  clearance  for  the  port  of  Panama,  which  may  be  discharged  at 
the  railroad  wharf  or  at  the  English  wharf  east  of  the  city  of  Panama,  will  be 
received  and  dispatched  by  the  Panama  authorities  without  molestation  or  Inter- 
vention by  the  authorities  of  the  Canal  Zone. 

2.  Vessels  arriving  at  the  customary  anchorage  near  the  islands  of  Flamenco- 
Naos,  having  clearance  for  the  port  of  Panama,  wliich  vessels  are  to  discharge 
their  cargoes  at  La  Boca  wharf  in  the  port  of  Ancon,  will  be  cleared  by  the 
Panama  authorities  for  the  port  of  Ancon ;  when  discharged  and  ready  to  d^Murt 
they  will  be  cleared  from  the  port  of  Ancon  by  the  authorities  of  the  Canal 
Zone. 

3.  Vessels  arriving  at  the  customary  anchorage  near  the  islands  of  Flamenco- 
Naos,  having  clearance  from  the  last  port  to  the  port  of  Ancon,  will  be  entered 
at  said  port,  and  when  discharged  will  be  cleared  and  dispatched  to  their  home 
ports  by  the  authorities  of  the  Canal  Zone. 

4.  Vessels  arriving  at  the  customary  anchorage,  near  the  islands  of  Flamenco- 
Naos,  cleared  from  last  port  for  the  port  of  Ancon,  but  unable  to  obtain  a  berth 
for  discharging  cargo  at  the  La  Boca  pier,  which  therefore  must  discharge  at 
the  old  wharf  of  the  Panama  Railroad  or  at  the  English  wharf  in  the  harbor 
east  of  the  city  of  Panama,  will  be  cleared  for  the  port  of  Panama  by  the 
authorities  of  the  Canal  Zone,  and  when  such  vessel  shall  have  finished  dis- 
charging will  be  cleared  and  dispatched  to  her  destination  by  the  authorities 
of  the  Republic  of  Panama. 

6.  The  parties  to  this  modus  vlvendl  hereby  declare  that  the  use  of  tbe 
anchorage  near  the  islands  of  Flamenco-Naos  shall  be  free  to  ships  discharging 
either  at  the  old  landing  places,  at  the  Panama  Railroad  wharf  and  at  tbe 
English  wharf  east  of  the  city  of  Panama,  or  at  the  La  Boca  wharf;  and  the 
authorities  of  the  Republic  of  Panama  on  the  one  hand  and  of  the  United 
States  on  the  other  do  not  and  will  not  admit  that  such  acta  establish  a  prece- 
dent to  the  prejudice  of  the  rights  of  the  respective  parties. 


Depabtment  of  Revenues, 

Division  of  Customs, 
Ancon,  Oanal  Zone,  October  29.  IBOi. 
Snt :  I  have  the  honor  to  transmit  herewith  statement  of  transactions  had  in 
the  customs  department  for  the  quarter  ending  Sepember  30,  1904. 

Acting  under  your  instructions   (communicated  to  my  predecessor  in  office 
under  date  July  15,  1904),  there  has  been  no  collections  jptjdQll^  toes, 
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fees,  tDDnage  tax,  or  other  miscellaneous  custom  collections  In  tbe  Canal  Zone 
Bioce  tbe  department  of  cnstoms  was  organised.  Entrance  of  all  yessels  with 
proper  papers  has  been  permitted  at  the  ports  of  Ancon  and  Cristobal  and  clear- 
ances hare  been  granted  them.  The  ordinary  services  to  vessels  and  seamen, 
which  are  by  law  a  part  of  the  duty  of  a  collector,  have  been  performed  by  yonr 
castoQ)  anthoritles. 

Wbererer  It  has  been  possible  to  safeguard  the  revenues  of  the  Republic  of 
Panama  by  notifying  them  of  cargoes  of  merchandise  consigned  to  ports  In  the 
Canal  Zone,  but  tor  ultimate  consumption  In  the  Republic  of  Panama,  It  has 
been  done. 

I  hare  also  attached  a  statement  of  the  shipping  entering  the  port  of  Colon, 
fessels  from  which  cargo  Is  received  into  and  through  the  Canal  Zone 

While  there  has  been  very  little  done  In  the  customs  department  up  to  the 
present  time,  owing  to  the  differences  of  opinion  between  the  authorities  of  the 
GorerzuneDt  of  the  Republic  of  Panama  and  those  of  the  United  States,  I  antici- 
pate, upon  the  settlement  of  these  differences,  a  much  larger  amount  of  work 
and  a  reasonable  amount  of  revenues. 

Owing  to  the  situation  which  at  present  exists  In  regard  to  customs  affairs, 
I  have  the  honor  to  report  that  no  employees  have  been  appointed,  with  the 
single  exertion  of  a  deputy  collector. 

Very  re^)ectfully,  Tom  BL  Cookx, 

Collector  of  Oustom$. 
Maj.  Gen.  Gcobox  W.  Davis, 
Governor  Canal  Zone,  Anoon, 


Mooemeni  ofve8$eU  oA  the  port  of  Colon  for  the  monihs  ofAugud  and  September,  1904, 


Nationality. 

OUm. 

Number 
entering. 

Tonnage. 

Nomber 
clearing. 

Tonnag*. 

imerfcan 

Steam... 

8aU 

Steam... 

Sail 

Bteam... 
do... 

It 

a' 

10 

•       7 

7 

10 
2 
2 
1 

80 

87,271 
1,848 
19.088 
28,018 
12,488 

«,6oe 

11,286 

8.848 

246 

18 
9 

21 
10 

10 
89 

88,966 

968 

Do 

RritM)                   ., 

87, 2n 
11848 
19,088 
28,018 
12,488 
6,508 
11,286 
8,848 
246 

Do 

Fren^ 

KorwMrlui ......,.,„.-,,,-,-„„-,,,, 

do... 

T,s;?™ 

do... 

Apanfaih 

do... 

Austrian  .         

do... 

IMmiiAn                   

SaU 

" 

1V)U1 

121 

207,841 

121 

207,841 

Movement  of  vessel*  at  the  port  of  Ancon,  Canal  Zone,  for  the  quarter  ended  September  SO. 

1904. 


Nationality. 

Claae. 

Nmnber 
entering. 

Tonnage. 

Nnmber 
clearing. 

Tonnags. 

Steam.... 
do.... 

14 
8 
7 

26,491 
11,996 
11,429 

18 
8 

7 

11,429 

British 

Oilleaa 

do.... 

Total 

29 

49,916 

28 

48,876 

Veaela  remaining  In  port,  1;  American;  tonnage,  1,040. 

fleiyleca  rendered  to  seamen  for  quarter  ended  September  80, 1904: 

Seamen  diseharged 9 

Oeamen  shtpped 18 

Seamen  deserted 14 

Of  mm  deceased None. 

Seamen's  wages  collected 1202.29 

ipaldout 8202.29 


Jtepectlally  snbmittedL 


Tom  M.  Ck>OKB,  Collector  of 


OutOMM, 
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Reply  of  Secretary  of  State  to  SeHor  de  ObaWa. 

No.  12.]  Dbpabtmsnt  of  State, 

Waahtngton,  October  B4, 190k. 

IftB.  Minister  :  I  have  the  honor  to  acknowledge  the  receipt  of  your  commanl- 
cation  dated  August  11,  1904,  advising  this  Department  that  you  have  receiyed 
instructions  from  the  Republic  of  Panama  "  to  take  steps  looking  toward  the 
obtaining  of  a  satisfactory  settlement  of  the  difficulties  which  have  unexpectedly 
arisen  between  the  authorities  of  the  Republic  and  the  governor  of  the  Canal 
Zone,  owing  to  the  Interpretation  given  by  the  latter  to  some  of  the  clauses  of 
the  agreement  concerning  the  isthmian  canal  concluded  betwe^i  the  two 
countries  on  November  18  last" 

The  action  of  the  Zone  authorities,  of  which  complaint  is  made,  was  taken 
pursuant  to  orders,  copies  of  which  are  herewith  transmitted.  Issued  by  direc- 
tion of  the  President  of  the  United  States,  and  therefore  it  is  Inaccurate  to 
attribute  said  orders  to  the  governor  of  the  Canal  Zone. 

I  have  read  with  the  care  and  consideration  its  Importance  required  tbe 
argument  set  forth  in  your  communication  in  support  of  the  contention  that 
the  United  States  is  acting  in  excess  of  its  authority  (l)  in  opening  the  terri- 
tory of  the  Canal  Zone  to  the  commerce  of  friendly  nations;  (2)  in  establish- 
ing rates  of  customs  duties  for  importations  of  merchandise  into  the  Zone ;  (3) 
in  establishing  post-offices  and  a  postal  service  in  said  Zone  for  the  handling  of 
foreign  and  domestic  mailable  matter. 

The  right  of  the  United  States  to  adopt  and  enforce  the  proTisfons  of  said 
•orders  is  dependent  upon  its  rights  to  exercise  the  powers  of  sovereignty  as  to 
the  territory  and  waters  of  the  Canal  Zone,  and  whether  or  not  the  United 
States  is  authorized  to  exercise  sovereign  powers  in  tliat  territory  is  to  be 
determined  by  the  terms  of  the  convention  of  November  18,  1903,  between  tbe 
Republic  of  Panama  and  the  United  States,  referred  to  in  your  communicatloii 
as  the  Hay-Varilla  convention. 

The  United  States  can  not  accede  to  the  proposition  advanced  by  yoo  as 
follows : 

"As  an  Indispensable  antecedent  of  the  Hay-Yarilla  convention  must  be  re- 
garded the  Hay-Herran  treaty,  concluded  January  22,  1903." 

Whatever  could  or  would  have  been  the  effect  of  the  stipulations  of  the  pro- 
posed treaty  with  Colombia,  known  as  the  **  Hay-Herran  treaty,"  is  rendered 
unimportant  by  the  fact  that  said  treaty  was  not  concluded,  but  was  rejected 
by  Colombia. 

I  note  your  reference  to  the  provisions  of  said  proposed  treaty  with  OolomUa 
(Art  IV) : 

"The  Government  of  the  United  States  •  •  •  disclaims  any  intention 
•  ♦  ♦  to  increase  its  own  territory  at  the  expense  of  Colombia  or  of  any 
of  the  sister  republics  of  Central  and  South  America;  it  desires,  on  the  con- 
trary, to  strengthen  the  power  of  the  republics  on  this  continent,  and  to  pro- 
mote, develop,  and  preserve  their  prosperity  and  independence." 

The  policy  thus  announced  did  not  originate  with  the  proposed  treaty  with 
Colombia.  It  is  the  long-established  policy  of  the  United  States,  constantly 
adhered  to ;  but  said  policy  does  not  include  the  denial  of  the  right  of  transfer 
of  territory  and  sovereignly  from  one  republic  to  another  of  the  Western  Hemi- 
sphere upon  terms  amicably  arranged  and  mutually  satisfactory,  when  soch 
transfer  promotes  the  peace  of  nations  and  the  welfare  of  the  world.  That  tbe 
United  States  may  acquire  territory  and  sovereignty  in  this  way  and  for  tbls 
pun)ose  from  its  sister  republics  In  this  hemisphere  Is  so  manifest  as  to  pre- 
clude discussion. 

The  Government  of  the  Republic  of  Panama  having  seen  fit  to  object  to  the 
exercise  by  the  United  States  within  and  over  the  Canal  Zone  of  the  ordinary 
powers  of  sovereignty,  this  Government  while  it  can  not  concede  the  qu^tion  to 
be  open  for  discussion  or  the  Republic  of  Panama  to  possess  the  right  to  challexise 
such  exercise  of  authority,  considers  it  fitting  that  the  Republic  of  Panama 
should  be  advised  as  to  the  views  on  the  subject  entertained  by  the  United 
States  and  the  reasons  therefor. 

The  United  States  acquired  the  right  to  exercise  sovereign  powers  and  jarf»- 
diction  over  the  Canal  Zone  by  the  convention  of  November  18, 1903,  between  the 
Republic  of  Panama  and  the  United  States. 

The  character  and  extent  of  the  grant  of  governmental  powers  to  the  United 
States  and  the  resulting  right  and  authority  in  the  territory  of  the  Zone  are 
forth  in  a  separate  article,  as  follows: 
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'AiRcif  III.  The  Republic  of  Panama  grants  to  the  United  States  all  the 
ri^ti,  powers,  and  authority  within  the  Zone  mentioned  and  described  In 
Article  II  of  this  agreement  and  within  the  limits  of  all  anzillary  lands  and 
waters  moitioned  and  described  in  said  Article  II,  which  the  United  States 
would  possess  and  exercise  if  it  were  the  soyereign  of  the  territory  within 
wbidi  said  lands  and  waters  are  located  to  the  entire  exclusion  of  the  exercise 
bj  tlie  Republic  of  Panama  of  any  such  foreign  rights,  power,  or  authority." 

Let  US  test  the  existing  controversy  by  the  provisions  of  this  article.  "  If 
the  United  States  ♦  •  •  were  the  sovereign  of  the  territory,"  would  it 
possess  the  right  and  authority  to  regulate  commerce  therewith,  establish  cus- 
toms-bouses therein,  and  provide  postal  facilities  therefdr?  This  question  must 
be  Answered  In  the  affirmative. 

If  it  wCTe  conceded  that  the  abstract  nominal  "  rights,  power,  and  authority  of 
80Tereignty  in  and  over  the  Zone  "  are  vested  In  the  Republic  of  Panama,  there 
would  still  r^nain  the  fact  that  by  said  Article  III  the  United  States  is  au- 
thorized to  exercise  the  rights,  power,  and  authority  of  sovereignty  "to  the 
entire  exclusion  of  the  exercise  by  the  Republic  of  Panama  of  any  such  sov- 
ereign rights,  power,  or  authority." 

If  it  could  or  should  be  admitted  that  the  titular  sovereign  of  the  Canal  Zone 
is  tbe  Republic  of  Panama,  such  sovereign  is  mediatized  by  its  own  act,  solemnly 
declared  and  publicly  proclaimed  by  treaty  stipulations,  induced  by  a  desire  to 
make  possible  the  completion  of  a  great  work  which  will  confer  Inestimable 
benefit  upon  the  people  of  the  Isthmus  and  the  nations  of  the  world.  It  li 
diflkmlt  to  believe  that  a  member  of  the  family  of  nations  seriously  contem- 
plates abandoning  so  high  and  honorable  a  position  in  order  to  engage  in  an 
€SkleaTor  to  secure  what  at  best  Is  a  "  barren  scepter." 

Under  the  stipulations  of  Article  III,  if  sovereign  powers  are  to  be  exercised 
in  and  over  the  Canal  Zone,  they  must  be  exercised  by  the  United  States/ 
Sndi  exercises  of  power  must  be,  therefore,  in  accordance  with  the  Judgment 
and  discretion  of  the  constituted  authorities  of  the  United  States,  the  gov- 
ernmental entity  charged  with  responsibility  for  such  exercise,  and  not  in  ac- 
cordance with  the  judgment  and  discretion  of  a  governmental  entity  that  is  not 
charged  with  such  responsibility  and  by  treaty  stipulations  acquiesces  in  "the 
«itire  exclusion  of  the  exercise  by  it  of  any  sovereign  rights,  power,  or 
authority  "  in  and  over  the  territory  involved. 

Article  II  of  the  convention  provides  that  "the  Republic  of  Panama  grants 
to  the  United  States  in  perpetuity  the  use,  occupation,  and  control  of  a  zone 
of  land  and  land  under  water  for  the  construction,  maintenance,  operation,  sani- 
tation, and  protection  of  said  canaL" 

Tlie  Panaman  authorities  now  contend  that  the  words  "for  the  construc- 
tion, maintenance,  operation,  sanitation,  and  protection  of  said  canal,"  con- 
stitute a  limitation  on  the  grant ;  that  is  to  say,  that  the  grant  is  confined  to  the 
purposes  so  stated.  The  position  of  the  United  States  is  that  the  words 
**  for  the  construction,  maintenance,  operation,  sanitation,  and  protection  of  the 
said  canal "  were  not  Intended  as  a  limitation  on  the  grant,  but  are  a  deelnra- 
tlbn,  and  appropriate  words  of  conveyance.  The  compensation  for  the  grant 
A  document  evidencing  a  grant  or  transfer  usually  sets  forth  a  description 
of  the  property  granted,  the  inducement  leading  up  to  the  grant,  the  compensa- 
tLosL,  and  appropriate  words  of  conveyance.  The  compensation  for  the  grant 
under  consideration  is  set  forth  in  Article  XIV  of  the  treaty,  as  follows : 

"As  tbe  price  or  compensation  for  the  rights,  powers,  and  privileges  granted  in 
this  convention  by  the  Republic  of  Panama  to  tbe  United  States,  the  Government 
of  the  United  States  agrees  to  pay  to  the  Republic  of  Panama  the  sum  of  ten  mil- 
Ikm  dollars  (110,000,000)  in  gold  coin  of  the  United  States    •    •    *." 

Article  I  of  the  treaty  provides  that  "  the  United  States  guarantees  and  will 
maintain  tbe  independence  of  the  Republic  of  Panama." 

It  would  undoubtedly  be  offensive  to  tbe  Republic  of  Panama  to  be  placed 
before  the  world  as  having  been  Induced  to  consent  "to  the  entire  exclusion 
•  •  *  of  any  sovereign  rights"  in  the  territory  of  the  Canal  Zone  by  the 
payment*  of  money  or  because  of  a  want  of  ability  to  maintain  its  independence. 
It  would,  however,  be  highly  honorable  and  entirely  justifiable  to  consent  to 
such  exclusion  of  sovereign  right  when  the  moving  cause  or  inducement  is  "  the 
constmctlon,  sanitation,  maintenance,  operation,  and  protection  "  of  a  work  of 
such  stupendous  magnitude  and  world-wide  Importance  as  the  isthmian  canal. 

Tbe  grant  to  the  United  States  provided  for  in  said  treaty  included  also  prop- 
erty otber  tlum  tbe  territory  of  the  Zone.    Article  VIII  stipulates  that^ 
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''The  Republic  of  Panama  grants  to  the  United  States  all  rights  which  tt 
now  has  or  hereafter  may  acquire  to  the  property  of  the  New  Panama  Canal 
Ck>mpany  and  the  Panama  Railroad  Ck>mpany,  as  a  result  of  the  transfer  of 
sovereignty  from  the  Republic  of  Ck>lombia  to  the  Republic  of  Panama  over  the 
Isthmus  of  Panama    ♦    •    ♦." 

If  the  grant  is  subject  to  the  condition  and  limitation  contended  for  by  tbe 
Panaman  authorities,  and  the  United  States  is  not  entitled  to  the  reTenoes 
or  benefits  of  the  territory  of  the  Zone,  or  to  regulate  its  commerce  with  foreign 
nations,  or  to  control  its  international  relations,  it  aj^o  follows  that  the  United 
States,  while  it  may  use  the  Panama  Railroad  "for  the  construction,  mainte- 
nance, operation,  sanitation,  and  protection  of  said  canal,*'  is  not  at  liberty  to 
regulate  the  use  of  said  railroad  by  foreign  commerce,  and  such  revenue  as  is 
received  by  virtue  of  the  rights  conferred  by  the  treaty,  excepting  for  local 
trafilc,  belongs  to  the  Republic  of  Panama.    The  proposition  refutes  itself. 

The  great  object  sought  to  be  accomplished  by  the  treaty  is  to  enable  tbe 
United  States  to  construct  the  canal  by  the  expenditure  of  public  funds  of  the 
United  States — ^funds  created  by  the  collection  of  taxes  and  moneys  derived 
from  the  revenue  measures  of  the  United  States.  For  many  years  after  the 
adoption  of  our  Ck)nstitution  the  belief  prevailed  that  the  funds  of  the  National 
Government  could  not  be  expended  in  the  construction  of  public  improvements, 
excepting  those  required  for  the  use  of  the  National  Government,  such  as  tbe 
Capitol,  E3xecutive  Department  buildings,  arsenals,  forts,  custom-houses,  post- 
offices,  etc  The  construction  of  highways,  railroads,  etc.,  the  improvement  of 
rivers  and  harbors,  etc.,  the  protection  and  improvement  of  water  powers,  con- 
struction of  canals,  and  similar  undertakings  for  the  use  and  conveniaice  of 
the  general  public  and  private  enterprises  was  considered  to  be  outside  the  com- 
petency of  the  National  Government  although  said  works  were  to  be  con- 
structed in  territory  subject  to  the  national  sovereignty. 

Finally  it  was  established  that  the  National  Government  had  the  authority 
to  enter  upon  the  construction  of  public  works  of  the  character  referred  to. 
and  to  devote  the  public  funds  of  the  nation  thereto ;  and  the  reasons  inducing 
such  determination  are  all  predicated  on  the  fact  that  such  public  works  are  to 
be  situated  in  territory  subject  to  the  national  sovereignty.  It  is  quite  prob- 
able that  this  phase  of  the  situation  is  not  considered  by  the  Panaman  authori- 
ties, and  that  they  do  not  distinguish  the  difference  between  the  Government  of 
the  United  States  and  the  French  canal  company.  The  French  company  was 
a  private  enterprise  and  derived  its  funds  from  individuals  who  voluntarily 
devoted  their  private  means  to  promoting  the  endeavor.  Such  funds  could  be 
expended  anywhere  and  for  any  purpose  sanctioned  by  the  contributors. 

But  the  Government  of  the  United  States  in  building  the  canal  does  not 
expend  private  funds,  but  public  moneys  derived  by  public  taxation  for  public 
purposes.  Moneys  so  realized  may  be  used  for  national  purposes  outside  the 
territory  subject  to  tbe  national  sovereignty,  such,  for  instance,  as  the  promo- 
tion of  a  war  in  foreign  territory,  for  in  time  of  war  the  war  powers  of  tbe 
nations  are  called  into  activity,  and  those  powers  are  coextensive  with  the 
nation's  necessities,  and  the  conduct  of  war  is  especially  enjoined  upon  tbe 
National  Government  by  our  Ck)nstitution ;  so  also  these  funds  may  be  expended 
for  the  purchase  of  ground  for  the  erection  of  embassies,  coaling  stations,  etc 
for  those  are  instrumentalities  of  the  National  Government;  but  the  isthmian 
canal  is  an  instrumentality  of  commerce,  a  measure  for  the  promotion  of  tbe 
purposes  of  peace.  Ck)mmerce  is  the  life  of  a  nation,  but  it  is  conducted  by  indi- 
vidual citizens  in  a  private  capacity  and  not  as  a  governmental  Institution. 

That  tbe  plain  and  obvious  meaning  of  Article  III  was  the  one  originally 
intended  by  the  parties  to  the  treaty  is  further  shown  by  the  provisions  of 
Articles  IX,  X,  XII,  XIII. 

For  tbe  proper  understanding  of  the  provisions  of  said  articles  It  is  necessary 
to  bear  in  mind  that  the  city  of  Ck)lon,  on  the  Atlantic,  and  the  city  of  Panama, 
on  the  Pacific,  each  has  a  harbor  in  which  are  constructed  wharves  and  piers 
suitable  for  landing  cargoes  and  passengers.  Both  of  these  cities  are  in  territory 
of  the  Republic  of  Panama.  On  the  Pacific  side  the  canal  pierces  the  Isthmus 
at  a  point  nearly  6  miles  distant,  following  the  shore  line,  from  the  ships  land- 
ing in  the  harbor  at  Panama,  and  about  2i  miles  distant  straight  across  tbe 
peninsula.  On  the  Atlantic  side  the  canal  pierces  the  Isthmus  at  a  point  half  a 
mile  across  the  bay  from  the  piers  In  the  harbor  of  Colon. 

At  the  Pacific  entrance  to  the  canal  the  Fr^ich  company  erected  a  large  pi« 
and  dredged  out  a  channel,  so  that  vessels  of  deep  draft  might  ccnne  up  to  this 
pier.    This  point  is  called  La  Boca.    A  branch  of  the  Panama  RaihxMid  coo- 
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nects  said  pier  with  tbe  main  line.  Veesels,  however,  continue  to  enter  the 
liarbor  at  the  dty  of  Panama  and  discharge  tlieir  cargoes.  The  waters  of  this 
bart>or  are  shallow,  and  deep-draft  vessels  anchor  offshore  and  lighter  their 
cargoes,  as  they  did  for  more  than  a  century  before  the  pier  was  built  and  the 
diaimd  dredged  at  La  Boca. 

Qd  tbe  Atlantic  side  of  tbt  Isthmus  the  harbor  and  piers  of  the  city  <tf 
Colon  are  the  ones  of  more  conv^iient  access  to  vessels.  The  entrance  to  the 
canal  on  the  Atlantic  side  is  called  Cristobal,  at  which  point  there  is  a  small 
temporary  wharf,  recently  constructed,  but  a  channel  has  not  been  dredged  out 
Consequently,  practically  all  vessels  sailing  the  Atlantic  from  the  United 
States  and  elsewhere  land  at  the  Colon  piers.  The  Panama  Railroad  Company 
iias  a  line  of  steamers  between  Colon  and  New  York,  and  there  is  also  a  steam- 
fthlp  line  between  Colon  and  New  Orleans.  By  far  the  greater  portion  of  the 
commerce  of  Colon  is  with  the  United  States,  and  it  was  obvious  at  the  time 
the  treaty  was  negotiated  that  a  large  quantity  of  materials  and  supplies  and 
a  large  number  of  employees  for  the  canal  construction  and  the  government  of 
tiie  Zone  would  arrive  at  Colon  from  the  United  States.  Two  piers  in  the  Colon 
barbor  belonged  to  the  Panama  Railroad  Company  and  are  now  owned  by  the 
Oovemment  of  the  United  States,  but  between  said  piers  and  the  line  of  the 
Canal  Zone  there  is  a  strip  of  land  subject  to  the  sovereignty  of  the  Republic 
of  Panama. 

The  provisions  of  Articles  IX,  X,  XII,  and  XIII  are  intended  to  provide  for 
tbe  proper  exercise  of  governmental  authority  under  these  conditions  of  fact 
Article  IX  relates  to  the  exercise  of  authority  by  both  Governments.  When 
aeparated  tbe  provisions  read  as  follows : 

"  Tbe  United  States  agrees  that  the  ports  at  either  entrance  of  the  canal  and 
the  waters  thereof  shaH  be  free  for  all  time,  so  that  there  shall  not  be  imposed 
or  collected  custom-house  tolls,  tonnage,  anchorage,  light-house,  wharf,  pilot,  or 
quarantine  dues,  or  any  other  charges  or  taxes  of  any  Idnd  upon  any  vessel  using 
or  passing  through  the  canal,  or  upon  the  cargo,  officers,  crew,  or  passengers  of 
my  such  vessels,  except  such  charges  as  may  be  imposed  by  the  United  States 
for  the  use  of  the  canal  or  other  works." 

If  it  were  intended  that  the  United  States  should  not  secure  the  right  to  regu- 
late foreign  commerce  entering  the  Zone,  why  was  it  required  to  stipulate  that 
it  would  not  impose  or  collect  custom-house  tolls,  tonnage,  anchorage,  light- 
bouse,  wharf,  pilot  or  quarantine  dues,  or  any  other  charges  or  taxes  of  any 
kind  upon  the  cargo,  officers,  crew,  or  passengers  of  ships  entering  tbe  cnnal? 
If  the  Republic  of  Panama  is  the  sovereignty  exercising  jurisdiction  over  for- 
eign commerce  within  the  Zone,  why  was  the  exception  respecting  tolls  and 
charges  for  the  use  of  the  canal  and  other  works  made  in  favor  of  the  United 
States? 

The  stipulations  of  said  Article  IX  respecting  tbe  exercise  of  authority  by  the 
Republic  of  Panama  are  as  follows : 

"The  Republic  of  Pnnnma  agrees  that  the  towns  of  Pannmn  and  Colon  shall 
be  free  for  all  time,  so  that  there  shall  not  be  imposed  or  collected  custom-bouse 
toDs,  tonnage,  anchorage,  light-house,  wharf,  pilot,  or  quarantine  dues,  or  any 
oth^r  charges  or  taxes  of  any  kind  upon  any  vessel  issuing  or  passing  through 
the  canal  or  belonging  to  or  employed  by  the  United  States,  directly  or  indi- 
rectly, in  connection  with  the  construction,  maintenance,  operation,  sanitation. 
and  protection  of  the  main  canal  or  auxiliary  works,  or  upon  the  cargo,  officers, 
crew,  or  passengers  of  any  such  vessels,  except  toils  and  charges  imposed  by 
the  Republic  of  Panama  upon  merchandise  destined  to  be  introduced  for  the 
oonsomption  of  tbe  rest  of  the  Republic  of  Panama,  and  upon  vessels  touching 
at  the  ports  of  Ck)Ion  and  Panama  and  which  do  not  cross  the  canal/' 

The  expression  "  the  rest  of  the  Republic  of  Panama  '*  must  be  held  to  refer 
to  that  portion  of  the  territory  of  the  Republic  as  existing  at  the  time  the 
treaty  was  negotiated,  lying  ouside  the  boundaries  of  the  proposed  Canal  Zone, 
unless  it  is  insisted  that  it  refers  to  that  portion  of  the  Republic  which  is  not 
jncladed  in  the  towns  of  Colon  and  Panama — a  contention  that  would  hardly  find 
favor  wltb  the  authorities  of  the  Republic.  Why  this  exception  in  favor  of  the 
Republic  of  Panama  if  that  Government  possesses  the  right  to  regulate  foreign 
comineree  with  the  territory  of  the  Zone? 
Article  IX  contains  the  further  provision : 

«*  Tbe  GK>vemment  of  the  Republic  of  Panama  shall  have  the  right  to  estab- 
lish in  snch  ports  [the  ports  at  either  entrance  of  the  canal]  and  in  the  towns 
of  Panama  and  Colon  such  houses  and  guards  as  it  may  deem  necessary  to  col- 
lect dntiea  on  importations  destined  to  other  portions  of  Panama,  and  to  pre- 
vent contraband  trade." 
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Why  this  provision  if  the  right  existed? 

For  the  proper  understanding  of  Article  X  it  is  necessary  to  bear  in  mind  tliat 
the  French  Canal  Company  owned  and  the  United  States  purchased  from  it  a 
large  amount  of  real  estate  situated  in  the  towns  of  Colon  and  Panama,  which 
towns  are  subject  to  the  sovereignty  of  the  Republic  of  Panama.  Among  other 
pieces  of  property,  the  canal  office  building,  a  large  structure  in  the  center  of  the 
town  of  Panama,  the  railroad  station  and  terminals  at  Colon  and  Panama,  the 
large  piers  in  the  harbor  at  Colon,  the  steamships,  tugs,  and  other  water  craft 
belonging  to  the  Panama  Railroad,  and  the  canal  company's  warehouses  fiUed 
with  machinery,  materials,  and  supplies. 

Practically  all  the  employees  working  in  and  around  these  structures,  and 
many  other  employees  of  the  government  of  the  Zone,  the  Panama  Railroad 
and  the  canal  construction  department,  reside  in  Colon  and  Panama.  To  meet 
this  situation  tlie  treaty  provides  as  follows : 

"Article  X.  The  R^ublic  of  Panama  agrees  that  there  shall  not  be  imposed 
any  taxes,  national,  municipal,  departmental,  or  of  any  other  class  upon  the 
canal,  the  railways,  and  auxiliary  worlds,  tugs,  and  other  vessels  employed  in 
the  service  of  the  canal,  storehouses,  workshops,  offices,  quarters  for  laborers, 
factories  of  all  kinds,  warehouses,  wharves,  machinery  and  other  works, 
property  and  effects  appertaining  to  the  canal  or  railroad  or  auxiliary  works, 
or  their  offices  or  employees  situated  within  the  cities  of  Panama  andjpolon, 
and  that  there  shall  not  be  imposed  contributions  or  charges  of  a  personal 
character  of  any  kind  upon  officers,  employees,  laborers,  and  other  individuals 
in  tlie  service  of  ttie  canal  and  railroad  and  auxiliary  works.*' 

Attention  is  directed  to  the  fact  that  by  the  foregoing  article  the  Republic  of 
Panama  foregoes  the  right  to  impose  **  any  taxes,  national,  municipal,  or  d^art- 
mental,"  on  the  property  of  the  United  States  and  its  employees  situated  in  the 
cities  of  Panama  and  Colon.  If  it  had  been  contemplated  that  the  Republic  of 
Panama  retained  sovereign  rights  in  the  Zone  or  was  at  liberty  to  exercise  those 
rights  in  that  territory  the  United  States  would  certainly  have  required  the 
same  exceptions  for  the  large  amount  of  its  property  in  the  Zone  as  it  required 
for  its  property  in  the  cities  of  Panama  and  Colon. 

Perhaps  no  more  complete  refutation  of  the  claims  advanced  by  the  R^ob- 
lie  of  Panama  is  necessary  than  to  propound  the  inquiry.  Is  the  Republic  of 
Panama  authorized  to  impose  national,  municipal,  and  departmental  taxes  on 
the  property  of  the  United  States  situated  in  the  Canal  Zone? 

So  well  understood  was  it  that  the  exercise  of  sovereign  powers  by  the  Re- 
public of  Panama  was  to  be  confined  to  the  territory  remaining  to  the  Republic 
tliat  in  at  least  three  articles  referring  to  such  exercise  of  power  the  territory 
of  the  Republic  is  not  mentioned,  although  manifestly  no  other  territory  was 
under  consideration. 

The  articles  referred  to  are  X,  XII,  and  XIII. 

Article  X  provides  *'  that  there  shall  not  be  imposed  contributions  or  charges 
of  a  personal  character  of  any  kind  upon  officers,  employees,  laborers,  and  oth^ 
Individuals  in  the  service  of  the  canal  and  railroad  and  auxiliary  works." 

Article  XII  provides:  "The  Government  of  the  Republic  of  Panama  shall 
permit  the  immigration  and  free  access  to  the  lands  and  workshops  of  the  canal 
and  its  auxiliary  works  of  all  employees  and  workmen  of  whatever  nationality, 
under  contract  to  work  upon  or  seeking  employment  upon  or  in  any  wise  con- 
nected with  the  said  canal  and  its  auxiliary  works,  with  their  respective  fam- 
ilies, and  all  such  persons  shall  be  free  and  exempt  from  the  military  service  of 
the  Republic  of  Panama." 

It  is  perfectly  plain  that  these  stipulations  relate  to  the  exercise  of  govern- 
mental authority  in  the  territory  outside  of  the  Canal  Zone. 

Let  it  be  supposed  that  this  treaty  did  not  contain  the  provision  "all  sudi 
persons  shall  be  free  and  exempt  from  the  military  service  of  the  Republic  d 
Panama."  Would  anyone  contend,  after  reading  Article  III  of  tiie  treaty,  that 
a  citizen  of  the  United  States  employed  on  the  canal  and  residing  in  the  Zone 
owed  such  temporary  allegiance  to  the  Republic  of  Panama  as  to  l)e  liable  to 
military  service  for  that  Government? 

Article  XIII  must  also  be  considered  as  relating  to  the  territory  of  the  H^ub- 
lie  of  Panama.  That  article  provides  that  "the  United  States  may  imr^^rt" 
(pass  through  the  territory  of  the  Republic)  "  into  the  Zone  and  auxiliary  Isnds, 
free  of  cusoms  duties,  imports,  taxes,  or  other  charges  and  without  any  restric- 
tions," certain  designated  articles,  respecting  which  further  provision  is  made^ 
as  follows: 
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"If  any  such  articles  are  disposed  of  for  use  outside  of  the  Zone  and  anxll- 
Itry  lands  granted  to  tlie  United  States  and  within  the  territory  of  the  Re- 
public they  shall  be  subject  to  the  same  Import  or  other  duties  as  like  articles 
imported  under  tiie  laws  of  the  Republic  of  Panama.** 

Manifestly  it  is  jiot  until  the  goods  are  **  outside  tbe  Zone  "  and  "  within  the 
territory  of  the  Republic "  that  they  are  subject  to  **  import  or  other  duties 
under  tlie  laws  of  the  Republic  of  Panama.** 

The  Panamanian  authortties  insist  that  it  is  by  yirtue  of  Article  XIII  that  the 
property  of  the  United  States  acquires  the  right  of  free  entry  Into  the  Zone. 
Snch  contention  is  not  warranted.  Said  article  is  intended  to  give  the  right  of 
free  transit  across  the  territory  of  the  Republic  of  Panama  for  goods  belonging 
to  the  United  States.  The  right  of  tiie  United  States  to  take  its  property  Into 
the  Zone  results  from  Hne  provisions  of  Article  XIII.  The  construction  contended 
for  by  Panama  makes  Article  XIII  contradict,  if  not  nullify,  Article  III,  for 
by  the  terms  of  Article  III  the  Republic  of  Panama  grants  to  the  United  States 
"all  the  rights,  power,  and  authority  of  a  sovereign  to  the  entire  exclusion  of 
the  exercise  by  the  Republic  of  Panama  of  any  such  sovereign  rights,  power,  or 
authority  "  In  the  Canal  Zone. 

When  due  consideration  is  given  to  Article  III  it  is  apparent  that  Article  XIII 
relates  to  tlie  exercise  of  sovereign  powers  by  the  Republic  of  Panama  In  ter- 
ritory wherein  such  exercise  Is  contemplated  by  the  treaty,  to  wit,  the  territory 
of  the  Republic. 

Under  the  constmclion  of  Article  XIII  contended  for  by  Panama  the  right  of 
tliat  Republic  to  tax  ttie  goods  in  question  depends  upon  the  ownership  of  the 
property  without  regard  to  the  place  of  final  destination ;  if  the  goods  are  the 
property  of  the  United  States  they  enter  free  and  remain  exempt  from  tariff 
impoeti  so  long  as  they  continue  to  be  the  property  of  the  United  States;  If, 
however,  the  United  States  parts  with  the  ownership  the  sovereignty  of  Panama 
may  Impose  on  said  goods  tbe  customs  duties  prescribed  by  the  laws  of  that 
Republic 

If  the  Republic  of  Panama  is  authorized  to  exercise  sovereign  powers  in  the 
Canal  Zone,  and  the  sovereign  rljxht  to  Impose  customs  duties  is  restrained 
only  by  the  fact  of  ownership  by  the  United  States,  It  would  follow  that  if  the 
TTnited  States  transferred  the  ownership  of  property  deposited  in  the  Oanal 
Zone  such  property  would  be  subject  to  said  right,  whether  It  remained  in  the 
Zone  or  not.  But  said  Article  XIII  expressly  declares  that  the  right  to  impose 
customs  duties  on  such  property  is  to  be  exercised  in  the  event  only  that  **  such 
articles  are  disposed  of  for  use  outside  the  Zone  and  auxiliary  lands  granted 
the  United  States  and  within  the  territory  of  the  Republic." 

Clearly  tlie  exercise  by  the  Republic  of  Panama  of  the  sovereign  right  to 
impose  customs  duties  on  goods  of  the  character  under  consideration  is  de- 
pendent upon  two  facts :  First,  that  the  goods  are  owned  by  some  one  other  than 
the  Government  of  the  United  States;  second,  that  the  goods  are  to  be  used 
outside  the  Zone  and  within  the  territory  of  the  Republic  of  Panama  by  some 
one  other  than  the  United  States. 

A  careful  examination  of  the  provisions  of  Article  XIII  discloses  that  they 
combine  definite  description  of  specific  articles  and  indefinite  classification  of 
property  in  generaL 
The  article  under  consideration  (XIII)  reads  as  follows: 
"Tlie  United  States  may  Import  at  any  time.  Into  the  Zone  and  auxiliary 
iBD^  free  of  customs  duties,  imports,  taxes,  or  other  charges,  and  without  any 
restrictions,  any  and  all  vessels,  dredges,  engines,  cars,  machinery,  tools,  explo- 
sives, materials,  supplies,  and  other  articles  necessary  and  convenient  In  the 
constmction,  maintenance,  operation,  sanitation,  and  protection  of  the  canal 
and   auxiliary  works,  and  all   provisions,   medicines,   clothing,   supplies,   add 
other  thln^  necessary  and  convenient  for  the  officers,  employees,  workmen,  and 
laborers  In  the  service  and  employ  of  the  United  States  and  for  their  families." 
Read  by  the  light  of  contemporaneous  history.  It  Is  difficult  to  see  how  this 
article  can  be  considered  as  relating  to  the  exercise  of  authority  anywhere 
except  in  the  territory  of  the  Republic  of  Panama. 

That  the  grant  accomplished  by  the  treaty  was  a  grant  of  land  and  sovereign 
right^thereover,  and  not  a  mere  concession  or  privilege.  Is  shown  by  the  granting 
clauses  and  also  by  the  references  to  the  grant  In  subsequent  clauses  of  the 
treaty;  for  instance.  Article  XIII  employs  the  expression  "outside  the  Zone 
and  anxiMary  lands  granted  to  the  United  States  and  within  the  territory  of 
the  R^^ublic** 
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In  support  of  the  contention  advanced  by  the  Government  of  the  liepnbUc  of 
Panama,  yon  quote  Article  IV  of  the  proposed  treaty  with  Colombia.  The  lint 
stipulation  of  that  article  is  as  follows : 

"  The  rights  and  privileges  granted  by  the  terms  of  this  convention  shall  not 
affect  the  sovereignty'  of  the  Republic  of  Ck>lombia  over  the  territory  within 
whose  boundaries  such  rights  and  privileges  are  to  be  exercised.*' 

No  such  provision  as  the  foregoing  appears  in  the  convention  between  the 
United  States  and  the  Republic  of  Panama;  on  the  contrary.  Article  III  of 
the  convention  with  Panama  provides  that — 

"  The  Republic  of  Panama  grants  to  the  United  States  all  the  rights,  powers, 
and  authority  within  the  Zone  *  •  *  which  the  United  States  would  pos- 
sess and  exercise  If  it  were  the  sovereign,  *  *  *  to  the  entire  exclusion 
of  the  exercise  by  the  Republic  of  Panama  of  any  such  sovereign  rights,  power, 
or  authority." 

This  stipulation  is  plain  and  its  purpose  manifest  If  the  powers  of  sover- 
eignty are  to  be  exercised  in  that  territory  the  right  to  exercise  them  bekHigs 
to  the  United  States. 

Permit  me  to  call  your  attention  to  certain  official  acts  of  the  Government  of 
the  Republic  of  Panama  which  evidence  that  the  legislative,  executive,  and 
judicial  branches  of  that  Government  have  heretofore  accepted  and  acted  upon 
the  theory  that  the  convention  of  November  18,  1903,  conveyed  the  territory 
of  the  Canal  Zone  and  sovereign  jurisdiction  thereover  to  the  United  States. 

The  constitution  of  the  Republic  of  Panama  was  formulated  during  the  time 
the  treaty  between  the  United  States  and  Panama  was  pending  before  the 
Senate  of  the  United  States.  The  constitution  was  adopted  on  February  13 
and  proclaimed  February  15,  1904.  The  Senate  recommended  the  ratifica- 
tion of  the  treaty  on  February  23,  and  the  President  carried  out  the  recom- 
mendation on  February  25,  1904. 

The  constitution  of  Panama  described  the  boundaries  of  that  R^ublic  as 
follows : 

"Abt.  3.  The  territory  of  the  Republic  is  composed  of  all  the  territory  from 
which  the  State  of  Panama  was  formed  by  the  amendment  to  the  Granada 
constitution  of  1853  •  •  •  together  with  its  islands  and  of  the  continental 
and  insular  territory.  •  •  •  The  territory  of  the  Republic  remains  subject 
to  the  jurisdictional  limitations  stipulated  or  which  may  be  stipulated  in  public 
treaties  concluded  with  the  United  States  of  North  America  for  the  construc- 
tion, maintenance,  or  sanitation  of  any  means  of  interoceanlc  transit'* 

What  is  meant  by  "  jurisdictional  limitations  "  if  it  were  intended  that  the 
pending  treaty  should  convey  nothing  but  rights  of  property?  Why  was  this 
limitation  placed  upon  the  extent  of  the  national  domain,  if  the  United  States 
was  to  be  a  mere  concessionaire  subject  to  the  jurisdiction  of  the  Republic  of 
Panama? 

The  legislative  branch  of  the  Government  of  the  Republic  of  Panama  has 
recognized  the  right  of  the  United  States  to  exercise  the  sovereign  authority  to 
regulate  foreign  commerce  with  the  territory  of  the  Zone  and  has  enacted  two 
statutes  with  reference  to  such  exercise  of  authority  by  the  United  States. 

Law  No.  65,  enacted  by  the  National  Assembly  of  Panama  on  June  6,  1904. 
**  conferring  certain  authority  upon  the  Executive,*'  is  as  follows : 

"Abticlb  1.  Authority  is  given  to  the  Executive  to  reduce,  as  may  be  con- 
venient those  duties,  the  collection  of  which,  at  the  rates  established  by  the 
present  law,  ordinances,  or  decrees,  would  be  prejudicial  to  commerce  and  to 
the  public  because  of  great  differences  there  might  be  between  them  and  those 
established  by  the  United  States  Government  for  the  Canal  Zone. 

**Abt.  2.  Authority  is  also  given  to  the  Executive  to  enter  into  an  agree- 
ment with  the  Government  of  the  United  States  respecting  the  rates  of  duties 
to  be  collected  in  the  Canal  Zone  and  the  cities  of  Panama  and  Colon:  Pro- 
vided, however,  That  the  said  duties  shall  be  uniform  throughout  the  terri- 
tory named,  which  agre^nent  shall  remain  in  force  until  annulled  by  the 
National  Assembly.** 

Your  attention  is  directed  to  the  fact  that  the  foregoing  act  of  the  National 
Assembly  of  Panama  was  enacted  eighteen  days  prior  to  the  date  of  the  order 
of  the  President  of  the  United  States  opening  the  territory  of  the  Canal  Zone 
to  commerce  and  establishing  customs-houses  therein. 

Law  No.  88,  enacted  by  the  National  Assembly  of  Panama  on  July  16^  IBOi, 
provides  as  follows: 
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"Am,  23.  The  BxecntlTe  is  aotborlsed  to  reduce  the  slaughterbome  duty 
•n  cattle  killed  in  the  districts  of  Panama,  Colon,  and  Bocas  del  Tore  when 
tbe  fiscal  system  to  be  introduced  into  the  Zone  ceded  to  the  United  States,  in 
Lis  (pinion,  requires  it" 

It  can  not  escape  observation  that  the  legislatiye  branch  of  the  Ck>Tem- 
nient  of  tlie  Republic  of  Panama  by  legislative  enactment  declared  the  Zone 
to  be  ''ceded  to  the  United  States,"  and  dealt  with  accordingly. 

The  executive  branch  of  the  Government  of  the  Republic  of  Panama,  also,  has 
recognized  the  right  of  the  United  States  to  exercise  the  powers  of  sovereignty 
in  tbe  Canal  Zone.  By  July  17,  1904,  His  Excellency  the  President  of  that 
Republic  officially  advised  the  governor  of  ttie  Canal  Zone  as  follows : 

BspxjBLio  or  Panama  PaBsmENoiA, 

Panama,  July  11,  1904. 
MaJ.  Gen.  Qwo.  W.  Davis. 

Oovemor  of  the  Canal  Zone,  Present, 
Deab  Sib  :  I  have  the  pleasure  to  inform  you  that  I  am  fully  authorized  by 
law  recently  enacted  by  tbe  National  Assembly,  to  reduce  or  increase  our  duties 
and  taxes  accordingly  with  the  rates  which  your  Qovemment  shall  establish 
at  tbe  Canal  Zone. 

Yours,  truly,  K.  Amadob  Gukbbcbo. 

To  carry  out  the  suggestion  contained  in  the  foregoing  letter  and  to  enable 
the  executive  branch  of  the  Government  of  the  Republic  of  Panama  to  pursue 
tbe  course  obviously  intended  and  provided  for  by  the  National  Assembly  of 
Panama,  It  was  necessary  for  the  United  States  to  make  known  what  duties 
and  taxes  would  be  levied  and  collected  in  the  Canal  Zone.  Whereupon  the 
President  of  the  United  States  directed  the  issuance  of  the  order  of  June  24, 
190i,  of  which  complaint  is  now  made 

Conclusive,  as  to  the  right  of  the  United  States  to  exercise  sovereign  juris- 
diction in  the  Zone,  is  the  fact  that  upon  the  arrival  of  Maj.  Gen.  George  W. 
Davis,  whom  the  President  had  appointed  governor  of  the  Canal  Zone  and  dele- 
gated to  administer  the  government  of  said  territory,  all  the  officials  of  the 
Republic  of  Panama  ceased  to  exercise  any  authority  res|>ecting  the  administra- 
tion of  government  in  that  territory,  the  soldiers  and  police  of  that  Republic 
stationed  in  the  territory  were  withdrawn,  the  officers  of  all  branches  of  govern- 
ment stationed  in  the  territory  surrendered  their  offices  and  were  superseded  by 
appointees  of  the  United  States. 

The  withdrawal  from  the  Zone  of  the  officials  of  the  Republic  of  Panama  was 
pursuant  to  an  order  Issued  by  the  secretary  of  state  and  foreign  affairs  of  that 
Republic,  upon  the  signing  of  the  agreement  respecting  the  boundary  line  be- 
tween the  Zone  and  the  cities  of  Colon  and  Panama.  The  order  was  dated  June 
17, 1904^  and  reads  as  follows : 

"GovERTfom,  CoUm: 

**  Districts  of  railway  Hue  are  comprised  within  Canal  Zone  and  from  to-day 
authoritieB  and  public  employees  in  said  Zone  cease  in  their  functions  as  mem- 
bers of  the  Government  of  the  Panama  Republic,  according  to  convention  signed 
yesterday.    Advise  you  for  your  information. 

''Attentive  servant,  Tomas  Abias." 

Upon  the  assumption  of  governmental  authority  over  the  Zone  by  the  United 
States  it  became  important  that  the  line  of  separation  between  the  Zone  and  the 
Repviblic  of  Panama,  especially  that  separating  the  Zone  from  the  towns  of  Pan- 
ama and  Colon,  should  be  ascertained  and  declared.  Major-General  Datls,  gov- 
ernor of  the  Zone,  on  behalf  of  the  United  States,  and  his  excellency  Tomas  Arias, 
secretary  of  government  and  foreign  affairs,  and  Ramon  Valdez,  nttoruey- 
general  of  the  Republic  of  Panama,  on  behalf  of  that  Government,  entered  into 
and  signed  a  provisional  agreement  as  to  such  demarkation  of  boundaries  on 
Jone  15, 1904. 

This  agreement  was  duly  published  in  the  Gaceta  Oflclal  of  the  Republic  of 
Panama.    The  following  extracts  are  quoted  from  that  publication : 

••Whereas  •  •  •  it  is  necessary  that  the  extent  and  boundaries  of  the 
territory  ceded  to  the  Government  of  the  United  States  by  the  Republic  of 
Panama  under  the  terms  and  provisions  of  said  convention  shall  be  provision- 
ally agreed. 
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**  Section  1.  The  limits  of  the  Canal  Zone,  including  lands  under  water  and 
islands  ceded  •  ♦  •  delivery  of  which  lands,  waters,  and  islands  has  been 
made  by  Panama  and  possession  of  which  has  been  taken  by  the  United  States 
are  indicated  and  shown  on  the  attached  map  ♦  ♦  •  and  said  indicated 
boundary,  or  line  of  division,  between  the  territory  ceded  by  the  Republic  of 
Panama  to  the  United  States  for  canal  purposes. 

0.0  m  m  m  m  # 

"That  the  entrance  channel  of  the  Panama  Canal  through  said  harbor  of 
Colon  *  *  *  is  hereby  declared  to  be  a  part  of  the  Canal  Zone,  under  the 
exclusive  Jurisdiction  of  the  United  States." 

It  is  manifest  that  at  the  time  this  agreement  was  signed  both  the  secretary 
of  state  and  the  attorney-general  of  the  Republic  of  Panama  considered  that 
the  rights  of  the  United  States  in  the  Canal  Zone  were  something  more  than 
those  of  a  private  concessionaire  or  lessee. 

The  Judicial  branch  of  the  Ck)vemment  of  the  Republic  of  Panama  has  det6^ 
mined  the  question  as  to  which  government  possesses  sovereignty  over  the 
Canal  Zone  In  favor  of  the  United  States.  The  question  was  presented  by 
numerous  cases  of  criminal  offenses  conmiitted  In  the  territory  of  the  Zone 
since  the  transfer.  The  courts  of  Panama  held  that  they  are  without  Juris- 
diction and  transmitted  the  papers  to  the  foreign  office  of  their  government  for 
transmission  of  the  case  and  the  person  of  the  accused  to  the  Zone  authorities. 
From  the  correspondence  in  a  large  number  of  instances  the  following  are 
selected : 

Etienne  Lamour  was  arrested,  charged  with  the  ofTense  of  assault  and  bat- 
tery, committed  at  Emperador  on  June  5,  1904.  The  papers  were  transmitted 
to  the  second  circuit  court,  one  of  the  courts  of  the  Republic  of  Panama,  and 
submitted  to  the  fiscal  for  report.  The  fiscal  recommended  that,  as  Emperador 
is  situated  In  the  Canal  Zone,  the  court  lacked  Jurisdiction,  and  therefore  the 
papers  should  be  transmitted  to  the  secretary  of  Justice  for  submission  to  the 
proper  American  authorities.  The  papers  were  so  transmitted  to  the  secretary 
of  Justice,  who  returned  them  to  the  court  with  a  statement  that  the  question 
be  decided  by  the  court  "  as  the  transfer  of  sovereignty  in  the  districts  of  the 
railroad  line  has  been  officially  communicated." 

The  letter  of  the  secretary  of  Justice  is  as  follows : 

[RepnbUo  of  Panama,  national  executive  power,  department  of  public  Instruction  and  Justice.} 

Division  of  Justice,  No.  423, 

Panama,  June  SO,  190k. 
To  the  Second  Circuit  Judge  in  Criminal  Matters,  City: 

I  return  to  you  the  proceedings  and  papers  you  sent  to  this  office  with  nott 
No.  275  of  the  2Gth  instant,  tending  to  show  that  Etienne  Lomour  is  guilty  of 
the  offense  of  assault  and  battery. 

This  office  abstains  from  deciding  what  should  be  done  with  the  said  pro- 
ceedings, as  It  considers  that  you  are  the  one  that  should  do  so,  as  the  transfer 
of  sovereignty  In  the  districts  of  the  railroad  line  has  been  officially  communi- 
cated. 
God  preserve  you. 

Juuo  I.  Febbboa. 


Third  Circuit  CJoubt, 
Panama,  July  12, 1904. 
As  by  reason  of  the  delivery  of  the  Canal  Zone  the  Jurisdiction  which  the 
Judges  of  this  circuit  exercised  over  the  districts  of  Emperador  and  Gorgona  has 
ceased,  the  undersigned  can  not  continue  to  take  cognizance  of  this  matter. 
Therefore  let  these  proceedings  be  sent  to  the  secretary  of  government,  through 
the  secretary  of  public  instruction  and  Justice,  in  order  that  he  may  transmit 
them  to  the  North  American  authority  competent  to  take  cognizance  of  the  case 
In  question. 
Let  it  be  notified  and  recorded. 

Alfonso  Fabreoa^  Judge, 
Batael  Benitez,  Secretarp. 
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Another  owe  proceeded  as  follows : 

Victor  Onillot,  a  French  cttizen,  was  aocoaed  by  his  employer  of  stealing  at 
Cnlebra  on  May  5,  $65  gold,  $4  In  American  bank  notes,  and  about  no  in  silver. 
Preliminary  investigation  was  conducted  by  the  police  inspector  of  Culebra, 
and  stiowed  that  the  money  was  stolen  from  the  pockets  of  the  complainant  by 
cnttiog  through  them  while  he  was  asleep.  The  papers  were  transmitted  by  the 
police  Inspector  to  the  first  circuit  court  for  criminal  matters  of  the  Republic 
of  Panama,  and  thence  to  the  second  circuit  court  for  criminal  matters ;  they 
were  referred  to  the  fiscal  of  the  latter  court,  who  reported  that  the  hamlet  of 
Culebra  was  situated  within  the  provisional  demarcation  of  the  Canal  Zone,  and 
that  the  circuit  Judge  la<^ed  jurisdiction,  and  that  the  papers  should  be  trans- 
mitted to  the  secretary  of  public  instruction  and  Justice  for  submission  to  tlie 
proper  American  authorities. 

The  papers  were  transmitted  by  circuit  judge  to  superior  judge  for  decision. 
The  fiscal  of  the  superior  court  recommended  the  transmission  of  the  papers 
to  the  department  of  foreign  affairs  and  that  ttie  accused  be  held  subject  to 
Miid  secretary's  orders,  which  recommendation  was  approved  by  the  superior 
JDdge. 

The  secretary  of  government  and  foreign  affairs  for  the  Republic  of  Panama 
transmitted  ttie  papers  to  the  governor  of  the  Canal  Zone  in  a  communication 
reading  as  follows : 

Depabtmiht  of  Qovxbnment  and  Fobkion  Affaibs, 

Panama,  July  9,  190i. 
Kr.  Govkbnob:  I  have  the  honor  to  transmit  to  you  herewith  the  record  of 
the  preliminary  proceedings  instituted  against  Victor  Guillot  for  robbery  com- 
mitted within  the  jurisdiction  of  the  Canal  2k)ne,  with  the  request  that  you 
issue  tbe  proper  orders  to  have  these  preliminary  proceedings  duly  continued. 

I  have  to  inform  you,  for  such  action  as  you  may  deem  proper*  that  the 
accused  Guillot  is  confined  in  the  jail  of  this  city. 
With  expressions  of  the  lilghest  consideration,  I  have  the  honor  to  be, 
Your  obedient  servant* 

TouAB  AaiAt. 
Qea.  Gbobge  W.  Davis, 

Oovemor  of  the  Canal  Zone,  Oity. 

Raimundo  Llzano  was  brought  before  the  superior  court  at  Panama,  charged 
with  the  crime  of  theft,  perpetrated  in  the  territory  of  the  Canal  Zone.  The 
case  was  sent  to  the  first  circuit  court  for  criminal  matters  The  decision  of 
tliat  court  was  as  follows : 

Thibd  Cibouit  Ooubt, 
Panama,  July  tt,  1904. 
Whereas  the  crime  involved  in  these  proceedings  was  committed  on  territory 
of  tbe  Canal  Zone,  where  the  undersigned  has  no  jurisdiction,  with  the  concur- 
renoe  of  the  fiscal,  it  is  decided  that  these  proceedings  be  sent  to  the  secretary 
of  state  for  transmission  to  the  proper  person. 
Let  It  be  communicated  and  recorded. 

Alfonso  Fabbaoa,  Judge. 
Rafael  Bbnitez,  Secretary , 

nie  United  States  at  all  times  since  the  treaty  was  concluded  has  acted  upon 
the  theory  that  it  had  secured  In  and  to  the  Canal  Zone  the  exclusive  Jurisdic- 
tion to  exercise  sovereign  rights,  power,  and  authority. 

On  April  28,  1904,  Congress  enacted  an  act  entitled  "An  act  to  provide  for  the 
temporary  government  of  the  Canal  Zone  at  Panama,  the  protection  of  the  canal 
works,  and  for  other  purposes." 

Said  act  provided  as  follows: 

"  Sec.  2.  •  ♦  •  All  the  military,  civil,  and  Judicial  powers,  as  well  as  the 
power  to  make  all  rules  and  regulations  necessary  for  the  government  of  the 
Canal  Zone,  and  nil  the  rights,  powers,  and  authority  granted  by  the  terms  of 
gach.  treaty  to  the  United  States,  shall  be  vested  in  such  person  or  persons  and 
shall  be  exercised  in  siioh  mnnner  as  the  President  shall  direct  for  the  govern- 
ment  of  said  Zone.    •    •    • » 
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Pursuant  to  the  proylBioD  of  said  act,  the  President  directed  that  all  the 
governmental  power  in  and  over  said  Canal  Zone  should  be  vested  in  tbe 
Isthmian  Oanal  Ck>mmission,  to  be  exercised  under  the  supervision  and  direc- 
tion of  the  Secretary  of  War. 

The  power  of  I^islatlon  respecting  the  government  of  the  Zone  was  conferred 
upon  the  Commission. 

MaJ.  Gen.  George  W.  Davis,  U.  S.  Army,  was  appointed  governor  of  tiw 
Canal  Zone,  by  the  President  and  ordered  to  proceed  at  once  to  the  Isthmus  of 
Panama,  and  in  the  name  of  the  President  and  for  and  on  behalf  of  the  United 
States,  as  the  chief  executive  in  the  Canal  Zone,  to  see  that  the  laws  are  faith- 
fully executed  and  maintain  possession  of  said  territory;  he  was  also  vested 
with  pardoning  power. 

The  President  further  designated  what  laws  should  be  continued  in  force  in 
the  territory  of  the  Zone,  by  what  officials  said  laws  should  be  administered, 
and  provided  for  the  temporary  exercise  of  the  judicial  power. 

The  Isttmaian  Canal  Commission,  by  the  exercise  of  tlie  legislative  power 
vested  in  them,  enacted  laws  for  the  orgnnization  and  establishment  of  tlie 
executive  and  Judicial  branches  of  the  government  of  the  Canal  Zone,  the  establish- 
ment and  government  of  municipal  subdivisions,  and  for  .the  collection  of  rer- 
enues,  a  postal  service,  the  sanitation  of  the  Isthmus,  quarantine  of  the  ports, 
policing  of  the  Zone,  a  penal  code,  and  a  code  of  criminal  procedure,  besides 
other  enactments  required  for  the  proper  administration  of  tlie  government  la 
the  Zone. 

In  full  confidence  that  it  had  secured  the  right  to  exercise  all  powers  of 
sovereignty  in  the  Zone,  the  United  States  paid  to  the  Republic  of  Panama 
$10,000,000  in  gold  and  to  the  French  Canal  Company  $40,000,000.  Tbe  Con- 
gress appropriated  $150,000,000  to  complete  the  canal.  The  President  ap- 
pointed tiie  Isthmian  Canal  Commission,  and  the  work  of  construction  was 
immediately  entered  upon.  Agencies  of  government  have  been  established 
in  the  Zone  and  the  necessities  of  the  social  organism  provided  at  the  expense 
of  the  United  States. 

I  note  your  reference  to  the  exercise  of  the  sovereign  powers  by  the  United 
States  over  the  harbors  constituting  the  Atlantic  and  Pacific  entrances  to  tbe 
canal. 

As  understood  by  me,  your  contention  Is  that  whatever  may  be  tbe  authority 
of  the  United  States  in  other  parts  of  the  Canal  Zone,  this  (Jovemment  is  with- 
out authority  at  these  two  points  (Cristobal  and  La  Boca)  for  the  reason  that 
these  points  are  within  the  harbors  adjacent  to  the  cities  of  Colon  and  Paiuuna, 
and  therefore  excluded  from  the  grant  made  by  Article  II  of  the  convention. 

For  couvenient  reference,  I  quote  a  part  of  said  article : 

**  The  Republic  of  Panama  grants  to  the  United  States  in  perpetuity  the  use, 
occupation,  and  control  of  a  zone  of  land  and  land  under  water  for  the  con- 
struction, maintenance,  operation,  sanitation,  and  protection  of  said  canal  of 
the  width  of  ten  miles,  extending  to  tlie  distance  of  five  miles  on  each  side  of 
the  centre  line  of  the  route  of  the  canal  to  be  constructed,  the  said  sone  begin- 
ning in  the  Caribbean  Sea  three  marine  miles  from  mean  low-water  mark  and 
extending  to  and  across  the  Isthmus  of  Panama  into  the  Pacific  Ocean  to  a  dis- 
tance of  three  miles  from  mean  low-water  martc,  with  the  proviso  that  tbe 
cities  of  Panama  and  Colon  and  harbors  adjacent  to  said  cities,  which  are 
included  within  the  boundaries  of  the  zone  above  described,  shall  not  be  bi- 
eluded  within  this  grant" 

A  strip  of  land  5  miles  wide  on  either  side  of  the  entrances  to  the  canal  would 
include  all  of  the  city  of  Colon  and  substantially  all  of  the  city  of  Panama. 
The  Republic  of  Panama  desires  to  retain  sovereign  Jurisdiction  over  the  inhab- 
ited portions  of  the  territory  of  these  municipalities,  hence  the  exemption  in 
the  grant  In  this  connection  attention  is  called  to  the  fact  that  if  the  Republic 
of  Panama  intended  to  retain  the  right  to  exercise  sovereign  Jurisdiction  over 
the  entire  Zone,  this  exemption  would  have  been  unnecessary. 

Ton  will  recall  that  when  this  convention  was  being  considered  by  the  United 
States  Senate  the  opposition  to  its  confirmation  suggested  the  possibility  that 
the  Republic  of  Panama  might  advance,  thereafter,  the  contention  now  pre- 
sented. Thereupon  the  matter  was  brought  to  the  attention  of  Mr.  Banan- 
Varilla,  the  duly  accredited  representative  of  the  Republic  of  Panama,  by  whom 
said  convention  was  negotiated. 

In  response  the  representative  of  tbe  Republic  of  Panama,  by  a  letter  dated 
January  19»  1904,  advised  the  United  States  as  fallows: 
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"  I  do  not  hesitate,  sir,  to  giTe  you  in  my  name  and  in  the  name  of  my  Qoy- 
emment  the  following  explanation  on  the  meaning  of  the  clauses  which  have 
been  deemed  not  sufDciently  outlined  by  the  committee  of  the  senate : 

''First  Harbors  adjacent  to  the  cities  of  Panama  and  Ck>lon.  The  harbors 
adjacent  to  the  dties  of  Panama  and  Colon  (adjacent  comes  from  adjacens — 
lybig  at  the  side  of)  are,  in  my  understanding,  the  harbors  in  contact  of  said 
dtiea,  and  putting  ttiem  in  communication  with  the  sea.  These  harbors  are 
completely  s^Murated  from  and  independent  of  the  harbors  of  the  canal  or  the 
barbors  situated  at  its  two  entrances,  and  which  ships  going  through  the  canal 
will  haTe  to  use. 

"The  harbor  at  the  Colon  aid  of  the  canal  is  an  interior  harbor,  made  by 
dredging  in  the  bay  of  Fox  River,  adjacoit  to  the  city  of  Christopher  Columbus, 
and  protected  by  a  breakwater. 

"  The  harbor  adjacent  to  the  dty  of  Colon  is  constituted  by  a  series  of  wharves 
bnilt  in  the  opoi  sea  without  any  artificial  shelter.  A  ship  lying  in  the  Colon 
Harbor  and  leaving  it  to  go  into  the  canal  harbor  will  have  first  to  go  into  the 
C9>en  sea,  and  then  pass  ^the  breakwater  which  protects  the  entrance  of  the 
canal  harbor. 

''At  Panama  the  canal  harbor  is  also  an  interior  harbor,  situated  at  La  Boca, 
several  miles  from  the  wharf  wtiich  forms  the  Panama  Harbor,  a  wharf  built 
lo  open  sea  like  those  of  Colon.  The  very  same  thing  may  be  said  of  the 
Panama  as  of  the  Colon  harbors.  Both  are  local  harbors,  strictly  limited  to  the 
■ervice  of  the  respective  townships  and  out  of  the  way  of  the  canal  and  its 
approaches  to  its  entrance. 

"There  Is  not  a  shadow  of  probability  ttiat  the  harbor  adjacent  either  to 
Panama  or  Colon  will  ever  be  used  for  anything  but  the  local  trade  of  the  town, 
and  therefore  the  United  States  will  never  necessitate  to  do  anything  in  rela- 
tion to  the  canal  with  any  part  of  them.'* 

The  administration  of  the  Government  of  Panama,  being  advised  by  Bunau- 
Varilla  of  this  letter,  wrote  him  as  follows : 

"  Toum  EiXCELLENOT :  Most  opportune  indeed  was  your  excellency's  communi- 
cation of  January  19  to  the  secretary  of  state,  dissipating,  as  it  did,  the  new 
obstacles  raised  to  prevent  the  pnunpt  approval  of  the  treaty  by  the  American 
Soiate. 

"All  the  matters  which  your  excellency  mentions  were  at  the  same  time  dis- 
eussed  with  the  Hon.  Mr.  Buchanan. 

**  F.   v.  DE  LA.  ESPBIELLA.** 

The  foregoing  correspondence  being  brought  to  the  attention  of  the  secretary 
of  government  and  foreign  affairs  for  the  Government  of  Panama,  he  replied  as 
follows : 

"OmoE  or  THE  Secret ABT  or  GtovEBNMBRT 

"and  Fobeign  Relations, 
''Department  or  Fobeion  Relations, 

"  Panama,  August  23,  190i. 

"SE^om  Minister:  I  have  t)efore  me  your  excellency's  attentive  communi- 
cation. No.  23,  of  the  16th  instant,  wherein  you  refer  to  the  letter  which  Mr. 
Bunan-Varilla  addressed  to  Mr.  Hay,  Secretary  of  State,  of  the  United  States,  on 
the  19tb  of  January  of  the  present  year,  with  regard  to  the  interpretation  of 
certain  clauses  in  the  treaty  of  November  18,  1903,  a  copy  of  which  your  excel- 
ieiiey  was  good  enough  to  send  me,  and  the  existence  of  which  I  had  forgotten. 
As  was  natural,  I  ordered  that  a  search  be  made  of  the  archives  in  this  office 
for  the  missing  document,  and  it  was  found,  the  original  of  which  your  excel- 
lency  informs  me  will  be  presented  to  the  minister  plenipotentiary  and  envoy 
extraordinary  of  Panama  in  Washington." 

The  authorities  of  the  Canal  Zone  report  that  for  a  limited  period  following 
the  promulgation  of  the  President's  order  establishing  ports  of  entry  at  the 
harbors  at  ttie  entrance  of  the  canal  said  orders  were  acquiesced  in  by  the 
Kepublic  of  Panama  without  protest  Several  vessels  were  cleared  from  the 
port  ot  Panama,  in  the  Republic  of  Panama,  for  the  port  of  Ancon  (La  Boca), 
in  the  Canal  Zone,  in  which  port  the  vessels  were  received  by  the  American 
authorities. 
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In  this  connection  attention  is  called  to  the  fallowing  correspondence  between 
the  owners  of  the  steamship  Loa  and  the  chief  of  the  national  costoms  senrice 
of  Panama : 

Panama,  July  2, 190i. 
The  Captain  of  the  Pobt, 

Chief  of  the  National  Oustoms  Service,  Panama: 
Please  certify  below  whether  the  steamship  Loc,  which  entered  this  port  on 
the  26th  of  June  last,  was  authorized  to  proceed  to  the  La  Boca  wharf. 
Yours,  etc^ 

H.  Ehbmah  Ga 


Hkadquabtebs  of  the  National  Customs  Sebviob, 

Panama,  July  2, 190k. 
The  writer,  chief  of  the  national  customs  service  of  Panama,  certifies : 
That  the  Chilean  steamship  Loa  was  duly  received  at  9  a.  m.  on  the  26tli 
ultimo,  and  was  authorized  to  discharge  and  receive  cargo  where  most  con- 
venient to  do  so.  With  re^pEurd  to  the  observance  of  formalities  in  order  to  pro- 
ceed to  La  Boca,  this  is  a  matter  which  pertains  exclusively  to  the  governor  of 
the  Zone,  because  that  Is  American  property. 

As  the  l>oat  was  received  by  the  Panaman  authorities,  It  was  natural  that  in 
order  to  enter  and  tie  alongside  of  the  wharves  of  the  said  port  of  La  Boca,  it 
was  subject  to  comply  with  the  formalities  required  by  the  authorities  of  that 
place  (La  Boca). 

[SEAL.]  LBONIDES  PBBRI. 

The  United  States  learns  with  regret  that  the  officials  of  the  Republic  of 
Panama  are  apprehensive  that  the  course  adopted  by  the  United  States  will 
substantially  reduce  the  revenues  of  that  Republic.  Permit  me  to  express  the 
belief  that  future  developments  will  show  such  fear  to  be  without  foundation. 
The  construction  of  the  canal  will  cause  a  large  increase  in  the  population  of 
the  Zone  and  of  the  Republic.  Vast  expenditures  of  money  will  be  made  by  the 
Commission  in  canal  construction,  which  will  be  expended  largely  in  the  com- 
mercial centers  of  the  country,  to  wit,  Panama  and  Colon.  This  will  occasion 
increased  importations,  with  resulting  increase  of  revenue  to  the  Govenmient 
exercising  sovereign  Jurisdiction  over  those  cities. 

The  United  States  has  sought  at  all  times  to  secure  and  preserve  for  the 
Republic  of  Panama  sufficient  means  for  adequate  revenues.  In  this  connection, 
permit  me  to  call  your  attention  to  the  fact  that  the  propbsed  treaty  with  Colom- 
bia contained  the  following  provision  (Art.  VIII) : 

"  The  ports  leading  to  the  canal,  including  Panama  and  (Dolon,  also  shall  be 
free  to  the  commerce  of  the  world,  and  no  duties  or  taxes  shall  be  imposed, 
except  upon  merchandise  destined  to  be  introduced  for  the  consumption  of  the 
rest  of  the  Republic  of  Colombia,  or  the  Department  of  Panama,  and  upon 
vessels  touching  at  the  ports  of  Colon  and  Panama  and  which  do  not  cross  the 
canal." 

Under  such  a  provision  merchandise  imported  into  the  ports  of  Colon  and 
Panama  for  consumption  within  those  municipalities  would  have  altered  free 
of  duty. 

The  convention  between  the  Republic  of  Panama  and  the  United  States  per- 
mits the  Republic  of  Panama  to  impose  customs  duties  on  merchandise  imported 
Into  those  cities  for  consumption  therein,  as  well  as  elsewhere  in  the  Bepubiie. 

Your  attention  is  directed  to  the  fact  that  under  the  rule  of  law  established 
by  the  United  States  Supreme  Court,  goods  from  the  United  States  were  entitled 
to  free  entry  into  the  Zone  as  soon  as  the  sovereignty  of  the  United  States  per- 
manently attached  to  the  territory'.  (Vide  Dooley  v.  United  States,  183  U.  &, 
161;  Cross  v.  Harrison,  16  Howard,  164.) 

It  was  recognized  that  free  entry  into  the  Zone  of  goods  from  the  United 
States  might  worlt  a  hardship  on  the  trades  people  of  the  near-by  cities  of  Pan- 
ama and  Colon,  as  the  latter  were  obliged  to  pay  customs  duties  to  the  Repal>lie 
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of  Panama.    To  meet  this  contingency,  the  order  of  June  24,  1904,  regulating 
commerce  with  the  Zone,  provides  as  follows : 

**  Tbe  governor  of  the  Canal  Zone  is  authorized  to  enter  Into  and  carry  out 
an  agreement  with  the  President  of  the  Republic  of  Panama  for  cooperation 
between  the  customs  service  of  the  Canal  Zone  and  that  of  the  Republic  of 
Panama  to  protect  the  customs  revenues  of  both  Governments  and  to  prevent 
fraoda  and  smuggling. 

**  The  governor  at  the  Canal  Zone  is  hereby  authorized  to  enter  upon  negotia- 
tions and  make  a  tentative  agreement  with  the  President  of  tbe  Republic  of 
Panama  respecting  reciprocal  trade  relations  between  the  territory  and  inhab- 
itants of  the  Canal  Zone  and  appurtenant  territory  and  the  Republic  of 
Panama;  also  a  readjustment  of  the  customs  duties  and  tariff  regulations,  so 
as  to  secure  uniformity  of  rates  and  privileges  and  avoid  the  disadvantages 
resulting  from  different  schedules,  duties,  and  administrative  measures  in 
limited  territory  subject  to  the  same  conditions  and  not  separated  by  natural 
obstacles.  The  governs  shall  report  as  to  such  negotiations  and  proposed 
agreemrat  to  the  chairman  of  the  Isthmian  Canal  Commission  for  submisssion 
and  consideration  by  tbe  Commission  and  such  action  by  competent  authority 
as  may  be  necessary  to  render  said  agreement  effective  in  the  Canal  Zone." 

Admiral  J.  Q.  Walker,  chairman  Isthmian  Canal  Commission,  advises  this 
Department  that  although  several  attempts  have  been  made  by  the  authorities 
of  tbe  Canal  Zone  to  initiate  negotiations  contemplated  by  tbe  foregoing  provi- 
sions of  said  order  and  by  the  provisions  of  laws  Nos.  65  and  88  of  tbe  Na- 
tional Assembly  of  Panama,  the  authorities  of  the  Republic  of  Panama  decline 
to  enter  upon  such  negotiations.  Permit  me  to  express  the  hope  that  the  Gov- 
ernment of  Panama  will  recognize  the  desirability  of  taking  up  this  matter 
with  the  governor  of  the  Canal  Zone  and  ascertaining  if  a  satisfactory  solution 
of  tbe  existing  discrepancies  in  customs  duties  and  administration  is  attainable. 
The  Government  of  the  United  States  sincerely  desires  to  effect  such  an  arrange- 
ment on  terms  both  Just  and  generous  to  the  Republic  of  Panama. 
Accept,  sir,  the  renewed  assurances  of  my  highest  consideration. 

John  Hat. 

W  o— YOL  8—06 ^29 
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Message  of  President  transmitting  the  first  annual  report  of  the 
Isthmian  Canal  Com/mission. 

To  the  Senate  and  House  of  Representatives: 

I  transmit  herewith  the  report  of  the  Panama  Canal  Commission, 
accompanied  by  a  letter  of  the  Secretary  of  War,  under  whose  super- 
vision I  have  by  Executive  order  placed  the  work  of  the  Commission. 
I  concur  with  the  Secretary  of  War  in  the  view  that  the  present 
provision  of  the  law  by  which  the  work  of  building  the  canal  has 
to  be  done  only  througn  a  body  of  seven  members  is  inelastic  and 
clumsy,  and  I  certainly  recommend  a  change,  so  that  the  Prudent, 
who  is  charged  with  the  responsibility  of  Duilding  the  canal,  may 
exercise  greater  discretion  in  the  organization  of  the  personnel, 
through  whom  he  is  to  discharge  his  duty. 

Actual  experience  has  convinced  me  that  it  will  be  impossible  to 
obtain  the  best  and  most  effective  service  under  the  limitations  pre- 
scribed by  law.  The  general  plans  for  the  work  must  be  agreed  upon 
with  the  aid  of  the  b^t  engineers  of  the  country,  who  should  act  as 
an  advisory  or  consulting  body.  The  consulting  engineers  should  not 
be  put  on  the  Commission,  which  should  be  used  omy  as  an  executive 
instrument  for  the  executive  and  administrative  work.  The  actual 
work  of  executing  the  general  plans  a^eed  upon  by  the  Commission 
after  reaching  the  conclusions  of  the  advising  engineers  must  be  done 
by  an  engineer  in  charge,  and  we  now  have  an  excellent  engineer. 
It  is,  in  my  judgment,  inadvisable,  therefore,  to  restrict  the  Execu- 
tive's choice  of  commissioners  to  representatives  of  the  En^eer 
Corps  of  the  Army  and  Navy.  The  Commission  should  consist  of 
five  or,  preferably,  three  members,  whose  respective  duties,  powers, 
and  salaries  should  be  assigned  to  them  by  the  President,  and  who 
should  be  placed  under  the  member  of  the  Cabinet  whom  the  Presi- 
dent desires.  Of  these  men  the  one  appointed  as  administrator  of 
the  canal  strip  should  also  serve  as  mimster  to  Panama. 

ThSODOBB  BoOSEVKLb 
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War  Department, 

Washifigtorij  January  12^  1905. 
To  the  Prestdeht: 

I  have  the  honor  to  submit  herewith  the  report  of  the  Isthmian 
Canal  CJommission,  and  to  ask  its  transmission  to  Congress,  in  accord- 
ance with  law.  The  report  of  the  C!ommission  is  accompanied  by  two 
reports  of  Maj.  Gen.  George  W.  Davis,  U.  S.  Army  (retired),  as  gov- 
ernor of  the  Canal  Zone,  and  also  by  a  report  of  General  Davis  as  a 
member  of  the  Canal  Commission.  The  matter  of  the  last  report  was 
included  in  the  report  of  General  Davis  as  governor,  but  as  the  sub- 
jects treated  of  are  hardly  relevant  to  his  duties  as  governor,  it  was 
deemed  proper  that  that  which  related  to  the  affairs  of  the  canal  gen- 
erally should  be  submitted,  to  show  General  Davis's  views  as  a  mem- 
ber of  the  Commission,  who  was  not  present  when  the  report  of  the 
Commission  was  framed  and  signed.  It  is  not  to  be  regarded  as  a 
minority  report,  but  merely  as  a  separate  report  of  one  member. 

The  report  of  the  Commission  sets  forth  what  the  Commission  has 
done  since  its  creation  in  May,  1904.     On  the  whole,  an  examination 
will  show  that  a  very  great  deal  of  the  work  of  organization,  sanita- 
tion, and  preparation  to  build  the  canal  has  been  done.    The  chaotic 
condition  of  affairs  in  the  Isthmus,  due  to  the  time  which  has  elapsed 
since  the  New  French  Canal  Company  ceased  to  work,  the  lack  of  care 
of  the  plant  and  equipment,  and  the  rapid  growth  of  vegetation  in  that 
soil  and  climate,  all  brought  about  such  a  state  of  confusion  that  it  will 
require  several  months  yet  to  restore  the  condition  of  the  work  of 
canal  building  to  that  of  a  going  concern.     Substantial  progress  has 
been  made  in  the  sanitation  of  the  Canal  Strip,  and  excellent  results 
have  been  shown  in  the  health  of  the  500  marines  who  have  been  sta- 
tioned on  the  Strip  for  more  than  a  year.    There  has  been  decided 
progress  in  the  verification  of  the  data  obtained  by  the  French  engi- 
neers, and  in  addition,  new  data  necessary  to  enable  the  engineers  of 
the  Conunission  to  determme  the  proper  plan  for  the  canal. 

On  October  19, 1904, 1  received  from  you  the  following  letter: 

"WnrrB  House, 
WoihingUm,  October  18,  1904. 
Bol:  By  EzecatiYe  order  of  May  9,  1904, 1  placed  under  your  immediate  super- 
I  the  work  of  the  Isthmian  Canal  Oommianon,  both  in  the  construction  of  the 
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canal  and  in  the  exercise  of  snch  governmental  powers  as  it  seemed  necessary  forth« 
United  States  to  exercise  under  the  treaty  with  the  Republic  of  Panama  in  the  Canal 
Strip.  There  is  ground  for  believing  that  in  the  execution  of  the  rights  conferred  by 
the  treaty  the  people  of  Panama  have  been  unduly  alarmed  at  the  effect  of  the  eetab- 
lishment  of  a  government  in  the  Canal  Strip  by  the  Commission.  Apparently  they 
fear  lest  the  effect  be  to  create  out  of  part  of  their  territory  a  competing  and  inde- 
pendent community  which  shall  injuriously  affect  their  business,  reduce  their  rev- 
enues, and  diminish  their  prestige  as  a  nation.  The  United  States  is  about  to  confer 
on  the  people  of  the  State  of  Panama  a  very  great  benefit  by  the  expenditure  of  mil- 
lions of  dollars  in  the  construction  of  the  canal;  but  this  fact  must  not  blind  os  to 
the  importance  of  so  exercising  the  authority  given  us  under  the  treaty  with  Panama 
as  to  avoid  creating  any  suspicion,  however  unfounded,  of  our  intentions  as  to  tlie 
future.  We  have  not  the  slightest  intention  of  establishing  an  independent  colony 
in  the  middle  of  the  State  of  Panama,  or  of  exercising  any  greater  govemmeotal 
functions  than  are  necessary  to  enable  us  conveniently  and  safely  to  construct,  main- 
tain, and  operate  the  canal  under  the  rights  given  us  by  the  treaty.  Least  of  all  do 
we  desire  to  interfere  with  the  business  and  prosperity  of  the  people  of  Panama. 
However  far  a  just  construction  of  the  treaty  might  enable  us  to  go,  did  the  exi- 
gencies of  the  case  require  it,  in  asserting  the  equivalent  of  sovereignty  over  the 
Canal  Strip,  it  is  our  full  intention  that  the  rights  which  we  exercise  shall  be 
exercised  with  all  proper  care  for  the  honor  and  interests  of  the  people  of  Panama. 
The  exercise  of  such  powers  as  are  given  us  by  the  treaty  within  the  geographit'al 
boundaries  of  the  Republic  of  Panama  may  easily,  if  a  real  sympathy  for  both  the 
present  and  future  welfare  of  the  people  of  Panama  is  not  shown,  create  distrust  of 
the  American  Government  This  would  seriously  interfere  with  the  success  of  our 
great  project  in  that  country.  It  is  of  the  utmost  importance  that  those  who  are 
ultimately  responsible  for  the  policy  pursued  should  have  at  first  hand  as  trustworthy 
information  as  can  be  obtained  in  respect  to  the  conditions  existing  in  Panama  and 
the  attitude  and  real  interest  of  the  people  of  that  State.  After  a  conference  with* 
the  Secretary  of  State  and  yourself,  I  have  concluded  that  it  will  be  of  great  advan- 
tage if  you  can  visit  the  Isthmus  of  Panama  in  person  and  hold  a  conference  with 
the  President  and  other  governmental  authorities  of  the  Republic  of  Panama.  You 
are  authorized  in  doing  this  to  take  with  you  such  persons  as  you  desire,  fiuniliar 
with  the  conditions  in  the  Isthmus,  who  may  aid  you  with  their  counsel.  The 
earlier  you  are  able  to  make  this  visit  the  better.  The  Secretary  of  State  will 
instruct  the  United  States  minister  at  Panama  to  render  you  every  assistance  in  his 
power,  and  the  governor  of  the  canal  strip.  General  Davis,  will,  of  course,  do  the  same 
thing.  You  will  advise  the  President  of  the  Republic  what  the  policy  of  this  Gov- 
ernment is  to  be,  and  assure  him  that  it  is  not  the  purpose  of  the  United  States  to 
take  advantage  of  the  rights  conferred  upon  it  by  the  treaty  to  interfere  with  the 
welfare  and  prosperity  of  the  State  of  Panama  or  of  the  cities  of  Colon  and  Panama- 
You  will  make  due  report  of  the  result  of  your  visit  on  your  return. 
Very  truly,  yours, 

Thbodorb  Roosbvilt. 
The  Secretary  of  War. 

and  in  accordance  with  the  directions  of  this  letter  I  visited  the  Isthmus 
of  Panama,  and  after  negotiations  covering  perhaps  ten  days  issued  in 
your  name  an  Executive  order  embodying  the  terms  which  were  satis- 
factory to  you  and  to  the  authorities  in  Panama.  That  Executive  order 
of  December  3, 1904,  supplemented  by  the  order  of  December  6, 19(H, 
which  was  explanatory  only  of  the  order  of  December  8, 19W,  aw 
appended  hereto  as  ^^  Exhibit  A.'' 
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Hie  first  section  of  the  order  limits  the  importations  of  merchandise 
which  can  be  entered  at  the  terminal  ports  of  the  canal  and  the  only 
ports  of  the  Zone  to  the  merchandise  which,  by  Article  XIII  of  the 
treaty  between  the  Republic  of  Panama  and  tiie  United  States,  the 
United  States  is  entitled  to  bring  into  the  Zone  free  of  taxation  for 
use  in  the  construction  of  the  canal,  and  to  merchandise  in  transit 
across  the  Isthmus  for  a  destination  without  the  limits  of  the  Isthmus, 
and,  in  addition,  coal  and  crude  mineral  oil  for  fuel  purposes,  which 
it  was  thought  wise  to  insist  upon  bringing  free  into  the  terminal 
ports,  in  order  that  there  mtght  be  established  in  those  ports  facilities 
for  coaling  seagoing  vessels. 

The  purpose  of  these  limitations  upon  the  importations  into  the  ^^nal 
ports  was  to  compel  the  entry  at  the  ports  of  Panama  and  Colon  of  all 
duty-paying  goods,  so  that  the  revenues  from  all  goods  that  would  not 
be  entered  free  nhould  go  into  the  treasury  of  the  Republic  of  Panama. 
In  order,  however,  that  these  limitations  should  not  lead  to  the  impo- 
sition by  the  Republic  of  Panama  of  too  high  duties  on  duty -paying 
goods  entering  the  Zone,  a  proviso  was  inserted  in  the  section  reducing 
from  15  per  centum  to  10  per  centum  the  ad  valorem  duty  on  importa- 
tions into  Panama.    The  customs  law  of  Panama  provides  for  special 
taxes  on  cattle,  tobacco,  cigars,  cigarettes,  matches,  and  salt.     With 
the  exception  of  these  articles,  it  divides  imported  articles  into  three 
classes;  one,  a  free  list;  another,  liquors,  spiritous,  malt  and  vinous, 
upon  which  varying  duties  according  to  the  character  of  the  liquor  are 
imposed;  and  a  third,  or  the  residuum  clause,  upon  which  the  import 
duty  is  15  per  centum  ad  valorem. 

I  should  say  here  that  it  may  turn  out  that  10  per  centum  advalorem 
will  not  produce  sufficient  income  for  the  running  of  the  Panama 
Govemraent,  and  if  so,  I  think  it  would  be  wise  to  permit  a  restora- 
tion of  the  15  per  centum  duty.     The  reduction  is  quite  popular  among 
the  merchants  of  Panama  and  Colon,  but  it  may  be  that  the  needs  of 
the  Government  are  greater  than  can  be  met  by  the  reduced  rate.   We 
found  that  there  was  a  monopoly  on  tobacco,  cigars,  and  cigarettes 
and  upon  opium.     We  were  not  concerned  to  prevent  the  Republic 
from  levying  a  heavier  tax  than  is  now  laid  on  liquors,  alcohol,  and 
opium.     The  monopoly  on  opium  could  be  prevented  from  doing  harm 
in  the   Canal  Zone  by  a  law  absolutely  forbidding  its  sale  in  the 
Zone.     The  monopoly  upon  tobacco,  cigars,  and  cigarettes,  which  are 
incladed  in  two  different  concessions  expiring  early  in  1906,  was 
granted  by  the  Republic  of  Colombia  before  the  separation,  and  the 
concessions    were  declared  vested  rights  in  the  new  constitution 
That  instrument  provides,  however,  that  no  further  monopolies  shall 
be  granted  and  that  these  shall  continue  in  force  only  until  their  ex 
piration.     The  agreement  excluded  any  right  on   the  part  of   the 
Republic  of  Panama  to  increase  the  duty  on  tobacco,  because  thereby 
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the  exteijt  of  the  present  monopoly,  or  its  oppressive  character,  might 
be  increased. 

The  form  of  monopoly  is  this:  The  concession  is  put  np  for  public 
bidding.  The  man  who  bids  the  largest  lump  sum  is  permitted  to 
import  his  tobacco,  cigars,  or  cigarettes,  as  the  case  may  be,  free,  the 
concession  containing  the  stipulation  that  to  all  other  people  the  duties 
on  the  importation  of  these  articles  shall  be  charged  at  a  certain  rate. 
Now,  if  the  Government  should  increase  this  rate  it  would  make  the 
monopoly  much  more  valuable,  because  it  would  enable  the  monopolist 
to  increase  his  price  without  fear  of  competition.  We  found  also  that 
the  consular  fees  upon  goods  imported  into  the  Republic  were  very 
high;  that  they  had  been  recently  doubled.  Accordingly  we  stipulated 
for  a  reduction  of  these  consular  fees,  which  would  be  a  burden  upon 
the  Canal  Zone  as  well  as  the  Kepublic,  to  50  per  cent  of  the  present 
rate.  As  it  was  recognized  that  the  compensation  to  Panama  consuls 
would  be  reduced  by  a  loss  of  fees  on  manifests  of  vessels  landing  at 
Ancon  and  Cristobal,  canal  j)orts,  in  lieu  of  this  loss  it  was  agreed 
that  10  per  cent  of  the  present  consular  fees  might  be  added  to  the 
50  per  cent  to  which  the  reduction  had  been  made,  making,  there- 
fore, 60  per  cent  of  the  present  consular  fees  to  be  charged.  The 
proviso  also  stipulates  that  the  goods  imported  into  the  Canal  Zone 
through  the  ports  of  the  Republic  shall  have  no  other  tax  than  that 
imposed  under  the  customs  law. 

Section  2  is  an  arrangement  by  which  vessels  cleared  for  and  enter- 
ing the  terminal  jK)Tts  of  the  canal  may  use  such  facilities  as  there  are 
in  the  corresponding  j)orts  of  the  Republic  and  vice  versa.  One  of 
the  provisos,  however,  contains  the  provision  that  nothing  shall  affect 
the  complete  administrative,  j)olice,  and  customs  jurisdiction  of  the 
two  governments  over  their  respective  ports  and  harbors. 

Section  3  provides  that  manifests,  invoices,  and  other  documents  in 
respect  to  vessels  and  cargoes  cleared  and  con*igned  for  the  ports  of 
the  canal,  or  for  the  ports  of  the  Republic,  shall  be  made  by  the  offi- 
cials of  the  proper  government. 

Section  4  provides  for  complete  free  trade  between  the  Canal  Zone 
and  the  Republic  of  Panama,  both  of  persons  and  of  merchandise,  and 
repeals  the  operation  of  the  Dingley  tariff  in  the  Canal  Zone. 

Section  5  puts  into  force  a  provisional  i^reement  of  delimitation 
between  the  2iOne  and  the  Republic,  signed  by  Governor  Davis  and 
the  authorities  of  the  Canal  Zone,  and  adds  to  that  delimitation  a 
definition  of  the  boundary  of  the  harbor  of  Ancon  which  had  not 
theretofore  been  fixed. 

Section  6  provides  that  the  order  shall  be  inoperative  unless  the 
Republic  of  Panama  shall  grant  complete  sanitary  and  quarantine  con- 
trol over  the  ports  of  Panama  and  Colon.  This  has  now  been  expressly 
granted  by  decree  of  the  Republic  ^  i 
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Section  7  changes  the  present  system  of  posts  only  to  the  extent 
that  the  stamp  to  be  used  shall  be  a  stamp  of  the  Panama  Republic, 
crossed  with  the  words  of  the  Oanal  Zone,  and  that  this  shall  be 
paid  for  by  the  postal  authorities  of  the  Canal  Zone  to  the  Republic — 
this  on  condition,  however,  that  the  postal  rates  between  the  United 
States  and  the  Republic  shall  be  reduced  to  2  cents.  Then  there  are 
special  provisions  as  to  the  canying  of  Government  mail  free  by  each 
Government 

Section  8  provides  for  the  execution  of  the  currency  agreement 
made  in  Washington  June  20,  1904,  by  the  President  of  the  Republic, 
and  for  the  abolition  of  the  tax  of  1  per  cent  on  gold  coin  exported 
from  the  Republic  of  Panama.  This  was  necessary  to  make  it  operate 
properly.  The  currency  agreement  puts  in  force  a  system  similar  to 
the  one  in  the  Philippine  Islands,  by  which  a  Panama  peso  of  the  intrin- 
sic value  of  40  cents  is  declared  equal  in  value  to  50  cents  gold,  and 
is  maintained  at  that  value  by  the  Government  of  Panama  with  the 
assistance  of  the  United  States  authorities.  An  export  tax  on  gold, 
however,  would  interfere  with  the  free  exchange  of  gold  between 
Panama  and  the  countries  of  the  world,  and  so  would  make  the  main- 
tenance of  the  parity  with  gold  more  difficult,  for  it  would  always 
increase  the  cost  of  exporting  gold  from  Panama  at  least  1  cent  on  tiie 
dollar. 

The  provision  for  securing  the  parity  in  the  agreement  is  that  the 
Republic  of  Panama  shall  deposit  15  per  cent  of  its  issue  of  silver 
pesos  in  a  New  York  bank  for  the  purpose  of  maintaining  the  parity, 
and  that  the  seigniorage  on  all  subsequent  pesos,  which  can,  by  the 
agreement,  only  be  coined  at  the  instance  of  the  United  States  author- 
ities, shall  be  used  for  the  same  purpose.    As  the  coinage  does  not 
exceed  one  million  and  a  half  gold,  and  the  United  States  has  agreed  to 
assist  in  the  maintenance  of  the  parity  by  drafts  on  New  York,  1  do  not 
see  that  the  United  States  would  run  any  particular  risk  if  it  united 
with  the  Government  of  Panama  in  an  agreement  to  redeem  all  Panama 
corrency  of  the  new  issue  by  the  payment  of  New  York  sight  drafts 
in  gold  at  par  and  a  maximum  of  exchange  equal  to  the  cost  of  export- 
ing gold  from  Panama  to  New  York — that  is,  the  cost  of  transportation 
and  insurance.     In  that  way  it  seems  to  me  that  the  exchange  on  New 
York  could  always  be  kept  down  to  the  cost  of  the  exx)ortation  of  gold, 
and  this  would  in  effect  maintain  the  parity.     With  your  permission, 
after  a  conference  .with  some  experts  on  coinage,  £  shall  issue  an  order 
to  the  Commission  giving  some  details  as  to  the  course  which  they 
should  take  in  this  matter  of  preserving  the  parity  and  preventing  the 
enormous  fluctuations  of  exchange  that  so  greatly  impede  the  legiti- 
mate business  in  the  Isthmus,  and  which  would  seriously  interfere 
with  the  monetary  arrangements  of  the  Canal  Commission  in  the  con- 
struction of  the  cana^  r^^^^i^ 
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Section  9  recognizes  the  right  of  the  Republic  of  Panama  to  permit 
citizens  of  Panama  residing  in  the  Canal  Zone  to  vote  at  voting  places 
outside  of  the  Zone. 

Section  10  provides  for  the  construction  of  a  road  partly  in  and 
partly  out  of  the  Zone,  from  the  city  of  Panama  to  the  northern  limits 
of  the  Zone.  The  road  will  be  about  5  miles  in  length  in  the  Zone 
and  1  mile  leading  into  the  city  of  Panama.  This  is  to  be  done  in 
consideration  of  the  waiver  by  the  President  of  the  Republic  of  Panama 
of  a  claim  which  had  heretofore  been  made  against  the  United  States 
for  compensation  for  use  of  the  municipal  buildings  in  the  Zone. 

Section  11  provides  that  the  United  States  shall  provide  and  main- 
tain and  conduct  a  hospital  or  hospitals  either  in  the  Canal  Zone  or  in 
the  Republic  for  the  treatment  of  persons  insane  or  afflicted  with 
leprosy  and  the  indigent  sick,  to  which  the  Republic  of  Panama  may 
have  the  privilege  of  sending  such  patients  as  it  may  desire  frotll'  the 
Republic  upon  the  payment  of  a  rate  per  capita  to  be  fixed  by  the 
Secretary  of  War. 

Section  12  provides  that  the  operation  of  the  order  and  its  enforce- 
ment on  the  one  hand,  or  a  compliance  with  its  conditions  on  the 
other,  shall  not  be  taken  as  a  delimitation,  definition,  restriction,  or 
restrictive  construction  of  the  rights  of  either  party  under  the  treaty 
between  the  United  States  and  the  Republic  of  Panama. 

Stated  shortly,  the  arrangement  secures  to  Panama,  first,  the  pay- 
ment into  its  treavsury  of  all  import  duties  upon  all  goods  imported 
into  the  Isthmus,  whether  into  the  territory  of  the  Republic  or  the 
Zone,  which  by  law  pay  duty;  second,  it  provides  for  and  recognizes 
the  existence  of  terminal  canal  j)orts  for  which  any  vessel  at  any  part 
of  the  world  may  be  cleared.  I  was  at  first  inclined  to  think  that  we 
might  give  up  the  ports,  but  an  examination  of  the  situation  made  it 
perfectly  clear  to  me  that  the  existence  of  canal  ports,  one  at  each  end 
of  the  canal,  was  absolutely  necessary  in  the  construction,  mainte- 
nance, and  protection  of  the  canal,  and  that  if  there  was  a  complete 
interchange  of  facilities  between  the  j)orts  of  the  Republic  and  the 
ports  of  the  canal,  this  is  all  that  we  could  afford  to  concede. 

In  the  matter  of  posts,  having  secured  a  reduction  of  the  postage 
between  the  United  States  and  the  Isthmus  to  2  cents,  it  seemed  wise  to 
provide  for  the  use  of  Panama  rather  than  United  States  stamps,  and 
by  securing  to  Panama  as  profit  40  per  cent  of  the  gross  receipts  by 
the  Canal  Zone  authorities  for  postal  purposes.  .This  may  be  too 
large  a  concession,  as  far  as  the  United  States  is  concerned,  because 
the  posts  will  probably  be  operated  at  a  loss  within  the  Zone,  bat 
the  reduction  of  the  postage  between  the  United  States  and  PanaiUji  i» 
a  benefit  of  very  considerable  importance  secured  to  the  people  of  the 
United  States.  There  is  a  general  impression  in  the  United  States  even 
now  that  the  rate  to  Panama  is  2  cents.     Minister  Barrett  said  that  hd 
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WS8  in  receipt  of  a  great  many  letters  stamped  with  S-cent  stamps,  on 
each  of  which  letters  he  had  U>  pay  an  additional  3  cents.  The  acqui- 
esoeoce  in  the  provisional  delimitation  of  the  Canal  Zone  was  an 
important  concession,  because,  while  the  authorities  of  the  Republic 
bsA  entered  into  the  agreement,  there  was  a  disposition  to  exercise 
their  right  to  recede  from  it. 

The  securing  of  definite  limits  for  the  harbor  of  Ancon  in  this  delim- 
itation agreement  was  also  an  important  matter.    The  execution  of  the 
corrency  agreement,  which,  after  the  difficulties  had  arisen,  had  lain 
dormant,  was  important,  especially  in  the  financial  operations  of  the 
United  States  in  the  construction  of  the  canal.    The  construction  of 
the  highway  and  the  provision  in  respect  to  the  hospital  explain  them- 
selves.   The  recognition  that  a  citizen  of  the  Republic  of  Panama  may 
reside  in  the  Canal  Zone  and  not  lose  his  rights  as  a  citizen  to  the  exer- 
cise of  the  elective  franchise  in  the  Republic  it  was  wise  to  make.    The 
truth  is  that  while  we  have  all  the  attributes  of  sovereignty  necessary 
in  the  construction,  maintenance,  and  protection  of  the  canal,  the  very 
form  in  which  these  attributes  are  conferred  in  the  treaty  seems  to 
preserve  the  titular  sovereignty  over  the  Canal  Zone  in  the  Republic 
of  Panama,  and  as  we  have  conceded  to  us  complete  judicial  and  police 
power  and  control  over  the  Zone  and  the  two  ports  at  the  end  of  the 
canal,  I  can  see  no  reason  for  creating  a  resentment  on  the  part  of  the 
people  of  the  Isthmus  by  quarreling  over  that  which  is  dear  to  them 
but  which  to  us  is  of  no  real  moment  whatever. 

The  supplementary  order  was  made  merely  to  clarify  certain  doubts 
in  the  minds  of  some  of  the  Panama  officials  and  to  make  certain  that 
the  consignments  of  merchandise  to  Panama  and  Colon  might  be  car- 
ried in  steamers  cleared  for  and  entered  at  canal  ports,  for  it  would 
be  intolerable  to  require  that  a  steamer  should  limit  its  cargo  only  to 
articles  which  might  be  entered  free  at  the  canal  ports. 

The  Government  and  merchants  of  Panama  regard  with  considerable 
anxiety  the  construction  which  b  to  be  put  up  on  Section  XIII  of  the 
treaty,  which  reads  as  follows: 

The  United  States  may  import  at  any  time  into  the  said  Zone  and  auxiliary  lands, 
free  of  custom  duties,  imposts,  taxes,  or  other  charges,  and  without  any  restrictions, 
any  and  all  vessels,  dredges,  engines,  cars,  machinery,  tools,  explosives,  materials, 
supplies,  and  other  articles  necessary  and  convenient  in  the  construction,  mainte- 
nance, operation,  sanitation,  and  protection  of  the  canal  and  auxiliary  works,  and  all 
provisions,  medicines,  clothing,  supplies,  and  other  things  necessary  and  convenient 
lor  the  officers,  employees,  workmen,  and  laborers  in  the  service  and  employ  of  the 
United  States  and  for  their  families.  If  any  such  articles  are  disposed  of  for  use  out- 
ade  of  the  Zone  and  auxiliary  lands  granted  to  the  United  States  and  within  the  ter- 
ritory of  the  Republic,  they  shall  be  subject  to  the  same  import  or  other  duties  as 
Hke  Icicles  imported  under  the  laws  of  the  Republic  of  Panama. 

After  a  conference  with  Admiral  Walker,  General  Davis,  and  Mr. 
Wallace,  the  chief  engineer,  I  became  convinced  that  we  should  restrict 
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the  application  of  Section  XIII,  so  far  as  it  ajffects  food  supplies,  arti- 
cles of  clothing,  and  merchandise  for  the  use  of  officers  and  employees 
of  the  Government,  of  the  Canal  Commission,  and  of  the  contractors 
engaged  in  work  on  the  canal,  and  in  the  Zone,  to  those  who  were 
brought  from  the  tempei*ate  zone,  who  could  not  obtain  from  the  ordi- 
nary stores  in  the  Isthmus  the  food  supplies,  clothing,  and  other  things 
to  which  they  were  accustomed  and  which  they  regarded  as  essential 
to  their  living.  It  did  not  seem  wise  for  the  Commission  itself  or 
through  its  contractors  to  establish  a  commissary  for  the  feeding  of 
the  ordinary  day  laborers  on  the  canal.  They  must  necessarily  come 
from  a  climate  like  that  of  the  Isthmus,  and  must  be  used  to  the  food 
which  the  common  people  of  the  Isthmus  use.  The  Commission 
should,  however,  hold  in  terrorem  over  the  merchants  of  the  Repubb'c 
and  the  Zone  the  {)ossibility  that  a  commissary  for  the  sale  of  food  and 
other  merchandise  to  the  common  laborers  may  be  established  if  the 
merchants  do  not  furnish  food  and  clothing  to  such  laborers  at  a 
reasonable  rate. 

Of  course,  the  free  importation  of  machinery  and  mechanical  sup- 
plies, live  stock  and  forage,  to  be  used  in  the  construction  of  the  canal, 
under  this  section  goes  without  saying.  The  real  point  of  discussion 
is  as  to  the  extent  to  which  the  United  States  should  maintain  a  com- 
missary and  undersell  and  drive  out  of  competition  the  merchants  of 
the  Zone  and  of  the  Republic.  My  strong  mipression  is  that  the 
limitation  above  indicated  is  satisfactory  to  everyone  concerned,  and 
it  has  been  embodied  in  an  Executive  order  of  January  7, 1905,  a  copy 
of  which  is  appended  hereto,  marked  "  Exhibit  B." 

The  arrangement  agreed  upon  between  the  two  Governments  seems 
to  be  equitable  and  satisfactory.  I  can  not  speak  too  highly  of  the 
broad,  liberal,  statesmanlike  spirit  in  which  President  Amador,  Minis- 
ter of  State  Gamaria,  and  Minister  Obaldia  approached  the  questions 
of  difference  between  us  and  of  the  confidence  they  manifested  in  Uie 
friendly  interest  of  the  United  States  in  the  welfare  of  the  new 
Republic. 

An  important  question  of  policy  is  yet  to  be  determined.  If  the 
Isthmian  Canal  Commission  are  not  bound  by  any  restriction  of  Con- 
gress as  to  where  they  shall  purchase  machinery,  material,  and  supplies, 
then  it  would  seem  to  be  their  duty  to  construct  the  canal  as  cheaply  as 
possible,  and  so  to  buy  what  they  need  where  they  can  get  it  cheapest. 
This,  however,  is  certain  to  produce,  every  time  that  a  large  contract 
is  awarded  to  a  foreign  manufacturer  or  dealer,  an  outcry  on  the  parfc 
of  the  American  unsuccessful  competitors.  If  Congress  approves  the 
policy  of  favoring  American  manufacturers  and  dealers,  even  if  it 
increases  the  cost  of  the  construction  of  the  Canal,  then  it  seems  to 
me  only  just  that  it  should  declare  this  policy  by  law  and  lay  down  a 
rule  which  the  Conmiission  can  easily  follow. 
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MiL'^Ljoris  of  the  original  company  nnder 

I  for  the  purposes  of  constructing  tlie 

i'tiore  is  nothing  to  prevent  the  Cora- 

1 1  for  commercial  purposes,  and  so 

^>  fj  the  railroad  company  under  the 

{ y  by  Congress.     1  am  advised,  though 

^tatutjes,  that  the  general  statutes  of 

Mil;  ^*t  the  railroad. 

I  f  lids  could  be  attained;  a  proper  and 

!ro('k  would  be  paid  to  the  minority 

J    (  iij^ined  by  its  franchise  upon  the 

I'l  \.ho  railroad  could  be  made  toaerve 

^1  lUei  »tock  was  bought  by  the  Gov- 

i}\r.  construction  of  the  canal.     It  is 

t  Th    idopted  which  would  not  involve 

Twttni  the  railroad  company  and  the 

I  jit   Ihe  management  of  the   i-ailroad 

Mtni^^ion  and  should  secure  the  three 

u*  railroad  has  been  subjected  to  enti- 
re jM>rt,     It  is  unnecessary  for  me  to 
ilmt  whatever  may  have  justified  the 
I  sthii'los  paid  by  it,  and  the  chai*acter 
di,  ami  tfie  expenses  of  the  oflSce  in  New 
I  fy^\n  uiid  under  the  control  of  the  United 
t  Ik5  made.     The  proper  time  for  these 
-a  th**   l?^t  of  April,  when  the  annual  elec- 
.  u  m*\\  hfKird  of  directors  may  be  elected. 
^vTH  of  the  present  Canal  Commission  are  all 
(Kjw,  hut  it  !tas  not  seemed  wise  to  make  the 
itil  the  end  of  the  year  for  which  the  officers 
w.n  then  iiKf'd.    Time  is  needed  to  determine 
r  I  he  reorganization  of  the  railroad, 
timet  tiotween  the  iTiilroad  company  and  the  Pacific 
Coniptiny,  which  gives  to  the  Pacific  Mail  Steamship 
exclu=*ive  privilege  of  issuing  through  bills  of  landing 
m  Sun  Fmncisco  to  New  York.     I  think  that  this  con- 
under  the  laws  of  Colombia  and  the  laws  of  Panama; 
r  this  he  true  or  not  1  am  very  clear  that  the  Government 
lited  States  can  not  consistently,  and  with  a  due  regard  to  its 
iC  policy,  make  itself  a  party  to  such  a  contract.     I  have, 
approval,  directed  the  members  of  the  Isthmian  Canal 
to  nee  to  it  that  a^  the  majority  of  the  directors  of  the 
ly  they  order  sent  to  the  Pacific  Mail  Steamship  Com- 
of  the  intention  of  the  railroad  company  to  withdraw 
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Canal  Company,  the  United  States  acquired  68,887  shares  out  of  a 
total  of  the  70,000  shares  which  constitute  the  capital  stock  of  the 
company.  In  October  last  the  chairman  of  the  Isthmian  Canal  Com- 
mission, with  my  approval,  purchased  out  of  the  funds  available 
for  the  use  of  the  Commission,  100  additional  shares,  -so  that  there 
remain  outstanding  of  the  shares  of  the  capital  stock  not  owned  by 
the  Government,  1013  shares.  It  is,  of  course,  obvious  that  as  long  as 
there  is  private  ownership  of  any  of  the  shares  of  the  railroad  com- 
pany, the  railroad  must  be  operated  for  the  bene6t  of  all  the  stock- 
holders to  secure  the  greatest  profit  to  the  owners  of  the  stock;  and 
that  directors  elected  by  the  stockholders  are  trustees  not  for  the 
United  States  only  but  also  for  the  private  persons  owning  the  stock, 
and  that  the  policy  of  the  directors  must  be  that  which  will  inure  to 
the  greatest  benefit  of  all  the  stockholders. 

The  United  States  purchased  the  shares  in  the  company  for  the  pur- 
pose of  using  the  railroad  to  assist  it  in  the  construction  of  the  canal, 
and  it  is  quite  evident  that  this  purpose  will  be  largely  defeated  unless 
the  representatives  of  the  United  States  may  use  the  railroad  without 
let  or  hindrance  in  canal  construction.  Of  course,  under  the  franchise 
authorizing  the  operation  of  the  railroad  company,  there  is  an  obliga- 
tion upon  those  who  run  the  railroad  and  use  the  franchise  to  perform 
the  duty  of  a  common  carrier.  It  is  entirely  feasible  fully  to  perform 
such  a  duty  and  still  to  use  the  railroad  as  an  auxiliary  instrument  in 
the  construction  of  the  canal;  but  there  will  be  great  awkwardness  in 
fixing  the  proper  charge  against  the  Canal  Commission  for  the  constant 
use  of  the  mil  road  for  canal  purposes  and  also  such  necessary  friction 
if  the  road  is  to  be  run  by  a  company  not  under  the  direct  control  of 
the  chief  engineer  of  the  canal. 

It  would  be  much  easier,  in  my  judgment,  if  in  some  way  the  private 
owners  of  the  stock  could  receive  a  reasonable  dividend  on  their  stock, 
and  the  road  could  be  placed  wholly  under  the  control  and  use  of  the 
Government  of  the  United  States.  Now,  two  methods  suggest  them- 
selves: One  is,  that  of  condemning  the  stock  and  paying  what  is  a 
reasonable  price  therefor  to  the  owners.  I  am  inclined  to  think  that 
this  method  is  a  possible  one  and  that  the  condemnation  proceedini^ 
under  a  statute  of  the  United  States  might  be  pursued  in  the  State  of 
New  York,  which  incorporated  the  company  and  where  its  chief  oflk» 
now  is.     It  would  require  special  legislation  by  Congress, 

The  second  is  to  use  the  power  that  the  United  States  has  to  elect 
directors  who  will  lease  the  railroad  to  the  Isthmian  Canal  Commission 
At  a  rental  which  will  involve  the  payment  of  the  fixed  charges  upon 
the  railroad  and  a  reasonable  dividend  upon  all  the  stock.  Of  eoarse 
the  dividend  earned  upon  the  stock  belonging  to  the  United  States 
need  not  be  paid.  In  this  way  the  Isthmian  Canal  Commissi(!)n  will 
bec<tme  the  lessee  of  the  railroad,  and,  provided  it  does  not  inju^re  the 
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property  and  discharges  the  obligations  of  the  original  company  under 
its  franchise,  can  use  the  railroad  for  the  purposes  of  constructing  the 
eanal  without  embarrassment  There  is  nothing  to  prevent  the  Com- 
mission from  operating  the  railroad  for  commercial  purposes,  and  so 
discbai^ng  the  duties  imposed  upon  the  railroad  company  under  the 
franchise  if  given  proper  authority  by  Congress.  1  am  advised,  though 
I  hare  not  myself  examined  the  statutes,  that  the  general  statutes  of 
New  York  would  permit  the  leasing  of  the  railroad. 

In  this  way  the  three  essential  ends  could  be  attained;  a  proper  and 
reasonable  dividend  upon  their  stock  would  be  paid  to  the  minority 
stockholders,  the  public  service  enjoined  by  its  franchise  upon  the 
company  would  be  discharged,  and  the  railroad  could  be  made  to  serve 
completely  the  purpose  for  which  the  stock  was  bought  by  the  Gov- 
ernment as  part  of  the  plant  for  the  construction  of  the  canal.  It  is 
possible  that  a  third  method  might  be  adopted  which  would  not  involve 
a  lease,  but  a  traffic  contract  between  the  railroad  company  and  the 
Commission  which  should  permit  the  management  of  the  railroad 
company  by  officers  of  the  Commission  and  should  secure  the  three 
things  necessary  as  above  mentioned. 

The  present  management  of  the  railroad  has  been  subjected  to  criti- 
cism by  General  Davis  in  his  report.  It  is  unnecessary  for  me  to 
comment  on  this,  except  to  say  that  whatever  may  have  justified  the 
rates  charged  by  the  railroad,  the  salaries  paid  by  it,  and  the  chaiucter 
of  its  corporate  organization,  and  the  expenses  of  the  office  in  New 
York,  certainly  for  the  purposes  and  under  the  control  of  the  United 
States,  radical  changes  must  be  made.  The  proper  time  for  these 
changes  would  seem  to  be  on  the  1st  of  April,  when  the  annual  elec- 
tion takes  place,  and  when  a  new  boai"d  of  directors  may  be  elected. 
It  is  true  that  the  members  of  the  present  Canal  Commission  are  all 
directors  of  the  railroad  now,  but  it  has  not  seemed  wise  to  make  the 
radical  changes  needed  until  the  end  of  the  year  for  which  the  officers 
were  elected  at  the  salaries  then  fixed.  Time  is  needed  to  determine 
the  proi>er  plan  for  the  reorganization  of  the  railroad. 

There  is  a  contract  between  the  railroad  company  and  the  Pacific 
Mail  Steamship  Company,  which  gives  to  tiie  Pacific  Mail  Steamship 
Company  the  exclusive  privilege  of  issuing  through  bills  of  landing 
on  business  from  San  Francisco  to  New  York.  I  think  that  this  con- 
tract is  invalid  under  the  laws  of  Colombia  and  the  laws  of  Panama; 
but  whether  this  be  true  or  not  1  am  very  clear  that  the  Government 
of  the  United  States  can  not  consistently,  and  with  a  due  regard  to  its 
own  public  policy,  make  itself  a  party  to  such  a  contract.  I  have, 
with  your  approval,  directed  the  members  of  the  Isthmian  Canal 
Commission  to  see  to  it  that  as  the  majority  of  the  directors  of  the 
railroad  company  they  order  sent  to  the  Pacific  Mail  Steamship  Com- 
pany a  notice  of  the  intention  of  the  railroad  company  to  withdraw 
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from  the  contract  at  the  end  of  six  months,  in  accordance  with  its 
terms. 

Whether  it  will  be  wise  to  make  a  new  contract,  eliminating  the 
objectionable  features  of  the  old  contract,  with  the  Pacific  Mail  Steam- 
ship Company,  is  a  matter  for  farther  consideration.  The  Panama 
Bailroad  Company  owns  three  steamers  on  the  Atlantic  side,  which  do 
a  business  between  New  York  and  Colon,  and  no  other  through  bills 
of  lading  from  New  York  to  San  Francisco  are  recognized  by  the  rail- 
road company  except  those  which  are  issued  by  the  Panama  Railroad 
Company  in  New  York.  Goods  shipped  from  New  York  across  the 
Isthmus  by  any  other  line  are  charged  the  heavy  local  rates  from  Colon 
to  Panama.  There  are  certain  exclusive  privileges  also  with  respect 
to  the  docks  in  Colon  that  are  owned  by  the  Panama  Railroad  Com- 
pany, which,  with  the  heavy  local  rates  in  eflfect,  shut  out  all  competi- 
tion with  the  railroad  company's  steamers  for  the  business  between 
New  York  and  Colon.  I  am  inclined  to  agi*ee  with  General  Davis  in 
his  view  that  the  wiser  policy  for  the  Commission  would  be  to  get  out 
of  the  steamship  business  by  either  a  lease  or  a  sale  of  the  steamers, 
under  a  stipulation  which  shall  secure  reasonable  rates  and  a  proper 
weekly  service  between  New  York  and  Colon. 

The  business  of  this  line  is  increasing,  and  I  presume  there  is  no 
doubt  that  its  profits  would  attract  some  other  American  steamship 
line  to  undertake  the  busine^,  with  stipulations  securing  proper  rates 
both  for  the  public  and  for  the  Government.  I  do  not  speak  with 
certainty  upon  the  details  of  the  course  to  be  taken  with  respect  to  the 
steamship  lines  because  the  question  of  reasonable  rates  is  so  difficult, 
but  I  am  very  clear  that  the  best  course  for  the  Government  to  pursue 
is  to  limit  its  commercial  business  and  obligations  as  a  conunon  carrier 
to  the  railroad  on  the  Isthmus  and  to  offer  to  all  American  lines  at 
least  reasonable  rates,  with  through  bills  of  lading,  without  discrim- 
ination in  favor  of  any  line. 

Respectfully  submitted. 

Wm.  H.  Taft, 

Secretary  of  War. 

The  President.  ] 
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Exhibit  A« 

Panama,  December  5,  IdOl^. 
Bv  direction  of  the  President,  it  is  ordered  that,  subject  to  the  action 
of  toe  58th  Congress  as  contemplated  by  the  act  of  Congress  approved 
April  28,  l3K)4: 

DECnoN  1.  No  importation  of  ^oods,  wares,  and  merchandise  sliall 
be  entered  at  Ancon  or  Cristobal,  the  terminal  ports  of  the  canal, 
except  snch  goods,  wares,  and  merchandise  as  are  described  in  Article 
XUl  of  the  treaty  between  the  Republic  of  Panama  and  the  United 
States,  the  ratifications  of  which  were  exchanged  on  the  26th  day  of 
February,  1904,  and  except  goods,  wares,  and  merchandise  in  transit 
across  the  Isthmus  for  a  destination  without  the  limits  of  said  Isthmus, 
and  except  coal  and  crude  mineral  oil  for  fuel  purposes  to  be  sold  at 
Ancon  or  Cristobal  to  sea-j^oing  vessels;  said  coal  and  oil  to  be  admitted 
to  those  ports  free  of  duties  for  said  purposes: 

Provided^  however^  That  this  order  shall  be  inoperative,  first,  unless 

the  Republic  of  Panama  shall  reduce  the  ad  valorem  duty  on  imported 

articles  described  in  class  2  of  the  act  of  the  National  Convention  of 

Panama  passed  July  6,  1904,  and  taking  effect  October  12,  1904,  from 

fifteen  per  centum  to  ten  per  centum  and  shall  not  increase  the  rates 

of  duty  on  the  imported  articles  described  in  the  other  schedules  of 

said  act  except  on  all  forms  of  imported  wines,  liquors,  alcohol,  and 

opium  on  which  the  Republic  may  fix  higher  rates;  second,  unless 

article  38  of  the  Constitution  of  the  Republic  of  Panama  as  modified  by 

article  146  thereof  shall  remain  in  full  force  and  unchanged  so  far  as 

the  importation  and  sale  of  all  kinds  of  merchandise  are  concerned; 

third,  unless  the  consular  fees  and  charges  of  the  Republic  of  Panama 

in  respect  to  entry  of  all  vessels  and  importations  mto  said  ports  of 

Panama  and  Colon  shall  be  reduced  to  sixty  per  cent  of  the  rates  now 

in  force;  and,  fourth,  unless  goods  imported  into  the  ports  of  Panama 

and  Colon  consigned  to  or  destined  for  any  part  of  the  Canal  Zone 

shall  not  be  subjected  in  the  Republic  of  Panama  to  any  other  direct 

or  indirect  impost  or  tax  whatever. 

Sec,  2.  In  view  of  the  proximitv  of  the  port  of  Ancon  to  the  port 
of  Panama,  and  the  port  of  Cristobal  to  the  port  of  Colon,  the  proper 
customs  or  port  ofiicial  of  the  Canal  Zone  shall,  when  not  inconsistent 
with  the  interests  of  the  United  States,  at  the  instance  of  the  proper 
authority  of  the  Republic  of  Panama,  permit  any  vessel,  entered  at  or 
cleared  from  the  ports  of  Panama  ana  Colon,  together  with  its  cargo 
and  passengers,  under  suitable  regulations  for  the  transit  of  the 
imported  merchandise  and  passengers  to  and  from  the  territory  of  the 
Bepablic  of  Panama,  to  use  and  enjoy  the  dockage  and  other  facilities 
of  tiie  ports  of  Ancon  and  Cristooal,  respectively,  upon  payment  of 
proper  dockage  dues  to  the  owners  of  said  docks: 

JProvided^  noweoeTy  That  redprocal  privileges  as  to  dockage  and 
other  facilities  at  Panama  and  Colon,  together  with  suitable  arrange- 
ment for  transit  of  imported  merchandise  and  passengers  to  and  from 
the  territory  of  the  Canal  Zone,  shall  be  granted  by  tne  authorities  of 
the  Sepublic  of  Panama,  when  not  inconsistent  with  its  interests,  to 
any  veesel,  together  with  its  cargo  and  passengers  entered  at  or  cleared 
from  tlio  porte  of  Ancon  and  Cristobal:  Provided,  however^  That  noth- 
ing herein  contained  shall  affect  the  complete  administrative,  police. 
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and  judicial  jurisdiction  of  the  two  governments  over  their  respective 
ports  and  harbors,  except  as  hereinafter  provided  iu  section  6. 

Provided^  also^  That  vessels  entering  or  clearing  at  the  port  of 
Panama  shall  have  the  absolute  right  freely  to  anchor  and  lade  and 
discharge  their  cargoes  by  lighterage  from  and  to  Panama  at  the  u«ual 
-anchorage  in  the  neighborhood  of  the  islands  of  Perico,  Flamenco, 
Naos,  and  Culebra,  though  included  in  the  harbor  of  Ancon,  under  the 
provisional  delimitation  as  amended  under  section  5  hereafter,  and  to 
use  the  said  waters  of  said  harbor  for  all  lawful  commercial  purposes. 

Sec.  3.  All  manifests  and  invoices  and  other  documents  in  respect 
to  vessels  or  cargoes  cleared  or  consigned  for  or  from  the  ports  of 
Panama  and  Colon  shall,  as  heretofore,  be  made  by  the  officials  of  the 
Republic  of  Panama.  All  manifests,  invoices,  and  other  documents 
in  respect  to  the  vessels  and  cargoes  cleared  or  consigned  for  or  from 
the  ports  of  Ancon  or  Cristobal  snail  be  made  by  officials  of  the  United 
States. 

Sec.  4.  No  import  duties,  tolls,  or  charges  of  any  kind  whatsoever 
shall  be  imposed  by  the  authorities  of  the  Canal  Zone  upon  goods, 
ware^s,  and  merchandise  imported,  or  upon  persons  passing  from  the 
territory  of  the  Republic  or  Panama  into  the  Canal  Zone,  and  section 
6  of  the  Executive  order  of  June  24,  1904,  providing  that  duties  on 
importations  into  the  Canal  Zone  are  to  be  levied  in  conformity  with 
such  duties  as  Congress  has  imposed  upon  foreign  mercliandise 
imported  into  ports  of  the  United  States  is  hereby  revoked,  but  this 
order  shall  be  inoperative  unless  the  authorities  of  the  Republic  of 
Panama  shall  grant  by  proper  order  reciprocal  free  importation  of 
goods,  wares,  and  merchandise  and  free  passage  of  persons  from  the 
territory  of  the  Canal  Zone  into  that  of  the  Republic  of  Panama. 

Sec.  5.  The  provisions  of  this  order  also  shall  not  be  operative 
except  upon  the  condition  that  the  delimitation  of  the  cities  and  har- 
bors of  Colon  and  Panama,  signed  on  the  15th  day  of  June,  1904,  by 
the  proper  representatives  of  the  governments  of  the  Republic  of 
Panama  and  of  the  Canal  Zone,  shall  be  provisionally  enforced,  and 
while  the  same  shall  remain  in  rorce  with  the  consent  of  both  pmrties 
thereto,  the  provisional  delimitation  shall  include  not  only  the  terms  set 
forth  in  the  writing  thereof,  but  also  the  following,  viz:  That  the  har- 
bor of  Panama  shall  include  the  maritime  waters  in  front  of  said  citv  to 
the  south  and  east  thereof,  extending  three  marine  miles  from  mean  low 
water  mark,  except  the  maritime  waters  lying  westerly  of  a  line  drawn 
from  a  stake  or  post  set  on  Punta  Mala  through  the  middle  island  of  the 
three  islands  known  as  Las  Tre8  ffermanas^  and  extending  three 
marine  miles  from  mean  low-water  mark  on  Punta  Mala,  which  waters 
shall  be  considered  in  the  harbor  of  Ancon. 

Sec.  6.  This  order  also  shall  be  inoperative  unless  the  proper  gov- 
ernmental authorities  of  the  Republic  of  Panama  shall  grant  power  to 
the  authorities  of  the  Canal  Zone  to  exercise  immediate  and  complete 
jurisdiction  in  matters  of  sanitation  and  quarantine  in  the  maritime 
waters  of  the  ports  of  Panama  and  Colon. 

Sec.  7.  The  Executive  order  of  June  24,  1904.  concerning-  the 
establishment  of  post-offices  and  postal  service  in  tne  Canal  Zone  is 
modified  and  supplemented  by  the  following  provisions: 

All  mail  matter  carried  in  the  territoiy  of  the  Canal  Zone  to  or 
through  the  Republic  of  Panama  to  the  United  States  and  to  foreign 
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eoantries  shidl  bear  the  stamps  of  the  Republic  of  Panama  properly 
crossed  by  a  printed  mark  of  the  Canal  Zone  Government,  and  at 
rates  the  same  as  those  imposed  by  the  Government  of  the  United 
States  uDon  its  domestic  and  foreign  mail  matter,  exactly  as  if  the 
United  states  and  the  Republic  of  Panama  for  this  purpose  were 
common  territory.    The  authorities  of  the  Canal  2jone  shall  purchase 
from  the  Republic  of  Panama  such  stamps  as  the  authorities  of  the 
Canal  Zone  aesire  to  use  in  the  Canal  Zone  at  forty  per  centum  of 
their  face  value:  but  this  order  shall  be  inoperative  unless  the  proper 
aathorities  of  tne  Republican  of  Panama  shall  by  suitable  arrange- 
ment with  the  postal  authorities  of  the  United  States  provide  for  the 
transporbition  of  mail  matter  between  post-offices  on  the  Isthmus  of 
Panama  and  post-offices  in  the  United  States  at  the  same  rates  as 
are  now  charged  for  domestic  postage  in  the  United  States,  except 
ill  mail  matter  lawfully  franked  and  inclosed  in  the  so-called  penalty 
envelopes  of  the  United  States  Government  concerning  the  public 
business  of  the  United  States,  which  shall  be  carried  free,  both  by  the 

fovemments  of  Panama  and  of  the  Canal  Zone:  I^rmndedy  however ^ 
bat  the  Zone  authorities  may  for  the  purpose  of  facilitating  the  trans- 
portation of  through  mail  between  the  Zone  and  the  United  States  in 
either  direction  inclose  such  through  mail  properly  stamped  or  law- 
fullj  franked  in  sealed  mail  pouches,  which  shall  not  be  opened  by  the 
authorities  of  the  Republic  of  Panama  in  transit,  on  condition  that  the 
cost  of  transportation  of  such  mail  pouches  shall  be  paid  by  the  Zone 
Government. 

Sec.  8.  This  order  also  shall  not  be  operative  unless  the  currency 

agreement  made  at  Washington  June  20,  1904,  by  the  representatives 

of  the  JRepublic  of  Panama  and  the  Secretary  of  War  of  the  United 

States,  acting  with  the  approval  of  the  President  of  the  United  States, 

for  the  establishment  of  a  gold  standard  of  value  in  the  Republic  of 

Panama,  and  proper  coinage  shall  be  approved  and  put  into  execution 

by  the  President  of  the  Republic  of  Panama,  pursuant  to  the  authority 

conferred  upon  him  by  law  of  the  Republic  of  Panama,  No.  84, 

approved  June  20,  1904,  and  unless  the  President  of  the  Republic  of 

Panama,  in  order  that  the  operation  of  the  said  currencv  agreement  in 

securing'  and  maintaining  a  gold  standard  of  value  in  the  Republic  of 

Panama  may  not  be  obstruct^  thereby,  shall  by  virtue  of  his  authority 

conferred  by  law  No.  66,  enacted  by  the  National  Assembly  of  Panama 

on  June  6,  1904,  abolish  the  tax  of  one  per  cent  on  gold  coin  exported 

from  the  JBepublic  of  Panama. 

Sec.  9.  Citizens  of  the  Republic  of  Panama  at  any  time  residing  in 
the  Canal  55one  shall  have,  so  far  as  concerns  the  United  States,  entire 
freedom  of  votinjj  at  elections  held  in  the  Republic  of  Panama  and  its 
provinces  or  municiralities  at  such  places  outride  of  the  Canal  Zone  as 
may  be  fixed  b^  the  Republic,  and  under  such  conditions  as  the  Repub- 
lic may  determine;  but  nothing  herein  is  to  be  construed  as  intending 
to  limit  the  power  of  the  Republic  to  exclude  or  restrict  the  right  of 
such  citizens  to  vote  as  it  may  be  deemed  judicious. 

Sec.  10.  The  highway  extending  from  the  eastern  limits  of  the  city 
of  Panama,  as  fixed  in  the  above  mentioned  provisional  delimitation 
agreenient  of  June  10,  1904,  to  the  point  still  further  to  the  eastward 
where  the  road  to  the  "Savannas"  crosses  the  Zone  line  (which  is  6 
miles  to  eastward  ol  the  center  axis  of  the  canal)  shall  be  repaired  and 
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maintained  in  a  serviceable  condition  at  the  cost  and  expense  of  the 
authorities  of  the  Canal  Zone,  and  also  in  like  manner  tne  said  road 
from  the  said  eastern  limits  of  the  city  of  Panama  to  the  rulroad 
bridge  in  the  city  of  Panama  shall  be  repaired  at  the  cost  of  the 
authorities  of  the  Canal  Zone;  but  this  oraer  shall  not  be  operatire 
unless  the  Republic  of  Panama  shall  waive  its  claim  for  compensation 
for  the  use  in  perpetuity  of  the  municipal  buildings  located  in  the 
Canal  Zone. 

Seo.  11.  The  United  States  will  construct,  maintain,  and  conduct  a 
hospital  or  hospitals  either  in  the  Canal  Zone  or  in  the  territory  of  the 
Republic,  at  its  option,  for  the  treatment  of  persons  insane  or  afflicted 
with  the  disease  of  leprosy,  and  indigent  sicK,  and  the  United  States 
will  accept  for  treatment  therein  such  persons  of  said  classes  as  the 
Republic  may  request;  but  this  order  shall  not  be  operative  unless, 
first,  the  Republic  of  Panama  shall  furnish  without  cost  the  requisite 
lands  for  said  purposes  if  the  United  States  shall  locate  such  hospital 
or  hospitals  in  the  territory  of  the  Republic;  and  second,  unless  the 
Republic  shall  contribute  and  pay  to  tne  United  States  a  reasonable 
daily  per  capita  charge  in  respect  of  each  patient  entering,  upon  the 
request  of  tne  Republic,  to  be  fixed  by  the  Secretary  of  War  of  the 
'  United  States. 

Sec.  12.  The  operation  of  this  Executive  order  and  its  enforcement 
t>y  officials  of  the  United  States  on  the  one  hand,  or  a  compliance  with 
and  performance  of  the  conditions  of  its  operation  by  the  Republic  of 
Panama  and  its  officials  on  the  other,  shall  not  be  taken  as  a  delim- 
itation, definition,  restriction,  or  restrictive  construction  of  the  rights 
of  either  party  under  the  treaty  between  the  United  States  and  the 
Republic  of  Panama. 

This  order  is  to  take  effect  on  the  12th  day  of  December,  1904. 

Wm.  H.  Taft, 

Secretary  of  War. 


Panama,  December  ff ,  190 J^ 

JExecuti/ve  order  of  December  5,  1901^^  explanatory  of  Executive  order 

of  December  3 y  190i,. 

Section  I.  Consignments  of  goods,  wares,  and  merchandise  which 
by  virtue  of  Section  I  of  the  above-mentioned  order  of  December  S, 
1904,  can  not  be  entered  for  importation  at  the  ports  of  Ancon  or 
Cristobal  may  nevertheless,  at  the  option  of  the  consignor,  if  accom- 
panied by  the  proper  consular  invoices  of  the  consul  of  the  Republic 
of  Panama  at  the  port  of  consignment,  be  landed  at  Ancon  or  Cris- 
tobal, respectively,  in  transit  to  any  part  of  the  Canal  Zone  or  tiie 
Republic  upon  payment  of  the  proper  duties  to  the  Republic  of  Pan- 
ama, under  suitable  arrangements  similar  to  those  pi*ovided  for  Y>y 
Section  11  of  said  order  of  December  3,  1904. 

But  such  goods,  wares,  and  merchandise  not  accompanied  by  coTk* 
sular  invoice  of  the  consul  of  the  Republic  shall  not  be  permitted  to 
land  at  Ancon  or  Cristobal. 

Sec.  II.  The  order  of  December  3,  1904,  shall  be  construed  to  per- 
mit free  exportation  and  consignment  of  goods,  wares,  and  mere&an- 
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diae  and  free  transit  of  persons  and  vehicles  from  the  Republic  through 
the  Canal  Zone  and  from  the  terminal  ports  thereof. 
B7  direction  of  the  President: 

Wm.  H.  Tatt, 

Secretary  of  War. 


Exhibit  B. 

War  Department, 
Washington^  D.  CI,  January  7,  1905. 
Executive  order: 
Bj  direction  of  the  President,  it  is  hereby  ordered  that — 
1.  To  entitle  goods,  wares,  and  merchandise  to  entry  at  Ancon  and 
Cristobal,  the  terminal  ports  of  the  Isthmian  Canal,  Canal  Zone, 
Isthmus  of  Panama,  it  is  necessary  that  it  be  established  by  the  certifi- 
cate of  a  member  of  the  Isthmian  Canal  Commission,  or  of  the  chief 
engineer  of  the  Isthmian  Canal  Commission,  or  of  the  chief  of  the 
department  of  material  and  supplies^  that  said  goods,  wares,  and  mer- 
cliaodise  are  necessary  and  convenient  for  the  construction  of  the 
Isthmian  Canal  or  for  the  use  and  consumption  of  certain  officers  and 
employees  in  the  service  of  the  United  States  and  of  the  Government 
of  the  Canal  Zone  and  their  families,  stationed  on  the  Isthmus  of 
Panama,  and  are  to  be  devoted  to  that  purpose  exclusively. 

2.  The  oertificates  above  required  snail  be  granted  only  when  the 
goods,  wares,  and  merchandise  to  be  certified  are  (1)  the  property, 
incluaing  live  stock  and  forage,  of  or  under  contract  of  purchase  by 
the  United  States  and  intenoed  for  use  in  the  work  of  constructing 
the  canal  or  the  sanitation  of  the  Isthmus,  or  for  the  service  of  the 
Government  of  the  Canal  Zone;  (2j  the  property,  including  live  stock 
and  fora>2ro,  of  or  under  contract  or  purchase  by  a  contractor  with  the 
United  States  or  the  government  of  the  Canal  Zone  for  work  on  the 
construction  of  the  Isthmian  Canal,  the  sanitation  of  the  Isthmus  of 
Panama,  provided  that  any  goods,  wares,  or  merchandise  that  are  to 
be  offered  for  sale  by  any  contractor  to  his  employees  or  otherwise 
shall  not  be  entitled  to  such  entry;  (3)   the  property  of  the  gov- 
ernment of  the  Canal  2iOne  or  of  any  municipality  of  said  zone;  (4) 
property   and  provisions  intended  for  sale  in  commissaries   estab- 
lished and  operated  by  the  Isthmian  Canal  Commission  to  officers, 
employees,  and  contractors  of  the  Isthmian  Canal  Commission,  of  the 
Panama  Railroad  Company,  or  of  any  contractor  with  the  Isthmian 
Canal  Commission  for  work  on  the  Isthmus  (together  with  the  fami- 
lies of  such  persons),  who  are  citizens  of  the  United  States  or  who 
receive  conipensation  on  what  is  known  as  the  gold  pay  roll  of  the 
Commission,  of  the  railroad  company,  or  such  contractor;  (5)  house- 
hold furniture  of  such  officers  and  employees  of  the  Isthmian  Canal 
Commission  stationed  in  the  Canal  Zone]|  or  Republic  of  Panama, 
inclading'  such  articles,  effects,  and  furnishings  as  pictures,  books, 
musical  instruments,  chinaware,  bed  and  table  linen,  and  kitchen  uten- 
sils; also  w^earing  apparel,  toilet  objects,  and  articles  for  personal  use; 
books,  portable  tools,  and  instruments;  jewelry  and  table  services,  in 
quantities  and  of  the  class  suitable  to  tne  rank  and  position  of  such 
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officers  and  employees  and  intended  for  their  own  use  and  benefit  and 
not  for  barter  or  sale,  imported  from  the  United  States. 

3.  This  order  contemplates  the  exclusion  from  benefits  of  the  com- 
missaries established  and  maintained  by  the  Commission  of  all 
employees  and  workmen  who  are  natives  of  tropical  countries  wherein 
prevail  climatic  conditions  similar  to  those  prevailing  on  the  Istlimus 
of  Panama,  and  who  therefore  may  be  presumed  to  be  able  to  secure 
the  articles  of  food,  clothing,  household  goods  and  furnishings,  of  the 
kind  and  character  to  which  they  are  accustomed,  from  the  merchants 
of  Panama,  Colon,  and  the  towns  of  the  Canal  Zone,  and  whose  ordi- 
nary needs  may  be  supplied  without  recourse  to  the  Government  com- 
missaries. Should  it  develop  hereafter  that  said  merchants  char^ 
prices  in  excess  of  legitimate  profit,  or  practice  other  extortion,  me 
United  States,  for  the  protection  and  assistance  of  all  its  employees, 
whether  from  the  tropical  or  temperate  zone,  will  supply  its  commis- 
saries with  such  staple  articles  as  are  required  and  desired  hy  the 
inhabitants  of  tropical  countries,  and  permit  all  its  employees  and 
workmen  and  those  of  its  contractors  to  avail  themselves  of  the  ben- 
efits and  privileges  afforded  by  said  Government  commissaries. 

This  order  is  to  take  effect  on  the  7th  day  of  January,  1905. 

.    Wm.  H.  Taft, 
Secretary  of  Vfait^ 
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Offige  of  the  Isthmian  Canal  Commission, 

Washingtoriy  D.  CI,  December  i,  190^, 
Sir  :  The  Isthmian  Canal  CommisHion  having  been  actively  engaj^ed 
in  the  discharge  of  its  duties  since  its  first  meeting  on  March  22, 1904, 
has  the  honor  to  submit  this  its  first  annual  report 

ACT   AUTHORIZING  THE  CONSTRUCTION  OF  AN  ISTHMIAN  CANAL. 

The  Isthmian  Canal  Commission  is  organized  and  is  acting  under  the 
provisions  of  the  act  of  Congress  approved  June  28,  1902,  as  follows: 

AN  ACT  to  proTide  for  tbs  oooatroetion  of  a  oanal  connectioff  Uie  waters  of  the  Atlantic  and  Padflo 

oceans. 

Be  it  enacted  by  the  Senate  and  Houfe  of  RepresentaHves  of  the  United  States  of  America 
in  Ccmgreta  assembled,  That  the  President  of  the  United  States  is  hereby  authorized 
to  acqaire.  for  and  on  behalf  of  the  United  States,  at  a  cost  not  exceeding  forty 
millions  of  dollars,  the  rights,  privileges,  franchises,  concessions,  grants  of  land,  right 
of  way,  tinfinished  work,  plants,  and  other  property,  real,  personal  and  mixed,  of 
every  name  and  nature,  owned  by  the  New  Fanama  Canal  Company,  of  France,  on 
the  fsthmos  of  Panama,  and  all  its  maps,  plans,  drawings,  records  on  the  Isthmus  of 
Panama  and  in  Paris,  including  all  the  capital  stock,  not  less,  however,  than  sixty- 
eight  thousand  eight  hundred  and  sixty-three  shares  of  the  Panama  Railroad  Com- 
piany,  owned  by  or  held  for  the  use  of  said  canal  company,  provided  a  satisfactory 
title  to  all  of  said  property  can  be  obtained. 

^EC  2.  That  the  Presiaent  is  hereby  authorized  to  acquire  from  the  Republic  of 
Colombia,  for  and  on  behalf  of  the  United  States,  upon  such  terms  ps  he  may  deem 
leasonable,  perpetual  control  of  a  strip  of  land,  the  territory  of  the  Republic  of 
Colombia,  not  less  than  six  miles  in  wiath^  extending  from  the  Caribbean  Sea  to  the 
Piacific  Ocean,  and  the  right  to  use  and  dispose  of  the  waters  thereon,  and  to  exca- 
vate, construct,  and  to  perpetually  maintain,  operate,  and  protect  thereon  a  canal  of 
each  depth  and  capacity  as  will  afford  convenient  passage  of  ships  of  the  greatest 
tcmnaee  and  draft  now  in  use,  from  the  Caribbean  Sea  to  tiie  Pacific  Ocean,  which 
control  shall  include  the  right  to  perpetually  maintain  and  operate  the  Panama 
Bailroad,  if  the  ownership  thereof,  or  a  controlling  interest  therein,  shall  have  been 
acquired  by  the  United  States,  and  also  jurisdiction  over  said  strip,  and  the  ports  at 
the  enda  thereof  to  make  such  police  and  sanitary  rules  and  regulations  as  shall  be 
neoeflaary  to  preserye  order  and  preserve  the  pubhc  health  thereon,  and  to  establish 
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Bach  judicial  tribonalB  as  may  be  agreed  upon  theron  as  may  be  necessary  to  enlace 
such  rules  and  regulations. 

The  President  mav  acquire  such  additional  territory  and  rights  from  Colombia  m 
in  his  judgment  will  facilitate  the  general  purpose  hereof. 

8bc.  3.  That  when  the  President  shall  have  arranged  to  secure  a  satisfactory  title 
to  the  property  of  the  New  Panama  Canal  Company,  as  provided  in  section  one 
hereof,  and  shall  have  obtained  by  treaty  control  of  the  necessary  territory  from  the 
Republic  of  Colombia,  as  provided  in  section  two  hereof,  he  is  authorized  to  pay  for 
the  property  of  the  New  Panama  Canal  Company  forty  millions  of  dollars,  and  to  the 
Republic  of  Colombia  such  sum  as  shall  have  been  agreed  upon,  and  a  sum  sufficient 
for  both  said  purposes  is  hereby  appropriated,  out  of  any  money  in  the  Treasury  not 
otherwise  appropriated,  to  be  paid  on  warrant  or  warrants  drawn  by  the  President 

The  President  shall  then,  through  the  Isthmian  Canal  Commission  hereinafter 
authorized,  cause  to  be  excavated,  constructed,  and  completed,  utilizing  to  that  end, 
as  far  as  practicable,  the  work  heretofore  done  by  the  New  Panama  Canal  Company, 
of  France,  and  its  predecessor  company,  a  ship  canal  from  the  Caribbean  Sea  to  the 
Pacific  Ocean.  Such  canal  shall  be  of  sufficient  capacity  and  depth  as  shall  afford 
convenient  passage  for  vessels  of  the  largest  tonnage  and  greatest  draft  now  iu  use, 
and  such  as  may  be  reasonably  anticipate,  and  shall  be  supplied  with  all  necessary 
locks  and  other  appliances  to  meet  the  necessities  of  vessels  passing  through  the  same 
from  ocean  to  ocean;  and  he  shall  also  cause  to  be  constructed  such  safe  and  com- 
modious  harbors  at  the  termini  of  said  canal,  and  make  such  provisions  for  defense 
as  may  be  necessary  for  the  safety  and  protection  of  said  canal  and  harbors.  That 
the  President  is  authorized  for  the  purposes  aforesaid  to  employ  such  persons  as  he 
may  deem  necessary,  and  to  fix  their  compensation. 

Sbc.  4.  That  should  the  President  be  unable  to  obtain  for  the  United  States  a  satis- 
factory title  to  the  property  of  the  New  Panama  (^anal  Company  and  the  control  of 
the  necessary  territory  of  the  Republic  of  Colombia  and  the  rights  mentioned  in  sec- 
tions one  and  two  of  this  Act,  within  a  reasonable  time  and  upon  reasonable  terms, 
then  the  President,  having  first  obtained  for  the  United  States  perpetual  control  by 
treaty  of  the  necessary  territory  from  Costa  Rica  and  Nicaragua,  upon  terms  which 
he  may  consider  reasonable,  for  the  construction,  perpetual  maintenance,  operation, 
and  protection  of  a  canal  connecting  the  Caribb^m  Sea  with  the  Pacific  Ocean  by 
what  is  commonly  known  as  the  Nicaragua  route,  shall,  through  the  said  Isthmian 
Canal  Commission,  cause  to  be  excavated  and  constructed  a  ship  canal  and  waterway 
from  a  point  on  the  shore  of  the  Caribbean  Sea  near  Grey  town,  by  way  of  Lake  Nic- 
aragua, to  a  point  near  Brito  on  the  Pacific  Ocean.  Saia  canal  shall  be  of  sufficient 
capacity  and  depth  to  afford  convenient  passage  for  vessels  of  the  largest  tonnage  and 
greatest  draft  now  in  use,  and  such  as  may  be  reasonably  anticipated,  and  anaW  be 
supplied  with  all  necessary  locks  and  other  appliances  to  meet  the  necessities  of  Tea- 
sels passing  through  the  same  from  ocean  to  ocean;  and  he  shall  also  construct  sacfa 
safe  and  commodious  harbors  at  the  termini  of  said  canal  as  shall  be  necessary  for 
the  safe  and  convenient  use  thereof,  and  shall  make  such  provisions  for  defense  as 
may  be  necessary  for  the  safety  and  protection  of  said  harbors  and  canal;  and  sach 
sum  or  sums  of  money  as  may  be  agreed  upon  by  such  treaty  as  compensation  to  be 
paid  to  Nicaragua  and  Costa  Rica  for  the  concessions  and  rights  hereunder  provided 
to  be  acquired  by  the  United  States  are  hereby  appropriated,  out  of  any  money  in 
the  Treasury  not  otherwise  appropriated,  to  be  paid  on  warrant  or  warrants  drawn 
by  the  President. 

The  President  shall  cause  the  said  Isthmian  Canal  Commission  to  make  such  sor- 
yeys  as  may  be  necessary  for  said  canal  and  harbors  to  be  made,  and  in  making  such 
surveys  ana  in  the  construction  of  said  canal  may  employ  sdch  persons  as  he  may 
deem  necessary,  and  may  ^x  their  compensation. 

In  the  excavation  and  construction  of  said  canal  the  San  Juan  River  and  Lake 
Nicaragua,  or  such  parts  of  each  as  may  be  made  available,  shall  be  used. 

Skc.  6.  That  the  sum  of  ten  million  dollars  is  hereby  appropriated,  out  of  uny 
money  in  the  Treasury  not  otherwise  appropriated,  toward  tne  project  herein  ccxt- 
templated  by  either  route  so  selected. 

And  the  President  is  hereby  authorized  to  cause  to  be  entered  into  such  contmct 
or  contracts  as  may  be  deemed  necessary  for  the  proper  excavation,  constniction, 
completion,  and  defense  of  said  canal,  harbors,  and  defenses,  by  the  route  finally- 
determined  upon  under  the  provisions  of  thi«  Act.  Appropriations  therefor  shall 
from  time  to  tnme  be  hereafter  made,  not  to  exceed  in  the  aggregate  the  additional 
sum  of  one  hundred  and  thirty-five  millions  of  dollars,  shoulathe  Panama  route  be 
adopted,  or  one  hundred  and  eighty  millions  of  dollars  should  the  Nicaragua  route 
be  adopted. 

Sec.  6.  That  in  any  aereement  with  the  Republic  of  Colombia,  or  with  the  Statee 
of  Nicaragua  and  Costa  Rica,  the  President  is  authorizedJ;9,gyi$k;fUlt0e;te,aHdJ^^ 
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or  to  add  Statei  the  vee  ci  nid  ctnal  and  hArbonj  upon  such  terms  m  may  be  agreed 
upon,  for  all  yeasela  owned  by  said  States  or  by  citizens  thereof. 

8bc.  7.  That  to  enable  the  President  to  oonstmct  the  canal  and  works  appnrtenant 
thereto,  as  provided  in  this  Act,  there  is  hereby  created  the  Isthmian  Oanal  Commis- 
DCMi,  the  same  to  be  composed  of  seven  members,  who  shall  be  nominated  and 
^>pointed  by  the  President,  by  and  with  the  advice  and  consent  of  the  Senate,  and 
woo  shall  serve  ontil  the  completion  of  said  canal  unless  sooner  removed  by  the 
President^  and  one  of  whom  shall  be  named  as  the  chairman  of  said  Commission. 
Of  the  seven  members  of  said  Commission  at  least  foor  of  them  shall  be  persons 
learned  and  skilled  in  the  science  of  engineering,  and  of  the  foor  at  least  one  shall  be 
in  officer  of  the  United  States  Army,  and  at  least  one  other  shall  be  an  officer  of  the 
United  States  Navy,  the  said  officers  respectively  being  either  upon  the  active  or 
retired  list  of  the  Army  or  of  the  Navy.    Said  Commiasioners  shall  each  receive 
fioch  compensation  as  the  President  shall  prescribe  until  the  same  shall  have  been 
otherwise  fixed  by  the  Congress.    In  addition  to  the  members  of  said  Isthmian 
Canal  Commission  the  President  is  hereby  anthorized,  through  said  Commission, 
to  empiloy  in  said  service  any  of  the  engmeers  of  the  Unitea  States  Army  at  his 
dtfcretion,  and  likewise  to  employ  any  engineers  in  civil  life,  at  his  discretion,  and 
any  other  persons  necessary  for  the  proper  and  expeditious  prosecution  of  said  work. 
The  comp^ksation  of  all  such  engineers  and  other  persons  employed  under  this  act 
shall  be  fixed  bv  said  Commission,  subject  to  the  approval  of  the  President    The 
official  salary  of  any  officer  appointed  or  employed  under  this  act  shall  be  deducted 
from  the  amount  of  salary  or  conipensation  provided  bv  or  which  shall  be  fixed 
opder  the  terms  of  this  act    Said  Commission  shall  in  all  matters  be  subject  to  the 
dtrectioQ  and  control  of  the  President,  and  shall  make  to  the  President  annually  and 
at  SD^  other  periods  as  may  be  reouired,  either  by  law  or  by  the  order  of  the  Presi- 
dent, full  and  complete  reports  of  all  their  actings  and  doings  and  of  all  moneys 
leoeived  and  expjended  in  the  construction  of  said  work  and  in  the  performance  of  their 
duties  in  connection  therewi^,  which  said  reports  shall  be  by  the  President  transmitted 
to  Congress.    And  the  said  Commission  shall  furthermore  give  to  Congress,  or  either 
House  of  Congress,  such  information  as  mav  at  any  time  be  required  either  by  act  of 
CoDgreas  or  by  the  order  of  either  House  of  Congress.    The  President  shall  cause  to 
be  provided  and  assigned  for  the  use  of  the  Commission  such  offices  as  may.  with  the 
suitable  equipment  of  same,  be  necessary  and  proper,  in  his  discretion,  for  the  proper 
diacham  of  the  duties  thereoi 

Snx  8.  That  the  Secretary  of  the  Treasury  is  hereby  authorized  to  borrow  on  tha 
credit  of  the  United  States  from  time  to  time,  as  the  proceeds  may  be  required  to  defray 
expenditures  authorized  by  this  act  (such  proceeds  when  received  to  be  used  only 
lor  the  purpose  of  meeting  such  expenditures),  the  sum  of  one  hundred  and  thirty 
million  doUais,  or  so  mudi  thereof  as  may  be  necessary,  and  to  prepare  and  issue 
therefor  coupon  or  registered  bonds  of  the  United  States  in  such  form  as  he  mav  pre- 
scribe, and  in  denominations  of  twenty  dollars  or  some  multiple  of  that  sum,  reaeem- 
able  in  gold  coin  at  the  pleasure  of  the  United  States  after  ten  years  from  the  date  of 
their  iseue,  and  ^yable  thirty  years  from  such  date,  and  bearing  interest  payable  quar- 
terly in  gold  com  at  the  rate  of  two  per  centum  per  annum;  and  the  Donds  herein 
antborixed  shall  be  exempt  from  all  taxes  or  duties  of  the  United  States,  as  well  as  from 
taxation  in  any  form  by  or  under  State,  municipal,  or  local  authority:  Provided,  That 
said  bonds  may  be  di4>osed  of  by  the  Secretaiy  of  the  Treasury  at  not  less  than  par, 
under  snch  regulations  as  he  may  prescribe,  giving  to  all  citizens  of  the  United  Statea 
an  equal  opportunity  to  subscribe  therefor,  out  no  commissions  shall  be  allowed  or 
paid  thereon;  and  a  sum  not  exceeding  one-tenth  of  one  per  centum  of  the  amount 
of  the  bonds  herein  authorized  is  hereby  appropriated,  out  of  an^  money  in  the 
Treasury  not  otherwise  appropriated,  to  pay  the  expense  of  propanng,  advertising, 
and  iflBoing  the  same. 
Appiov^  June  28, 19Q2. 

TBEATT  WITH  THB  BEPUBUO  OF  PANAMA. 

The  treaty  between  the  United  States  and  the  Republic  of  Panama, 
tinder  whicn  the  construction  of  the  Panama  Canal  has  been  made  pos- 
sible, "wna  signed  at  Washington  on  November  18, 1903,  was  ratified 
hy  the  Bepublic  of  Panama  on  December  2, 1903,  and  by  the  United 
gStates  States  Senate  on  February  28, 1904,  and  is  as  follows: 

The  United  States  of  America  and  the  Republic  of  Panama  being  desbons  to  insure 
tiie  ooDfltmctaon  of  a  ship  canal  across  the  Isthmns  of  Panama  to  connect  the  Atlan- 
tic ^"^   FMiflc  ooeans,  and  the  Congress  of  the  United  SUtes  of  America  having 
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pissed  dn  act  approved  Jnne  28, 1902,  in  fortherance  of  that  object,  by  which  c(i% 
President  of  the  United  States  is  authorized  to  acquire  within  a  reasonable  time  the 
control  of  the  necessary  territory  ot  the  Repablic  of  Colombia,  and  the  sovereignty 
of  such  territory  being  actually  vested  in  the  Republic  of  Panama,  the  high  con- 
tracting parties  nave  resolved  for  that  purpose  to  conclude  a  convention  and  have 
accordingly  appointed  as  their  plenipotentiaries, — 

The  President  of  the  United  States  of  America,  John  Hay,  Secretary  of  State, 
and 

The  €k)vemment  of  the  Republic  of  Panama,  Philippe  Bunau-Varilla,  envoy  extra- 
ordinary and  minister  plenipotentiary  of  the  Republic  of  Panama,  thereunto  spe- 
cially empowered  by  said  Government,  who  after  communicating  with  each  other 
their  respective  full  powers,  found  to  be  in  good  and  due  form,  have  agreer  upon 
and  concluded  the  following  articles: 

ASTICLS  I. 

The  United  States  guarantees  and  will  maintain  the  independence  of  the  Republic 
of  Panama. 

Abticlb  II. 

The  Republic  of  Panama  grants  to  the  United  States  in  perpetuity  the  use,  occu- 
pation and  control  of  a  zone  of  land  and  land  under  water  for  the  constp«ttion, 
maintenance,  operation,  sanitation  and  protection  of  said  canal  of  the  width  of  ten 
miles  extending  to  the  distance  of  Gve  miles  on  each  side  of  the  center  line  of  the 
route  of  the  canal  to  be  constructed;  the  said  Zone  beginning  in  the  Caribbean  Sea 
three  marine  miles  from  mean  low-water  mark  and  extending  to  and  across  the 
Isthmus  of  Panama  into  the  Pacific  Ocean  to  a  distance  of  three  marine  miles  from 
mean  low-water  mark  with  the  proviso  that  the  cities  of  Panama  and  Colon  and  the 
harbors  adjacent  to  said  cities,  which  are  included  within  the  boundaries  of  the  Zone 
above  described,  shall  not  be  included  within  this  grant  The  Republic  of  Panama 
further  grants  to  the  United  States  in  perpetuity  the  use,  occupation  and  control  of 
any  other  lands  and  waters  outside  of  the  Zone  above  described  which  may  be  nec- 
essary and  convenient  for  the  construction,  maintenance,  operation,  sanitation  and 
protection  of  the  said  canal  or  of  any  auxiliary  canals  or  other  works  necessary  and 
convenient  for  the  construction,  maintenance,  operation,  sanitation  and  protection 
of  the  said  enterprise. 

The  Republic  of  Panama  further  grants  in  like  manner  to  the  United  States  in 
perpetuity  all  islands  within  the  limits  of  the  25one  above  described  and  in  addition 
thereto  the  group  of  small  islands  in  the  Bay  of  Panama,  named  Perico,  Nao8» 
Culebra  and  f'lamenco. 

Articlb  III. 

The  Republic  of  Panama  grants  to  the  United  States  all  the  rights,  power  and 
authority  within  the  Zone  mentioned  and  described  in  Article  II  of  this  agreement 
and  within  the  limits  of  all  auxiliary  lands  and  waters  mentioned  and  described  in 
said  Article  II  which  the  United  States  would  possess  and  exercise  if  it  were  the 
sovereign  of  the  territory  within  which  said  lands  and  waters  are  located  to  the 
entire  exclusion  of  the  exercise  by  the  Republic  of  Panama  of  any  such  sovereign 
rights,  power  or  authority. 

Article  IV. 

As  rights  subsidiary  to  the  above  grants  the  Republic  of  Panama  grants  in  perpetuity 
to  the  United  States  the  right  to  use  the  rivers,  streams  lakes  and  other  bodies  oi 
water  within  its  limits  for  navi^tion,  the  supply  of  water  or  water  power  or  other 
purposes,  so  far  as  the  use  of  said  rivers,,  streams,  lakes  and  bodies  of  water  and  the 
waters  thereof  may  be  necessary  and  convenient  for  the  construction,  maintenance^ 
operation,  sanitation  and  protection  of  the  said  canal. 

Abticlb  V. 

The  Republic  of  Panama  grants  to  the  United  States  in  perpetuity  a  monopoly  for 
the  construction,  maintenance  and  operation  of  any  system  of  communication  by 
means  of  canal  or  railroad  across  its  territory  between  the  Caribbean  Sea  and  the 
Pacific  Ocean.  i 

Abticlb  VI. 

The  grants  herein  contained  shall  in  no  manner  invalidate  the  titles  or  rights  of 
private  landholders  or  owners  of  private  property  in  the  said  Zone  or  in  or  to  ; 
of  the  lands  or  waters  granted  to  the  United  States  by  the  proyiflfons  of  any  <  ^ 
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of  tliiBtreatj,  nor  shall  they  intsrlere  with  the  rights  of  wmy  over  the  pablie  roeds 
ptsBiDg  through  the  nkl  Zone  or  over  an  j  of  the  said  lande  or  waters  unless  said 
rights  of  wAy  or  private  rights  shall  conflict  with  rights  hen^in  granted  to  the  United 
States  in  which  case  the  n^hts  of  the  United  States  shall  be  superior.  All  damages 
caused  to  the  owners  of  private  lands  or  private  property  of  any  kind  hj  reason  of 
the  grants  contained  in  this  treaty  or  by  reason  of  the  operations  of  the  United  States, 
its  a^ts  or  employees,  or  by  reason  of  the  construction,  maintenance, 'operation, 
sanitation  and  protection  of  the  said  canal  or  of  the  works  of  sanitation  and  |>ro- 
tection  herein  provided  for,  shall  be  appraised  and  settled  by  a  joint  commission 
appointed  by  tne  Governments  of  the  United  States  and  the  Kepublic  of  Panama, 
whose  decisions  as  to  such  damMes  shall  be  final  and  whose  awards  as  to  such 
damages  shall  be  paid  solelv  by  the  United  States.  No  part  of  the  work  on  said 
canal  or  the  Panama  Railroaa  or  on  any  auxiliary  works  relatinff  thereto  and  author- 
ized by  the  terms  of  this  treat}^  riiall  be  prevented,  delayed  or  unpeded  by  or  pend- 
ing  such  proceedings  to  ascertain  such  dainages.  The  appraisal  of  said  private  lands 
and  private  property  and  the  assessment  of  damages  to  them  shall  be  based  apon 
their  value  bekve  the  date  of  this  convention. 

AnncLS  YIL 

The  Republic  of  Panama  grants  to  the  United  States  within  the  limits  of  the  cities 
of  Panama  and  Colon  and  their  adjacent  harbors  and  within  the  territory  adjacent 
thereto  the  risht  to  acquire  by  purchase  or  by  the  exercise  of  the  right  of  eminent 
domain,  any  lands,  buildings,  water  rights  or  other  properties  necesFanr  and  con- 
venient for  the  construction,  maintenance,  operation  and  protection  of  the  canal 
and  of  any  works  of  sanitation,  such  as  the  collection  and  disposition  of  sewage  and 
the  distribution  of  water  in  the  said  cities  of  Panama  and  Colon,  which,  in  the  dis- 
cretion of  the  United  States  may  be  necessary  and  convenient  for  the  construction, 
maintenance,  operation,  sanitation  and  protection  of  the  said  canal  and  railroad. 
AH  such  works  of  sanitation,  collection  and  dispfisition  of  sewage  and  distribution 
of  water  in  the  cities  of  Panama  and  Colon  shall  be  made  at  the  expense  of  the 
United  States,  and  the  Government  of  the  United  States,  its  agents  or  nominees  shall 
be  authorized  to  impose  and  collect  water  rates  and  sewerage  rates  which  shall  be 
safficient  to  provide  tor  the  paj^ment  of  interest  and  the  amortization  of  the  princi- 
pel  of  the  cost  of  said  works  within  a  period  of  fifty  years  and  upon  the  expiration 
of  said  term  of  fifiy  years  the  system  of  sewers  and  water  works  shall  revert  to  and 
become  the  properties  of  the  cities  of  Panama  and  Colon  respectively,  and  the  use  of 
the  water  shall  be  free  to  the  inhabitants  of  Panama  and  Colon,  except  to  the  extent 
that  water  rates  may  be  necessary  for  the  operation  and  maintenance  of  said  system 
of  flewers  and  water. 

The  Republic  of  Panama  agrees  that  the  cities  of  Panama  and  Colon  shall  comply 
in  perpetuity  with  the  sanitary  ordinances  whether  of  a  preventive  or  curative 
character,  prescribed  by  the  United  States  and  in  case  the  Government  of  Panama  is 
onable  or  fails  in  its  duty  to  enforce  this  compliance  by  the  cities  of  Panama  and 
Colon  with  the  sanitary  ordinances  of  the  United  States  the  Republic  of  Panama 
grants  to  the  United  States  the  right  and  authority  to  enforce  the  same. 

The  same  right  and  authority  are  granted  to  the  United  States  for  the  mainte- 
nance of  public  order  in  the  cities  of  Panama  and  Colon  and  the  territories  and  har- 
bors adjacent  thereto  in  case  the  Republic  of  Panama  should  not  be,  in  the  judg- 
ment of  the  United  States,  able  to  mamtain  such  order. 

AancLB  VIII. 

The  Republic  of  Panama  grants  to  the  United  States  all  rights  which  it  now  has 
or  her^Bifter  may  acquire  to  the  property  of  the  New  Panama  Canal  Company  and 
the  Panama  Railroaid  Company  as  a  result  of  the  transfer  of  sovereignty  from  the 
Republic  of  Colombia  to  the  Republic  of  Panama  over  the  Isthmus  of  Panama  and 
authorizes  the  New  Panama  Canal  Company  to  sell  and  transfer  to  the  United  States 
it^  rights,  privileges,  properties  and  concessions  as  well  as  the  Panama  Railroad  and  all 
the  shares  or  part  of  the  shares  of  that  company;  but  the  public  lands  situated  outside 
of  the  Zone  described  in  Article  II  of  this  treaty  now  included  in  the  concessions  to 
both  said  enterprises  and  not  reouired  in  tne  construction  or  operation  of  the 
canal  shall  revert  to  the  Republic  ot  Panama  except  any  property  now  owned  by  or 
in  the  possession  of  said  companies  within  Panama  or  Colon  or  the  ports  or  termi- 
nalB  thereoL 

ASTICUi  IX. 

The  United  States  agrees  that  the  ports  at  either  entrance  of  the  canal  and  the 
waten  thereof,  and  the  Repablic  of  Panama  agrees  that  the  towns  of  Panama  and 
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Colon  shall  be  free  for  all  time  bo  that  there  diall  not  be  impoeed  or  collected  cmiom- 
house  tolls,  tonnage,  anchorage,  light-house,  wharf,  pilot^  or  quarantine  dues  or  any 
other  charges  or  taxes  of  any  kind  upon  any  vesBel  using  or  passing  through  the 
canal  or  belonging  to  or  employed  by  the  United  States,  directly  or  indirectly,  in 
connection  with  the  construction,  maintenance,  operation,  sanitation  and  protection 
of  the  main  canal,  or  auxiliary  works,  or  upon  the  cargo,  officers,  crew,  or  pasBeii- 

gers  of  any  such  vessels,  except  such  tolls  and  charges  as  may  be  impoeed  by  the  United 
tates  for  the  use  of  the  canal  and  other  works,  and  except  tolls  and  chaiges  impoeed 
by  the  Republic  of  Panama  upon  merchandise  destined  to  be  introduced  for  the  con- 
sumption of  the  rest  of  the  Republic  of  Panama,  and  upon  yessels  touchini^  at  the 
ports  of  Colon  and  Panama  and  which  do  not  cross  the  canal. 

The  Covemment  of  the  Republic  of  Panama  shall  have  the  right  to  establiah  in 
such  ports  and  in  the  towns  of  Panama  and  Colon  such  houses  and  ffuards  as  it  may 
deem  necessary  to  ct^lect  duties  on  importations  destined  to  other  portions  oi 
Panama  and  to  prevent  contraband  trade.  The  United  States  shall  have  the  right  to 
make  use  of  the  towns  and  harbors  of  Panama  and  Colon  as  places  of  anchorage, 
and  for  making  repairs,  for  loading,  unloading,  depositing,  or  transshipping  caigoes 
either  in  transit  or  destined  for  the  service  of  the  canal  and  for  other  works  pertain- 
ing to  the  canal. 

Abticlb  X. 

The  Republic  of  Panama  agrees  that  there  shall  not  be  imposed  any  tax^  national 
municipal,  deoartmental,  or  of  any  other  class,  upon  the  canal,  the  railways  and 
auxiliary  works,  tugs  and  other  vessels  employed  m  the  service  of  the  canal,  store- 
houses, workshops,  office-s,  quarters  for  laborers,  factories  of  all  kinds,  warehouses^ 
wharves,  machinery  and  other  works,  profjerty,  and  effects  appertaining  to  the 
canal  or  railroad  and  auxiliary  works,  or  their  officers  or  employees,  situat^  within 
the  cities  of  Panama  and  Colon,  and  that  there  shall  not  be  imposed  contributions 
or  charges  of  a  personal  character  of  any  kind  upon  officers,  employees,  laborers,  and 
other  individuals  in  the  service  of  the  canal  and  railroad  and  auxiliary  works. 

Abticlb  XL 

The  United  States  agrees  that  the  official  dispatches  of  the  Government  of  the 
Republic  of  Panama  shall  be  transmitted  over  any  telegraph  and  telephone  lines 
established  for  canal  purposes  and  used  for  public  and  private  businees  at  rates  not 
higher  than  those  required  from  officials  in  tne  service  of  the  United  States. 

Abticlb  Xn. 

The  Government  of  the  Republic  of  Panama  shall  permit  the  immigratioii  and 
free  access  to  the  lands  and  workshops  of  the  canal  and  its  auxiliary  works  of  all 
employees  and  workmen  of  whatever  nationality  under  contract  to  work  upon  or 
seeking  employment  upon  or  in  any  wise  connected  with  the  said  canal  and  its  anx* 
iliary  works,  with  their  respective  families,  and  all  such  persons  shall  be  free  and 
exempt  from  the  military  service  of  the  Republic  of  Panama. 

Abticlb  XIIL 

The  United  States  may  import  at  any  time  into  the  said  Zone  and  auxiliary  landa, 
free  of  custom  duties,  imposts,  taxes,  or  other  charges,  and  without  any  restrictions, 
any  and  all  vessels,  dredees,  engines,  cars,  machinery,  tools,  explosives,  materialB, 
supplies,  and  other  articles  necessary  and  convenient  in  the  construction,  main- 
tenance, operation,  sanitation  and  protection  of  the  canal  and  auxiliary  works,  and 
all  provisions,  medicines,  clothing,  supplies,  and  other  things  neceasary  and  conven- 
ient for  the  officers,  employees,  workmen  and  laborers  in  the  service  and  employ  ol 
the  United  States  and  for  their  families.  If  anv  such  articles  are  disposed  of  for  use 
outside  of  the  2k)ne  and  auxiliary  lands  granted  to  the  United  States  and  within  the 
territory  of  the  Republic,  they  shall  be  subject  to  the  same  import  or  other  datiee  aa 
like  articles  imported  under  the  laws  of  the  Republic  of  Panama. 

Articlb  XIV. 

Afi  the  price  of  compensation  for  the  rights,  powers  and  privileges  granted  in  this 
convention  by  the  Republic  of  Panama  to  the  United  States,  the  Govemm^t  of  the 
United  States  agrees  to  pay  to  the  Republic  of  Panama  the  sum  of  ten  million  dol- 
lars (110,000,000)  in  gold  coin  of  the  United  States  on  the  ezchai^  of  the  i»tifio»- 
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tioD  of  this  oonyention  and  also  an  annual  pajment  daring  the  life  of  this  convention 
of  two  bandied  and  fifty  thooaand  dollars  ($250,000)  in  like  gold  coin,  begiuning. 
nine  yetxs  after  the  date  aforeeaid. 

Tbe  provisions  of  this  article  shall  be  in  addition  to  all  other  benefits  asBored  to 
the  Repoblic  of  Panama  under  this  convention. 

Bat  no  delay  or  difference  of  opinion  under  this  article  or  any  other  provisions  ol 
this  treaty  shall  affect  or  interrapt  the  full  operation  and  effect  of  this  convention  in 
•11  other  respects. 

Abtiolb  XV. 

The  kani  oommisrion  referred  to  in  Article  VI  shall  be  established  as  follows: 
1%e  Fresident  of  the  United  States  shall  nominate  two  persons  and  the  President 
of  the  Republic  of  Panama  shall  nominate  two  persons  and  they  shall  proceed  to  a 
dedsion;  but  in  case  of  dif«greement  of  the  commission  (by  reason  of  their  being 
eqotJJy  divided  in  conclusion)  an  umpire  shall  be  appointed  by  the  two  (jovem- 
nents  who  shall  render  the  decision.  In  the  event  of  the  death,  absence,  or  inca- 
Ptcitv  of  a  commissioner  or  umpire,  or  of  his  omitting,  declining  or  ceasing  to  act, 
m  place  shall  be  filled  by  the  appointment  of  another  perscm  in  the  manner  above 
indicated.  All  decisions  by  a  majority  of  the  oommisaion  or  by  the  umpire  shall 
be  final 

Abticui  XVL 

The  two  Govemments  shall  make  adequate  provision  br  future  aneement  for  the 
porsait.  capture,  imprisonment,  detention  and  delivery  within  said  Zone  and  auxil- 
iary lands  to  the  authorities  of  the  Republic  of  Panama  of  persons  charged  with  the 
OQQimitment  of  crimes,  felonies  or  misaemeanors  without  said  Zone  and  for  th  epur- 
Bfiit,  capture,  imprisonment,  detention  and  delivery  without  said  Zone  to  the  authori- 
ties of  the  United  States  of  pMersons  charaed  with  the  commitment  of  crimes,  feloniss 
iod  misdemeanors  within  said  Zone  and  auxiliary  lands. 

Abticlb  XVIL 

The  Republic  of  Panama  grants  to  the  United  States  the  use  of  all  the  ports  of  the 
Bepublic  open  to  commerce  as  places  of  refuge  for  any  vessels  employed  m  the  canal 
enterprise,  and  for  all  vessels  passing  or  bound  to  pass  through  the  canal  which  may 
be  in  distress  and  be  driven  to  seek  refuge  in  said  ports.  Such  vessels  shall  be  exempt 
from  anchorage  and  tonnage  dues  on  the  part  of  the  Bepublic  of  Panama. 

Abticlb  XVnL 

The  canal,  when  constructed,  and  the  entrances  thereto  shall  be  neutral  in  per- 
petaity,  and  shall  be  opened  upon  the  terms  provided  for  by  section  1  of  article  three 
0^  and  in  conformity  with  an  the  stipulations  of,  the  treaty  entered  into  by  the 
Governments  of  the  United  States  and  Great  Britain  on  November  18,  1001. 

Abticlb  XIX* 

The  €k>Temment  of  the  Republic  of  Panama  shall  have  the  risht  to  transport  over 
the  canal  its  vessels  and  its  troops  and  munitions  of  war  in  sucn  vessels  at  all  times 
without  Daying  charges  of  any  kind.  The  exemption  is  to  be  extended  to  the  aux- 
iliary lauwray  for  the  transportation  of  persons  m  the  service  of  the  Republic  of 
Piuiama.  or  of  the  police  force  charged  with  the  preservation  of  public  order  outside 
of  said  Zone,  as  well  as  to  their  ba^^age,  munitions  of  war  and  supplies. 

AancLa  XX. 

If  by  virtue  of  any  existin^j^  treaty  in  relation  to  the  territory  of  the  Isthmus  of 
Panama,  whereof  the  obligations  shall  descend  or  be  assumed  by  the  Republic  of 
Panama,  there  may  be  aujr  privilege  or  concession  in  favor  of  the  Government  or  the 
dtizena  or  subjects  of  a  thinl  power  relative  to  an  interoceanic  means  of  communica- 
tion which  in  any  of  its  terms  may  be  incompatible  with  the  terms  of  the  present 
convention,  the  Republic  of  Panama  agrees  to  cancel  or  modify  such  treaty  in  due 
form,  for  which  purpose  it  shall  give  to  the  said  third  power  the  requisite  notification 
within  the  term  of  four  months  from  the  date  of  the  present  convention,  and  in  case 
the  existing  treaty  contains  no  clause  permitting  its  modifications  or  annulment,  the 
Bepublic  ot  Panama  screes  to  procure  its  modification  or  annulment  in  such  form 
that  thera  shall  not  exist  any  conflict  with  the  stipolationflof  the  present  convention. 
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Abticlb  XXI, 

The  rights  and  privileges  granted  by  the  Republic  of  Panama  to  the  United  Statei 
in  the  preceding  articles  are  understood  to  be  free  of  all  anterior  debts,  Hens,  tmsts, 
or  liabuities,  or  concessions  or  privil^i^es  to  other  governments,  corporations,  syn^- 
cates  or  individuals,  and,  conswjuently,  if  there  should  arise  any  claims  on  account  of 
the  present  concessions  and  privileges  or  otherwise,  the  claimants  shall  resort  to  the 
Government  of  the  Republic  of  Panama  and  not  to  the  United  8tatee  for  any  indein- 
nity  or  compromise  which  may  be  reqoired. 

Abticlb  xxn. 

The  Republic  of  Panama  renounces  and  grants  to  the  United  States  the  participa- 
tion to  which  it  might  be  entitled  in  the  future  earnings  of  the  canal  under  Article 
XV  of  the  concessionary  contract  with  Lucien  N.  B.  Wyse,  now  owned  by  the  New 
Panama  Canal  Company  and  any  and  all  other  rights  or  claims  of  a  pecuniary  nature 
arising  under  or  relating  to  said  concession,  or  arising  under  or  relating  to  the  conces- 
sions to  the  Panama  ^ulroad  Company  or  any  extension  or  modification  thereof; 
and  it  likewise  renounces,  confirms  ana  grants  to  the  United  States,  now  and  here- 
after, all  the  rights  and  property  reserved  in  the  said  concessions  which  otherwise 
would  belong  to  Panama  at  or  before  the  expiration  of  the  terms  of  ninety-nine  years 
of  the  concessions  granted  to  or  held  b3r  the  above-mentioned  party  and  companies, 
and  all  right,  title  and  interest  which  it  now  has  or  may  hereafter  have,  in  and  to 
the  lands,  canal,  works,  property  and  rights  held  by  the  said  companies  under  said 
concessions  or  otherwise,  and  acquired  or  to  be  acquired  by  the  United  States  from 
or  through  the  New  Panama  Canal  Company,  including  any  property  and  rights 
which  might  or  may  in  the  future  either  by  lapse  of  time,  forfeiture  or  otherwise, 
revert  to  the  Republic  of  Panama  under  any  contracts  or  concessions,  with  saia 
Wyse,  the  Universal  Panama  Canal  Company,  the  Panama  Railroad  Company  and 
the  New  Panama  Canal  Company. 

The  aforesaid  rights  and  property  shall  be  and  are  free  and  released  from  any 

g resent  or  reversionary  interest  in  or  claims  of  Panama  and  the  title  of  the  United 
tates  thereto  upon  consummation  of  the  contemplated  purchase  by  the  United  States 
from  the  New  Panama  Canal  Company,  shall  be  absolute,  so  far  as  concerns  the 
Republic  of  Panama,  excepting  always  the  rights  of  the  Republic  specifically  secored 
under  this  treaty. 

Abticlb  XXIII. 

If  it  should  become  necessary  at  any  time  to  employ  armed  forces  for  the  safety  or 
protection  of  the  canal,  or  of  the  ships  that  make  use  of  the  same,  or  the  railways 
and  auxiliary  works,  the  United  States  shall  have  the  right,  at  all  times  and  in  its 
discretion,  to  use  its  police  and  its  land  and  naval  forces  or  to  establish  fortifications 
for  these  purposes. 

ARncLB  XXIV. 

No  change  either  in  the  government  or  in  the  laws  and  treaties  of  the  Republic  of 
Panama  shall,  without  the  consent  of  the  United  States,  affect  any  ri^ht  of  the  United 
States  under  the  present  convention,  or  under  any  treatv  stipulation  between  the 
two  countries  that  now  exists  or  may  hereafter  exist  toucning  the  subject-matter  of 
this  convention. 

If  the  Republic  of  Panama  shall  hereafter  enter  as  a  constituent  into  any  other 
Government  or  into  any  union  or  confederation  of  states,  so  as  to  merge  her  sovci^ 
eignty  or  independence  in  such  government,  union  or  confederation,  ^e  rights  of 
the  United  States  under  this  convention  shall  not  be  in  any  respect  lessened  or 
impaired. 

Abticlb  XXV. 

For  the  better  performance  of  the  engagements  of  this  convention  and  to  the  end 
of  the  efficient  protection  of  the  canal  and  the  preservation  of  its  neutrality,  the 
Government  of  the  Republic  of  Panama  will  sell  or  lease  to  the  United  States  lands 
adequate  and  necessary  for  naval  or  coaling  stations  on  the  Pacific  coast  and  on  the 
western  Caribbean  coast  of  the  Republic  at  certain  points  to  be  agreed  upon  with  the 
President  of  the  United  States. 

Aoticlb  XXVI. 

This  convention,  when  signed  by  the  plenipotentiaries  of  the  contracting  parties 
shall  be  ratified  by  the  respective  Governments  and  the  ratifications  shaD  be  ex- 
changed at  Washington  at  the  earliest  date  possible. 
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THX  JJCW  EffTABLISHDrG  A  OOYERNMElfT  FOR  THE  CANAL  ZONE. 

Provision  for  the  government  of  the  Canal  2k>ne  on  the  Isthmud  of 
Panama  was  made  by  the  act  of  Congress  approved  April  28, 1904  ^ 
which  act  is  as  follows: 

BeUeMKled  by  the  Senate  and  Hou$e  of  RepreMntativei  of  the  United  States  of  America 
hn  Congrest  auembied^  That  the  President  ia  hereby  authorized,  upon  the  acquisition 
of  the  property  ol  the  New  Fanaraa  Onnal  Couipanv  and  the  payment  to  the 
Republic  of  Panama  of  the  ten  millions  of  dollars  provided  by  article  fourteen  of  the 
treat?  between  the  United  States  and  the  Republic  of  Panama,  the  ratifications  of 
which  were  exchanged  on  the  twenty-sixth  dav  of  February,  nineteen  hundred  and 
ioor,  to  be  paid  to  the  latter  Government,  to  take  poasereion  of  and  occupy  on  behalf 
of  the  United  States  the  zone  of  land  and  land  under  water  of  the  width  of  ten  miles, 
ertendinff  to  the  distance  of  five  miles  on  each  side  of  the  center  line  of  the  route  of 
the  canal  to  be  constructed  thereon,  which  said  zone  bej^ins  in  the  Caribl)ean  Sea 
three  marine  miles  from  mean  low- water  mark  and  extends  to  and  across  the  Isthmus 
of  Panama  into  the  Pacific  Ocean  to  the  distance  of  three  marine  miles  from  mean 
low-water  mark,  and  also  of  all  islands  within  said  zone,  and  in  addition  thereto  the 
group  of  islands  in  the  Bav  of  Panama  named  Perico,  Naos,  Culehra,  and  Flamenco, 
and,  from  time  to  time,  of  any  lands  and  waters  outside  of  said  zone  which  may  be 
necessary  and  convenient  for  the  construction,  maintenance,  operation,  sanitation, 
and  protection  of  the  said  canal,  or  of  any  auxiliary  canals  or  other  works  necessary 
and  convenient  for  the  construction,  maintenance,  operation,  sanitation,  and  protec- 
tion of  said  enterprise,  the  use,  occupation,  and  control  whereof  were  granted  to  the 
United  States  bv  article  two  of  said  treaty.  The  said  sone  is  hereinafter  referreil  to 
as  '*  the  Canal  iSone.''  The  payment  of  the  ten  millions  of  dollars  provided  by  arti- 
cle fourteen  of  said  treaty  shall  be  made  in  lieu  of  the  indefinite  appropriation  made 
ID  the  third  section  of  the  act  of  June  twenty-eighth,  nineteen  hunclred  and  two,  and 
IB  hereby  appropriated  for  said  purpof^e. 

8bc.  2.  TntX  until  the  expiration  of  the  Fifty-eighth  Congress,  unless  provision  for 
the  temporary  government  of  the  Canal  Zone  be  sooner  made  by  Congress,  all  the 
military,  civil,  and  judicial  powers  as  well  as  the  power  to  make  all  rules  and  regu- 
lations necessary  lor  the  government  of  the  Canal  Zone  and  all  the  righU),  powers, 
and  au^ority  granted  by  the  terms  of  said  treaty  to  the  United  States  shall  be  vestea 
in  such  person  or  persons  and  shall  be  exercised  in  such  manner  as  the  President 
shall  dii^ct  for  the  government  of  said  zone  and  maintaining  and  protecting  the 
inhabitants  thereof  m  the  free  enjoyment  of  their  liberty,  property,  and  religion, 

INSTRUCTIONS  FROM  THE  PRESIDENT. 

On  May  9, 1904,  the  President  issued  instructions  to  the  Commis- 
sion, through  the  Secretary  of  War,  as  authorized  by  the  act  above 
J  noted,  placing  the  Commission  in  charge  of  the  government  of  the 
anal  Zone,  giving  it  the  power  to  legislate,  and  appointing  Maj.  Gen. 
Georee  W.  Davis,  a  member  of  the  Commission,  governor  of  the 
OanalZone.  The  rresident^s  letter  of  instructions  to  the  Secretary  of 
War  is  as  follows: 

White  House, 
Washington f  D,  C,  May  P,  J 904. 
Sir:  By  the  act  of  Congress  approved  June  28.  1902,  the  President  of  the  United 
States  is  authorized  to  acquire  for,  and  on  behalf  of,  the  United  States  all  the  rights, 
privileges,  franchises,  concessions,  grants  of  lands,  rights  of  way,  unfinished  woik, 
plants,  shares  of  the  capital  stock  of  the  Panama  Railway,  owned  by  or  held  for  the 
Qse  of  the  New  Panama  Canal  Company,  and  any  other  property,  real,  personal,  and 
mixed  of  any  name  or  nature  owned  by  the  said  New  ranama  Canal  Company 
ntuated  on  the  Isthmus  of  Panama.  The  President  is  by  the  same  act  also  author- 
iied  to  acquire  for,  and  on  behalf  of,  the  United  States  perj>etual  control  of  a  strip  of 
land  on  Uie  Isthmus  of  Panama,  not  less  than  6  miles  in  width,  extending  from 
the  Caribbean  Sea  to  the  Pacific  Ocean,  and  the  right  to  excavate,  construct,  and 
wMitnfjiiTi  perpetually,  operate  and  protect  thereon,  a  ship  canal  of  certain  specified 
capacity  and  also  the  nght  to  perpetually  operate  the  Panama  Railroad.  Having 
acquired  snch  rights,  franchises,  property,  and  control,  the  President  is  by  the  same 
■et  zequired  to  excavate^  construct,  and  complete  a  ship  caral  from  the  Caribbean 
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rishts  of  the  people  to  peaceably  asBemble  and  petition  the 'government  fora  redrees 
offfnevances:  that  no  law  shall  be  made  respecting  the^establishraent  of  reJigion  or 
pronlbiting  the  free  exerdse  thereof:  /Vorioed,  however^  That  the  Coramiseion  shall 
nave  power  to  exclude  from  time  to  time  from  the  Canal  Zone  and  other  places  on 
the  Isthmus,  over  which  the  United  States  has  jurisdiction,  persons  of  the  following 
class  who  were  not  actually  domiciled  within  the  Zone  on  the  26th  day  of  February, 
1904,  viz:  idiots,  the  insane,  epileptics,  paupers,  criminals,  professional  begears, 
persons  affiicted  with  loathsome  or  dangerous  contagious  diseases;  those  who  naye 
been  convicted  of  felony,  anarchists,  those  whose  purpose  it  is  to  incite  insurrection 
and  othors  whose  presence  it  is  believed  by  the  Commission  would  tend  to  create 
public  disorder,  endanger  the  public  health,  or  in  any  manner  impe<le  the  proseca- 
tion  of  the  work  of  opening  the  canal;  and  may  cause  any  and  all  such  newly  arrived 
persons  or  those  alien  to  the  Tone  to  be  expelled  and  deported  from  the  territory 
controlled  by  the  United  States,  and  the  Commission  may  defray  from  the  canal 
appropriation  the  cost  of  such  deportation  as  necessary  expenses  of  the  sanitation, 
the  police  protection  of  the  canal  route,  and  the  preservation  of  good  order  among 
the  inhabitants. 

The  Commission  may  le^slate  on  all  rightful  subjects  of  legu^lation  not  inconsist- 
ent with  the  laws  and  treaties  of  the  United  States  so  far  as  they  apply  to  said  Zone 
and  other  places,  and  the  said  power  shall  include  the  enactment  of  the  sanitary 
ordinances  of  a  preventive  or  curative  character  to  be  enforced  in  the  cities  of  Colon 
and  Panama  and  which  are  contemplated  and  authorized  by  article  7  of  said  canal 
convention.  Such  legislative  power  shall  also  include  the  power  to  raise  and  appro- 
priate revenues  in  said  Zone;  and  all  taxes,  judicial  fines,  customs  duties  and  other 
revenues  levied  and  collected  in  said  Zone  by  or  under  the  authority  of  said  Com- 
mission shall  be  retained,  accounted  for,  and  disbursed  by  said  Commission  for  its  proper 
purposes.  The  members  of  said  Commission  to  the  number  of  four  or  more  shall 
constitute  a  legislative  quorum,  and  all  rules  and  regulations  passed  and  enacted  by 
said  Commission  shall  have  set  forth  as  a  captain  that  they  are  enacted  by  the  Isth- 
mian Canal  Commission  "by  authority  of  the  President  of  the  United  States." 

The  Commission  shall  hold  its  regular  quarterly  meetings  at  the  office  of  the  Com- 
mission either  in  Panama  or  at  a  branch  office  in  Washington,  and  special  meetings 
may  be  held  at  the  pleasure  of  the  Commission. 

All  laws,  rules,  and  regulations  of  a  governmental  character  enacted  by  the  Com- 
mission hereunder  shall  be  submitted  to  you  for  your  approval,  and  should  your 
approval  be  withheld  from  any  such  law,  rule,  or  regulation,  then  from  that  time  the 
law,  rule,  or  regulation  shall  thereafter  have  no  force  or  effect 

Maj.  Gen.  George  W.  Davis,  U.  8.  Army  (retired),  a  member  of  the  Canal  Com- 
mission, is  herely  appointed  governor  of  the  Isthmian  Canal  Zone.  He  will  proceed 
at  once  to  the  Isthmus  of  Panama.  He  will  in  my  name,  as  the  chief  executive  in 
the  Canal  Zone,  for  and  on  behalf  of  the  United  States,  see  that  the  laws  are  faith- 
fully executed  and  will  maintain  possession  of  said  territory,  including  the  public 
lands  therein  and  the  property  real  and  movable  on  the  Isthmus  of  Panama,  except 
that  of  the  Panama  Railroad,  that  has  recently  been  acquired  from  the  Republic  of 
Panama.  He  is  hereby  vested  with  the  power  to  grant  reprieves  and  pardons  for 
offenses  against  the  rules,  regulations,  and  laws  in  force  by  virtue  of  action  of  the 
Commission  or  by  virtue  of  the  clause  hereof  continuing  in  force  the  laws  of  Panama. 
In  case  of  his  disability  or  ahsence  from  the  Canal  Zone  at  any  time,  the  Isthmian 
Canal  Commission  is  empowered  to  designate  the  person  or  persons  to  act  as  jjover- 
nor  during  such  absence  or  disability.  Except  as  herein  prescribed  the  duties  of 
the  governor  shall  be  fixed  by  legislation  of  the  Canal  Commission. 

For  the  preservation  of  order  and  protecting  the  property  of  the  United  Stated 
within  or  without  said  Zone  as  provided  by  article  7  of  the  canal  convention,  an 
adequate  police  force  shall  be  maintained.  If  at  any  time  there  shall  arise  necessity 
for  military  or  naval  assistance  the  governor  shall,  if  possible,  promptly  notify  yon, 
and  in  the  event  of  a  sudden  exigency  the  governor  may  call  upon  any  available 
military  or  naval  force  of  the  United  States  to  render  assistance,  and  the  same  shall 
be  immediately  furnished. 

It  is  a  matter  of  first  importance  that  the  most  approved  and  effective  methods 
«nd  measures  known  to  sanitary  science  be  adopted  in  order  that  the  health  condi- 
tions on  the  Isthmus  may  be  improved.  It  is  ♦he  belief  of  those  ^ho  have  noted  the 
successful  results  secured  by  our  army  in  Cuba  in  the  obliteration  of  yellow  fever  io 
that  island  that  it  is  entirely  feasible  to  banish  the  diseases  that  have  heretofore 
caused  most  mortality  on  the  Isthmus,  or  at  least  to  improve  as  greatly  the  health 
conditions  there  as  in  Cuba  and  Porto  Rico.  I  desire  that  every  possible  effort  be 
made  to  protect  our  oflBcers  and  workmen  from  the  dangers  of  tropital  and  6ther  die- 
easea,  which  in  the  past  have  been  so  prevalent  and  destructive  in  Panama. 
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Sear-Admiral  John  Gw  Walker,  U.  8.  Navy  (retired J,  and  Col.  Frank  J.  Hec-ker, 
BiebiberBof  the  Istbmian  Canal  CommlsBion,  are  hereuv  designated  as  members  of 
the  joint  oommiasion  provided  for  bv  articles  6  and  15  of  the  canal  convention.  The 
moiety  of  the  necessary  expenses  of  the  Commission  to  be  created  in  pursuance  uf 
trticlef  6  and  15  of  the  aboye-cited-canal  convention  will  be  defrayed  from  the  appro- 
priation applicable  to  the  ship  canal  to  connect  the  waters  of  the  Atlantic  and  Pacific 
oceana 

The  Isthmian  Canal  Commission  will  prepare  for  Congress  and  place  in  your  hands 
on  or  before  December  1  of  each  year  a  full  and  complete  report  of  all  their  acts  and 
of  the  operations  conducted  by  them  in  re.«pe<t  to  the  canal  construction  and  the 
government  of  the  Canal  Zone.  These  reports  will  contain  a  detailed  account  of  all 
mone^rs  received *and  disbursed  in  the  performance  of  their  duties  and  of  the  progress 
made  in  the  construction  of  the  canal. 

The  necessary  expenses  incurred  by  the  Commission  in  carrying  on  the  govern- 
ment of  the  Canal  Zone  will  be  defrayed  from  the  local  revenues  so  far  as  the  said 
revenues  may  be  sufficient  and  the  remainder  will  l)e  met  from  the  appropriation 
made  by  the  fifth  section  of  the  act  of  Congress  approved  June  28,  1902.  An  esti- 
mate of  the  proposed  expenditures  and  revenues  for  each  year  in  carrying  on  the 
government  of  the  Zone  will  be  submitted  to  Congress  at  the  beginning  of  each 
annual  session. 

By  virtue  of  the  ownership  by  the  Unittni  States  of  about  pixty-nine  seventieths  of 
the  shares  of  the  capital  stock  of  the  Panama  Railn^ad  the  general  policy  of  the 
manaeers  of  said  roaa  will  be  controlled  by  the  Unittnl  Htatet*.  As  soon  as  praetica- 
ble  I  desire  that  all  the  members  of  the  Isthmian  Canui  Commiwion  he  elected  to  the 
board  of  directors  of  the  road,  and  that  the  policy  of  the  road  be  completely  harmon- 
feed  with  the  policy  of  the  Government  of  making  it  an  adjunct  to  the  construction 
«  of  the  canal,  at  the  same  time  fulfilling  the  purpoi^e  for  which  it  was  constructed  as 
a  route  of  commercial  movement  across  the  ipthnms  of  Panama.  If  any  contnu'ts  or 
other  obligations  now  subpist  between  the  railway  company  and  other  transportation 
companies  that  are  not  in  accord  with  sound  public  policy,  then  such  contracts  must 
"be  terminated  as  soon  as  it  is  possible  to  effect  that  object. 

No  salary  or  per  diem  allowance  of  conux^nHation  in  addition  to  the  stated  salary 
and  per  diem  allowance  of  the  members  of  the  Jnthniian  Canal  Com  mission  will  he 
alloii-ed  to  any  member  of  the  Commission  by  reason  of  his  services  in  connection 
with  the  civil  government  of  the  Canal  Zone,  or  his  membership  of  any  board  or 
commission  concerned  in  or  connected  with  the  construction  of  the  canal  or  by  rea- 
son of  his  services  as  an  officer  or  director  of  the  Panama  Railroad. 

If  there  now  be  in  force  within  the  Canal  Zone  any  franchise  granting  to  any  per- 
aon  or  persons  a  privilege  to  maintain  lotteries  or  hold  lottery  drawinjis  or  other 
gamblini?  methods  and  devices  of  a  character  forbidden  by  the  laws  of  the  United 
Slates,  or  if  the  grantee  of  any  such  privilege  has  now  the  right  to  sell  lottery  tickets 
or  similar  devices  to  .facilitate  the  business  of  the  concesnionaire,  the  Commission 
shall  enact  laws  annulling  the  privileges  or  concensions  and  punishing  future  exercise 
of  the  same  by  imprisonment  or  fine,  or  both. 
These  instructions  may  be  modified  and  supplemented  as  occa.><ion  shall  arise. 
Very  respectfully, 

Theodore  Roosevelt. 
Hon.  WiLUAM  H.  Taft, 

Secretary  of  War, 

THE    TRANSFER    OF    THE    CANAL    PROPERTIES    TO  THE    UNITED   STAJES. 

The  purchase  of  the  canal  properties  was  completed  by  the  payment 
to  the  French  Canal  Company  of  $40,000,000,  this  sale  having  been 
finally  authorized  by  the  stockholders  of  that  company  on  April  23, 
1904.  The  instrument  of  conveyancy,  as  ratified  at  this  meeting  on 
April  23,  1904,  contains  the  following: 

Now,  therefore,  we,  the  New  Panama  Canal  Company,  represented  by  Messrs. 
Marias  Bo  and  Albert  Rischmann,  infconf^ideration  of  the  payment  of  the  sum  of 
forty  million  dollars  in  gold  coin  of  the  United  States  of  America  to  said  company  on 
its  order  or  demand,  contemporaneously  with  the  delivery  of  this  present  convey- 
ance to  the  two  representatives  of  the  United  States  of  America  first  above  mentioned, 
and  the  delivery  to  them  of  its  property  in  Parin,  and  the  certificates  of  said  Panama 
BaiinMKiBharas  (the  property  of  the  company  not  being  understood  to  include  the 
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treasury  MBota  of  the  company,  inclnding  deposits  of  money,  outstanding  credits  and 
investments  in  bondsj  and  tine  delivery  upon  the  Isthmus  of  Panauia,  to  an  agent 
of  the  United  States  of  America,  designs^ed  by  them,  or  by  the  Attorney-General  of 
the  United  States  of  America,  of  the  remainder  of  its  rights  and  properties,  do  hereby 
acknowledge  and  confirm  the  said  sale,  and  do  grant,  sell  and  assign,  transfer  and  set 
over  to  the  United  States  of  America  absolutelv,  in  full  ownership,  the  totality,  with- 
out exception,  of  the  company's  property  ana  rights  on  the  Isthmus  of  Panama  and 
its  maps  and  archives  at  Paris. 

The  full  document  is  herewith  submitted. 

Meanwhile,  the  United  States  paid  to  the  Republic  of  Panama,  in 
accordance  with  the  stipulations  oi  the  treaty  between  the  two  countries 
which  had  been  signed  on  November  18, 1903,  the  sum  of  $10,000,000. 

Having  thus  completed  the  purchase  of  the  property  and  being 
entitled  to  enter  into  possession  thereof,  Lieut.  Mark  Brooke,  Corps 
of  Engineers,  U.  S.  Army,  representing  the  United  States  on  the 
Isthmus  of  Panama,  was  instructed  by  tne  Attorney-Greneral  of  the 
United  States  to  take  possession  of  all  of  the  canal  oroperties.  This 
transfer  of  properties  was  made  on  the  morning  of  May  4,  1904,  and 
instructions  were  at  once  given  to  Lieutenant  Brooke  by  the  Isthmian 
Canal  Commission  to  continue  operations  with  the  same  force  of 
employees  and  laborers  as  were  engaged  upon  the  work  under  the 
French  Canal  Compan^r  at  that  time.  Lieutenant  Brooke  remained  in 
charge  of  the  work  until  the  arrival  on  the  Isthmus  of  Governor  Davis. 

Pending  the  arrival  of  the  Chief  Engineer,  Governor  Davis  was 
placed  by  the  Commission  in  charge  of  tne  canal  constiniction  work, 
and  it  was  carried  on  with  but  slight  modification  of  French  methods* 
with  Maj.  W.  M.  Black,  Corps  of  Engineers,  U.  S.  Army,  at  the  head 
of  the  engineering  staff,  until  Mr.  John  F.  Wallace,  the  Conmaission^s 
chief  engineer,  arrived  upon  the  ground. 

SOOPE  OP  THE  commission's  REPORT. 

The  full  report  of  the  examinations  and  studies  of  routes  for  a  canal 
to  connect  the  Atlantic  and  Pacific  oceans,  together  with  historical 
facts  and  a  discussion  of  the  merits  of  the  several  routes,  have  been 
published  in  the  rej^orts  of  Commissions  which  have  preceded  the 
present  Canal  Commission.  No  attempt  will  be  made  at  this  time  to 
review  these  earlier  studies  nor  even  to  attempt  a  full  description  and 
discussion  of  the  Panama  Canal  project,  the  execution  of  which  has 
been  intrusted  to  this  Commission.  This  report,  being  made  at  a  time 
when  the  several  departments  which  the  Commission  has  created  for  a 
convenient  subdivision  of  its  work  are  still  in  a  formative  state,  will  be 
restricted  to  a  statement  of  what  has  been  done  since  the  first  meeting 
of  the  Commission  on  March  22, 1904.  The  studies  that  must  precede 
the  adoption  of  plans  for  controlling  the  Chagres  River,  ana  which 
will  serve  as  a  basis  for  determining  the  level  of  the  canal,  ai'e  being 
vigorously  pushed,  but  they  have  not  been  advanced  far  enough  to 
enable  the  Commission  to  reach  final  conclusions. 

ORGANIZATION. 

The  Commission  holds  a  relation  to  the  canal  construction  work 
similar  to  that  of  a  board  of  directors  to  a  great  railway  enterprise 
except  that  the  Commissioners  are  in  closer  touch  with  their  work  ana 
the  majority  being  civil  engineers,  stand  in  the  relation  of  consultr 
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122;  and  deeifrning  engineers  to  the  canal  work.  The  affairs  of  the 
Commission  are  condacted  by  the  Commissioners  acting  as  a  body  in 
fremient  meetings.  These  meetings  are  generally  hela  either  upon 
the  Isthmas  or  at  Washington.  There  have  been  30  meetings  held  on 
the  Isthmus,  27  at  Washington,  and  2  at  New  York. 

At  its  Washington  office  are  stationed  the  Commission  secretary ,  the 
general  counsel,  the  chief  disbursing  officer  or  treasurer,  and  the 
aaditor. 

On  the  Isthmus  are  the  engineering  department,  the  material  and 
fopplies  department,  and  the  government  of  the  Canal  Zk>ne.  The 
Commission  also  maintains  there  a  disbursing  office  and  will  maintain 
a  branch  of  the  auditor's  office. 

The  health  department,  which  has  the  importance  of  an  independent 
department,  has,  for  convenience  for  admmistration,  and  because  its 
duties  relate  largely  to  the  sanitation  of  the  Canal  Zone,  been  made  a 
subdepartment  of  the  Canal  Zone  government. 

The  affairs  of  the  Panama  Railroad  Comany  are  managed  by  a  board 

of  directors  as  a  separate  and  distinct  enteiprise.    It  does  not  enter 

into  consideration  as  a  subdepartment  of  the  Commission  organization. 

The  Commission  has  recentlv  subdivided  its  work  among  oonunittees, 

which,  as  originally  appointed,  were  as  follows: 

Gommittee  on  engineering  plans. — ^The  engineer  members  of  the 
Commission — Mr.  Harrod,  chairman,  Mr.  Burr,  Mr.  Grunsky,and  Mr. 
Parsons. 
Executive  committee. — Mr.  Parsons,  Mr.  Grunsky,  Admiral  Walker. 
Committee  on  engineering, — Mr.  Burr  and  Mr.  FarHons. 
Cainmittee  on  finance. — Mr.  Hecker  and  Mr.  Harrod. 
Committee  on  tegldature. — Mr.  Harrod  and  Mr.  Hecker. 
Committee  on  sanitation. — Mr.  Grunsky  and  Mr.  Burr. 
The  chairman  of  the  ComraiKsion  is  ex  officio  a  member  of  these 
committees,  and  General  Davis  is  a  member  thereof  when  meetings 
are  held  on  the  Isthmus. 

There  is  at  present  one  vacancy  on  the  Commission  and  on  some  of 
the  above-named  committees.  Col.  Frank  J.  Hecker  having  resigned 
on  November  16. 

The  governor  of  the  Canal  Zone  represents  the  Commission  in  all 
matters  relating  to  Canal  Zone  affairs  and  land  matters,  and  supervises 
the  operations  of  the  health  department.  Maj.  Gen.  George  W.  Davis, 
U.  S.  Army,  a  member  of  the  Commission,  was  appointed  governor  on 
June  8,  1904.     His  executive  secretary  is  Mr.  Harry  D.  Reed. 

Hon.  Osceola  Kyle  is  ludffe  of  the  Canal  Zone,  Mr.  J.  M.  Keedy^ 
prosecuting  attorney,  ana  mv.  Tom  M.  Cooke,  collector  of  revenue. 

On  May  6,  19i>4,  Mr.  John  Findlay  Wallace  was  elected  chief  engi- 
neer of  tne  Commission,  and  assumea  his  duties  on  June  1, 1904.  The 
chief  engineer  has  been  placed  in  charge  of  the  Commission's  engineer- 
ing* worK,  of  canal  construction  work,  of  the  construction  of  water- 
works and  sewerage  systems  for  Panama  and  Colon,  and,  under  the 
direction  of  the  governor,  he  has  charge  of  the  construction  and  repair 
of  buildings  and  of  Canal  Zone  public  works. 

Tiie  engineering  staff  includes  the  following:  Mr.  John  Seager, 
secretary  to  the  chief  engineer;  Mr.  W.  J.  Karner,  ofBce  engineer; 
Mr.  Carleton  E.  Davis,  engineer  in  charge  of  waterworks  and  sewer- 
age; Mr.  Walter  E.  Dauchy,  division  engineer;  Mr.  H,  F.  Dos^,  resi- 
dent eD£^eer;  Mr.  Boyd  Ehle,  resident  engineer;  Mr.  Charles  List^ 
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resident  engineer;  Mr.  A.  C.  Harper,  resident  engineer;  Mr.  H.  W. 
Durham^  resident  engineer;  Mr.  K  W.  Clark,  resident  en^neer;  Mr. 
A.  B.  Nichol,  assistant  engineer;  Mr.  W.  B.  Ruggles,  assistant  engi- 
neer; Mr.  M.  O.  Johnson,  surpervising  architect;  Mr.  George  D. 
Brooke,  member  board  of  appraisal;  Mr.  Carl  E.  Strom,  chief  mechan- 
ical engineer. 

The  staff  of  the  health  department  includes  the  following:  Dr.  W. 
C.  Gorgas,  colonel,  U.  S.  Army,  the  chief  sanitary  officer,  stationed 
at  Ancon;  Dr.  John  W.  Ross,  U.  S.  Navy,  director  of  hospitals,  sta- 
tioned at  Ancon;  Dr.  H.  R.  Carter,  of  the  United  States  Health  and 
Marine-Hospital  Service,  chief  quarantine  officer,  stationed  at  Ancon; 
Dr.  Louis  A.  LaGrarde,  major,  U.  S.  Army,  superintendent  of  the  Ancon 
hospital;  Dr.  L.  W.  Spratling,  surgeon,  U.  S.  Navy,  superintendent 
of  the  Colon  hospital;  Mr.  Joseph  Le  Prince,  chief  sanitary  inspector 
of  the  Canal  Zone;  Dr.  Lewis  Balch,  health  officer,  Panama. 

Mr.  E.  C.  Tobey,  paymaster,  U.  S.  Navy,  is  the  chief  of  the  mate- 
rial and  supplies  department.  This  department  is  directly  under  the 
Commission,  but  subject  to  the  requirements  of  the  chief  engineer  as 
well  as  of  the  governor  of  the  Canal  Zone. 

The  Commission's  disbursing  officer  on  the  Isthmus  of  Panama  is 
Mr.  George  C.  Schafer,  paymavSier,  of  the  U.  S.  Navy. 

The  principal  employees  in  the  Commission's  Washington  office  are: 

Mr.  D.  I.  Murphy,  secretary;  Mr.  Rufus  A.  Lane,  assistant  secre- 
tary; Mr.  F.  E.  Kedfern,  chief  clerk;  Mr.  C.  E.  Magoon,  general 
counsel;  A.  S.  Kenny,  pay  director,  U.  S.  Navy,  retired,  treasurer; 
Mr.  N.  S.  Faucett,  deputy  treasurer;  Mr.  W.  r.  Armstrong,  audi- 
tor; Mr.  W.  W.  Warwick,  deputy  auditor. 

FIRST  VISIT  OP  THE  COMMISSION  TO  THE  ISTHMUS  OF  PANAMA. 

The  full  Commission  first  arrived  on  the  Isthmus  on  April  5,  and 
established  provisional  headquarters  in  the  buildings  erected  for  the 
residence  of  Mr.  De  Lesseps.  These  are  situated  on  an  artificial  plateau 
built  upon  a  coral  reef,  jutting  out  from  the  east  shore  of  Limon  Bay. 
This  settlement  soon  assumed  the  dimensions  of  a  village,  occupied  by 
the  officers,  warehouses,  and  quarters  of  the  first  Frencn  Canal  admin- 
istration. It  is  known  as  Cristobal,  and  lies  in  the  Zone  immediately 
outside  the  delimitation  line  established  on  June  15  around  the  cit^  of 
Colon.  It  has  close  connection  with  the  Panama  Railroad  by  sidm^ 
and  spur  tracks,  and  will  become  of  great  importance  as  the  Atlantic 
terminal  port  of  the  canal. 

A  cordial  reception  was  extended  the  Commission  by  the  authorities 
of  the  Republic  of  Panama  iaid  the  city  of  Colon. 

During  this  visit  the  Commission  occupied  itself  thoroughly  with  a 
study  of  the  plans  and  methods  of  work  as  then  carried  on  by  the  New 
Panama  Canal  Company  and  with  an  examination  of  the  physical  con- 
ditions of  the  proposed  canal  route  and  of  the  adjacent  territory,  where 
its  auxiliary  works  will  probably  be  established.  In  this  the  Commis- 
sion was  assisted  by  Maj.  Wm.  M.  Black  and  Lieut.  Mark  Brooke  of 
the  United  States  Corps  of  Engineers,  and  by  the  resident  I'epresenta- 
tive  of  the  New  Panama  Canal  Company. 

Each  day,  during  their  stay  on  the  Isthmus,  the  Commission  visited 
points  where  work  had  been  done,  or  was  then  being  done,  under  the 
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two  French  adminiBtrations,  or  where  previous  stadies  indicated  that 
there  was  a  choice  of  location  for  the  canal,  or  of  treatment  of  the  nec- 
essary auxiliary  works.  At  the  time  of  this  visit  the  only  work  in 
Gigress  was  the  excavation  of  the  Culebra  Cut  through  the  divide 
ween  the  two  oceans.  The  outfit  here  consisted  of  a  few  French 
steam  excavators  and  dump  trains  and  a  force  of  about  seven  hundred 
men  engaged  in  blasting,  loading  cars,  removing  the  excavated  mate- 
rial from  the  track  and  down  the  slopes  of  the  fill.  Neither  the  equip- 
ment nor  the  organization  of  the  force  could  be  considered  as  adequate, 
or  in  any  way  fitted  for  the  prompt  removal  of  the  great  mass  of 
material  m  the  cut 

It  was,  however,  considered  advisable,  when  the  Commission  assumed 
control,  to  continue  the  employment  of  the  existing  force  and  tenta- 
tively to  introduce  changes  of  organizations  and  an  increase  of  equip- 
ment The  retention  of  the  law)r  already  acclimated,  and,  in  some 
degree  familiar  with  the  work,  was  very  desirable. 

from  the  examination  which  the  Commission  was  enabled  to  make 
daring  this  visit  of  the  studies  under  the  two  French  canal  administra- 
tions, of  their  plans  and  of  the  physical  conditions  of  the  Canal  Zone, 
it  was  evident  that  new  and  extended  surveys  and  examinations  were 
reqiiired  before  conclusions  could  be  reached  in  many  of  the  most 
important  problems  of  location  and  construction  presented  by  a  canal 
of  the  character  and  dimensions  now  proposed  by  the  United  States. 

Under  M.  De  Lesseps  and  the  New  Panama  Canal  Company  a  large 
amount  of  investigation  was  done  of  an  accurate  and  scientific  kind 
and  affording  mucn  valuable  information.  But  its  usefulness  is  lim- 
ited by  the  difference  of  the  standpoints  from  which  the  work  was 
approached  twenty-five  years  ago  and  to-day.  This,  to  a  large  extent, 
is  due  to  the  immense  increase  of  dimensions  of  waterway  demanded  by 
the  ships  of  to-day  and  the  near  future.  The  experience  of  a  genera- 
tion has  also  so  added  to  the  resources  of  engineer  and  contractor  that 
methods  then  untried  are  now  considered  usual  and  safe. 

But  the  radical  difference  is  that  the  French  canal  was  a  commercial 
enterprise  based  on  a  time  concession.  It  must  be  completed  at  a  cost 
on  which  the  traffic  would  yield  a  reasonable  revenue,  and  within  a 
limited  time.  Under  these  exigencies  of  resources  and  of  time  the 
ori£^naI  intention  of  a  sea-level  canal  was  abandoned  and  successive 
reouctions  made  in  the  amount  of  excavation  work  until  a  lock  canal, 
with  a  summit  level  of  110  feet  above  mean  ocean  tide,  was  seriously 
proposed,  and  it  was  only  on  the  reorganization  of  the  enterprise,  and 
an  extension  of  the  time  limit,  that  a  return  waa  made  to  a  plan  with  a 
summit  level  of  61.6  feet. 

While  the  French  surveys  were  scientifically  undertaken  and  con- 
ducted, yet  whenever  their  results  showed  that  the  project  which  they 
were  intending  to  develop  was  too  costly  or  would  require  more  time 
than  was  available,  the  object  for  their  continuations  no  longer  existed. 
Therefore,  while  many  of  them  led  in  the  right  directions,  they  did  not 
go  far  enough  to  secure  the  full  information  which  is  required  for  the 
construction  of  the  larger  canal. 

The  work  as  now  proposed  is  free  from  these  limitations,  and  its 
declared  object  is  to  give  the  most  convenient  and  safe  transit  from 
ocean  to  ocean  for  the  ships  of  to-day  and  the  visible  future,  for  which 
any  canal  proposed  by  the  French  companies  would  be  entirely  inad- 
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.  Among  the  objects  of  continuation  of  surveys  by  the  Commission 
may  be  mentioned  the  determination  of  the  practicability  of  a  sea-level 
canal  from  the  point  of  view  of  the  greater  cost  and  time  required  for 
its  completion.  Connected  with  this  is  the  possibility  of  constructing 
a  storage  dam  at  Gam  boa,  and  of  wasting,  from  the  lake  above,  the 
surplus  discharge  of  the  Chagres  River. 

If  full  investigation  should  show  the  impracticability  of  a  sea-level 
canal  the  information  necessary  to  decide  on  a  summit  level  and  the 
location  and  number  of  locks  required  for  a  high-level  canal  must  he 
acquired  by  further  surveys.  Other  questions,  still  unanswered,  are 
the  possibility  of  a  dam  at  Gatun  to  extend  the  length  of  oj)en  navi- 

gition,  the  relative  advantage  of  the  low-level  or  Tiger  Hill  route  from 
ohio  to  Gatun,  and  the  Caribbean  enti-ance  to  the  canal  at  Cristobal 

Under  these  conditions  it  seemed  to  the  Commission  that  the  step 
which  at  that  time  would  most  eflfectually  contribute  to  the  progress 
of  the  work  was  the  immediate  organization  of  surveying  parties  to 
procure  all  information  bearing  on  these  and  other  problems. 

To  carry  out  this  object  the  Commission  returned  to  the  United 
States  on  April  29.  In  the  organization  of  these  surveys  it  was  fortu- 
nate that  many  of  the  most  efficient  members  of  the  parties  who  were 
made  familiar  with  Central  America  surveying  by  service  under  pre- 
vious canal  commissions  were  anxious  to  return  to  the  Isthmus. 

HARBOR  AT  CRISTOBAL. 

The  problem  of  a  suitable  interior  harbor  at  the  Colon  terminus 
of  the  canal  was  never  completely  solved  by  either  the  Old  Panama 
Canal  Company  or  the  new,  nor  was  anything  more  than  a  tentative 
plan  for  purposes  of  estimate  considered  bv  the  former  Isthmian 
Canal  Commission.  The  development  of  such  a  harbor  plan,  there- 
fore, was  one  of  the  first  questions  of  the  entire  work  to  confront  the 
{ present  Commission.  This  harbor  is  of  special  importance  from  the 
act  that  it  must  be  the  point  of  deliverj^  of  a  large  portion  of  the 
plant  and  material  required  in  the  construction  of  the  canal.  Inasmuch 
as  those  deliveries  have  already  been  begun,  and  as  they  will  continue 
during  the  greater  part  of  the  actual  work  of  construction,  it  is  of  the 
utmost  importance  that  the  harbor  plans  should  be  completed  at  the 
earliest  possible  date.  This  work  includes  not  only  the  harbor  proper 
immediately  inside  of  the  canal  entrance,  but  also  the  deep  channel 
leading  to  it  through  a  portion  of  the  shallow  waters  of  Limon  Bay. 

One  engineering  party,  therefore,  was  assigned  to  the  duty  of 
making  complete  surveys  and  examinations,  induding  many  borings 
throughout  tnat  portion  of  the  partially  excavated  canal  prism  at  and 
near  its  entrance  and  along  the  center  line  of  the  proposed  deep  chan- 
nel leading  to  the  canal  entrance  and  over  a  considerable  area  between 
the  canal  line  and  Limon  Bay  for  the  purpose  of  conclusively  settling 
alternative  locations  for  the  canal  in  the  vicinity  of  its  entrance. 
These  investigations  have  been  actively  carried  on  since  the  latter  part 
of  June  and  have  now  been  so  nearly  completed  that  the  development 
of  the  final  plans  for  both  the  deep-water  channel  and  the  inner  har- 
bor, including  about  a  mile  of  the  canal  line  immediately  within  the 
entrance,  will  be  concluded  within  the  next  two  or  three  months.  In 
the  meantime  temporary  facilities  for  the  iiumediate   discharge  oi 
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cargo  from  ships  bringing  plant  and  material  to  the  canal  entrance  at 
Cristobal  are  already  partially  completed. 

In  connection  with  tnis  interior  harbor  excavation  a  large  amount  of 
fiUlDg  of  low  ground  will  be  performed  within  the  limits  of  Cristobal 
and  toe  city  oi  Colon  which  nas  a  most  important  bearing  upon  the 
sewer  system  and  other  sanitary  provisions  to  be  made  for  the  city  of 
Colon.  Extended  reference  is  made  to  this  filling  in  that  portion  of 
the  report  relating  to  the  sewer  system  for  the  city  of  Colon. 

PROPOSED  DAM  AT  GATUN  AND  TIGER  HILL  ALTERNATTVjfi. 

A  second  party  of  engineers  was  assigned  to  the  work  of  making 
surveys  and  investigations  including  borings  in  the  vicinity  of  Gatun, 
about  5  miles  from  the  Colon  end  of  the  canal,  with  a  view  to  securing 
data  in  connection  with  a  possible  dam  across  the  Chagres  River  at 
that  point     The  vallev  of  the  Chagres  is  somewhat  less  than  a  mile 
wide  at  Gatun,  and  there  are  outcroppings  of  soft  rock  within  the 
limits  of  the  floor  of  that  valley.     Question  has  been  seriously  raised 
as  to  the  practicability  of  building  a  dam  across  the  Chagres  Kiver  at 
this  point  so  as  to  form  a  lake  posnibly  20  or  25  miles  long  and  thus 
avoid  the  necessity  both  of  building  a  dam  at  Bohio  and  of  excavating 
the  canal  prism  between  Gatun  and  Bohio.    The  same  engineering 
[>arty  is  making  examinations  by  surveys  and  borings  of  an  alterna- 
tive line  for  the  canal  between  Gatun  and  Bohio  by  way  of  Tiger  Hill, 
a  distance  of  about  12  miles.    This  proposed  relocation  would  save 
about  li  miles  in  distance  and  woula  remove  the  canal  line  farther 
away  from  the  Chagres  River  on  to  somewhat  higher  ground.    That 
removal,    however,   would    necessitate    carrying    the    canal  within 
embankment  of  considerable  height  in  soft  ground  and  it  would 
destroy  the  availability  of  a  large  amount  of  canal  excavation  made  bj 
the  Old  Panama  Canal  Company  between  Colon  and  Bohio.    This 
work  of  investigation  along  tne  alternative  Tiger  Hill  line  is  nearing 
completion  and  the  requisite  data  for  finallv  determining  the  location 
of  this  portion  of  the  canal  line  will  be  available  to  the  Commission  in 
the  near  future. 

The  force  having  in  charge  the  surveys  and  examinations  on  the 
alternative  line  between  Boliio  and  Gatun  is  also  making  further 
investigations  relating  to  a  possible  site  for  a  dam  across  the  Chagres 
Valley  at  some  intermediate  point  between  those  limits.  While  it  is 
scarcely  expected  that  these  investigations  will  result  favorably  to 
such  a  construction,  the  outcrop  of  rock  at  a  number  of  points  has 
prompted  the  Commission  to  secure  all  possible  information  of  this 
character. 

BOHIO  DAM. 

The  plans  of  the  New  Panama  Canal  Company  as  far  as  developed, 
and  the  tentative  plans  of  the  former  Isthmian  Canal  Commission, 
contemplated  a  great  dam  across  the  Chagres  River  near  Bohio,  about 
17  miles  from  C^lon,  at  the  head  of  the  cSiribbean  tide-level  section  of 
the  canal.  A  considerable  amount  of  investigation  work  has  therefore 
been  done  at  and  in  the  vicinity  of  this  site  by  both  the  New  Panama 
Canal  Company  and  the  former  Isthmian  Canal  Commission,  hut  far 
more  by  tne  latter  than  the  former.    The  probable  construction  of 
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this  dam  for  the  purpose  of  forming  a  summit  level  of  a  canal  with 
locks  is  of  such  importance  that  it  is  necessary  to  make  further  and 
extensive  investigations,  chiefly  by  boring,  to  determine  at  what  sec- 
tion of  the  geological  valley  the  bed  rock  offers  the  most  advantageous 
location.  The  borings  thus  far  made  disclose  the  maximum  depth  of 
bed  rock  to  be  somewhat  greater  than  is  desirable.  A  large  field  force 
began  this  investigation  in  the  early  part  of  July,  and  has  continued  it 
to  the  present  time.  It  is  still  at  work,  and  its  operations  will  be  con- 
tinued until  the  data  for  this  entire  vicinity  are  complete.  This  field 
force  is  also  making  other  surveys  bearing  upon  the  location  of  the 
canal  a  few  miles  southerly  of  Bohio. 

The  floods  of  the  Chagres  River  are  at  times  so  sudden  and  of  such 
magnitude  that  from  the  inception  of  the  work  of  the  Old  Panama 
Canal  Company  to  the  close  of  the  investigations  of  the  former  Isth- 
mian Canal  Commission,  it  has  been  considered  of  the  utmost  impor- 
tance to  control  them  effectually,  whether  the  sea-level  canal  or  a  canal 
with  locks  be  constructed.     In  the  former  case  it  would  be  highly 
objectionable  to  receive  the  flood  waters  of  the  river  into  the  canal,  as 
it  would  be  dificult  to  prevent  damage  by  the  currents  induced  on  the 
one  hand,  and  by  the  silt,  sand,  and  gravel  brought  in  on  the  other. 
Whatever  measures  might  be  adopted  to  control  either  of  these  sources 
of  difficulty  serious  questions  would  probably  result  from  either  one 
or  the  other  cause.     In  the  case  of  a  canal  with  locks  being  built  the 
method  of  controlling  the  floods  proposed  by  the  former  Isthmian  Canal 
Commission  would  be  both  simple  and  effective,  but  they  would  require 
some  modification  and  adjustment  if  the  summit  level  were  as  much  as 
20  or  25  feet  lower  than  contemplated  by  that  body.     Again,  it  would  be 
feasible  to  create  a  reservoir  on  the  upper  Chagres  by  building  a  great 
dam  either  at  Gamboa,  as  was  at  one  time  contemplated  by  the  Old  Pan- 
ama Canal  Company,  or  at  a  point  farther  up  the  river,  as  at  Alhajuela, 
as  planned  by  the  New  Panama  Canal  Company,  as  supplementary  to 
whatever  means  of  control  might  be  adoi)ted  lower  down  the  river. 
If  a  canal  with  locks  should  be  built,  this  supplementary  reservoir 
might  ultimately  be  needed  for  additional  water  supply.     Further, 
the  possibility  of  diverting  the  waters  of  the  upper  Chagres  Eiver 
southward  into  the  Pacific  Ocean  through  a  long  tunnel  piercing  the 
Cordillera  forming  the  continental  divide  in  that  vicinity,  or  possibly 
a  shorter  tunnel  through  the  divide  on  the  northerly  side  of  the 
Chagres  Valley  toward  the  Caribbean,  was  seriously  considered  by  both 
the  Old  and  New  Panama  Canal  companies.     They  even  made  surveys 
sufficiently  extended  to  indicate  that  a  tunnel  about  10  nodles  long 
would  be  required  for  the  diversion  toward  the  Pacific. 

All  these  earlier  investigations  were  sufficient  to  disclose  consider- 
able data  bearing  upon  the  control  of  the  waters  of  the  upper  Chagres; 
they  were  not  far  enough  to  settle  conclusively  the  problems  depend- 
ing upon  them  and  relating  to  the  construction  of  a  dam  at  Gamboa  oi 
to  the  construction  of  either  of  these  two  diversion  tunnels. 

CONTROL  OP  THE  GHAOBES  ABOVE  OAMBOA. 

One  of  the  largest  field  parties  first  organized  by  the  Commission 
was  fully  equipped  to  undertake  and  carry  to  completion  all  th^  sur- 
veys ana  investigations  which  would  be  needed  for  the  solution  of  aD 
questions  as  to  the  control  of  the  waters  of  the  Chagres  JEUver  above 
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Gflmboa  by  the  construction  of  ft  dam  at  that  point,  or  at  some  point 
farther  up*  the  river,  or  by  the  construction  of  either  of  the  diversion 
tuooels  to  which  reference  has  just  been  made.  The  investigations  of 
this  party  involved  not  only  reconnaissance  or  exploration  surveys 
throughout  the  entire  valley  of  the  Chagi*es  River  for  a  distance  of 
about  15  miles  above  Gamboa,  but  also  the  use  of  complete  boring 
outfits  for  the  purpose  of  det^ermining  subsurface  material  at  the  pro- 
posed dam  sites  and  tunnel  locations.  This  party  began  its  work  in 
the  early  j)art  of  July  and  has  prosecuted  it  continually  to  the  present 
time  and  is  still  actively  engaged  in  it  A  large  amount  of  conclusive 
iDformation  as  to  the  topography  of  the  rough,  wooded  country  in 
this  part  of  the  Chagres  watershed  and  of  the  Cordillera  and  as  to  the 
subsurface  material  down  to  bed  rock  at  the  site  of  the  proposed  dam 
at6amlx)a  and  in  its  immediate  vicinity  has  been  obta.ned. 

(It  has  been  shown  by  the  surveys  of  the  Commission  that  a  portion 

if  not  all  of  the  waters  of  the  upper  Chagres  River  may  be  divertwl 

tow&i-d  the  Pacific  Ocean,  and  thus  taken  entirely  out  of  the  canal  prism, 

by  a  dam  at  Gamboa  and  a  tunnel  through  the  Cordillera  not  more 

than  7  miles  long,  or  toward  the  Caribl)ean  by  a  tunnel  not  more  than 

about  4  miles  long.)    A  diversion  in  the  latter  direction  is  much  less 

desirable  than  in  the  former,  for  the  reason  that  such  a  diversion  would 

lead  the  waters  of  the  Chagres  River  to  the  canal  near  Gatun,  about  6 

miles  from  Colon,  and  make  it  necessary  to  care  for  them  throughout 

that  distance  probably  by  an  independent  diversion  canal.     Obviously 

a  diversion  toward  the  racific  is  wholly  free  from  Any  such  objection. 

While  it  is  probable  that  the  work  of  this  field  party  will  have  to  be 

continued  for  a  few  months  longer,  the  data  which  it  has  already  secured 

are  sufficient  to  determine  some  of  the  more  important  features  of  the 

problems  upon  which  they  bear.     The  remaining  features,  depending 

upon  results  yet  to  be  obtained,  are  of  aaninor  character  and  can  readily 

await  the  results  of  further  investigations  without  delaying  in  any  way 

the  development  of  the  plans  for  the  main  project. 

GENERAL  PUKFOSES  OP  ORGANIZATION, 

The  organization  of  the  department  of  engineering  and  construction 
has  been  made  with  two  distinct  purposes  in  view.  The  first  of  these 
purposes  covered  the  entire  field  work,  including  surveys  and  investi- 
ffatioDS  necessary  for  the  solution  of  all  problems  preliminary  to  the 
development  of  plans  for  the  entire  project  of  a  ship  canal  between  the 
two  oceans  and  the  design  and  construction  of  waterworks  and  sewer 
systems  for  the  cities  of  Panama  and  Colon.  The  second  purpose  was 
the  formation  of  the  preliminary  organization  in  such  a  manner  as  to 
merge  eflBciently  into  the  permanent  organization  ultimately  required 
for  the  actual  construction  of  all  classes  of  work  embraced  m  the 
entire  engineering  construction  within  the  limits  of  the  Canal  Zone. 
The  prefiminary  organization  now  existing  covers  the  four  main 
field  parties  conducting  the  surveys  and  investigations  elsewhere 
descrioed,  the  two  divisions  of  the  engineering  force  having  in  charge 
the  #  design  and  construction  of  the  waterworks  and  sewer  systems 
for*  Panama  and  Colon,  and  an  engineering  party  engaged  in  such 
operations  at  and  in  the  vicinity  of  the  great  Culebra  Cut  as  is  nec- 
essary for  the  systematic  and  efficient  conduct  of  the  work  now  in 
progress  there.    The  operations  of  these  various  parties  cover  prac- 
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tically  the  entire  canal  line  between  its  termini.  The  important  worl 
of  surveys  and  investigations  on  the  upper  Chagres  River  covers  its 
valley  between  Gamboa,  where  the  course  of  the  river  first  meets  the 
canal  line,  and  a  point  nearly  16  miles  upstream  from  Gamboa.  This 
entire  work  has  oeen  vigorously  pressed,  first  under  the  immediate 
direction  of  the  managing  representative  of  the  Commission  from  the 
earliest  moment  at  which  it  was  possible  to  organize  the  various  field 
parties  and  afterwards  under  the  immediate  direction  of  the  chief 
engineer  subsequent  to  his  appointment  and  arrival  on  the  Isthmus. 
This  preliminary  work  is  nearly  completed  so  that  the  studies  for  the 
features  of  the  general  project  can  soon  be  undertaken. 

It  is  the  purpose  of  the  Commission  to  install  and  put  at  work  at  the 
earliest  pi*aeticable  moment  a  considerable  number  of  large  steam 
shovels,  which  have  been  purchased  in  the  United  States,  in  order  to 
ascertain  by  actual  trial  certain  important  information  regarding  prac- 
ticable rates  of  progress  and  of  cost  of  work  under  the  conditions  exist- 
ing along  the  canal  line.  Two  of  these  shovels  have  already  reached 
the  Isthmus  and  will  soon  be  at  work.  A  similar  line  of  experimental 
or  investigation  work  upon  a  full  scale  of  construction  operations  is 
to  be  undertaken  in  connection  with  the  harbor  excavation  at  Cristo- 
bal. The  Commission  regards  these  full-scale  working  opemtions  of 
the  highest  value  in  order  to  determine  reasonable  requirements  for 
rates  of  progress  and  to  secure  reliable  information  by  actual  trial  as 
to  reasonable  unit  costs  of  subsequent  construction. 

It  has  been  found  feasible  to  bring  into  usable  condition  much  moie 
of  the  machinery  and  plant  turned  over  by  the  French  company  thaD 
was  at  first  anticipated.  It  is  the  purpose  of  the  Commission  to  make 
available  in  all  future  construction  work  as  much  of  this  machinery 
and  material  as  can  be  advantageously  used,  and  much  progress  has 
already  been  made  in  this  direction,  including  the  reestablishnaent  of 
a  machine  shop  of  considerable  capacity  at  Gorgona,  where  much 
heavy  construction  and  repair  work  has  already  been  done  and  is  being 
done.  The  feasibility  of  excavating  the  Culebra  Cut  by  the  hydraulic 
method  used  in  much  mining  work  has  been  considered  by  the  (Com- 
mission. A  thorough  study  of  this  method  of  excavating  was  made 
on  the  Isthmus  by  Mr.  H.  A.  Bingham,  of  San  Francisco,  who  has 
extended  experience  in  this  specialtieldof  mining  work.  Mr.  Bing- 
ham's report  on  this  matter  has  been  made  and  is  on  file  in  the  office 
of  the  Commission. 

WATERWORKS  AND  SEWER  SYSTEM  FOR  PANAMA   AND  COLON. 

An  engineering  force  for  the  special  purpose  of  designing  and  con- 
structing waterworks  and  sewer  systems  for  the  cities  of  Panama  and 
Colon  was  oi^anized  in  the  month  of  June,  1904,  and  sailed  from  the 
city  of  New  x  ork  soon  thereafter.  This  force  was  so  organized  as  to 
carry  on  its  work  under  suitable  supervision  concurrently  in  both  of 
these  cities. 

Some  partial  surveys  of  the  city  of  Panama  had  been  made,  but  no 
surveys  or  other  examinations  were  available  for  the  city  of  Colon. 
While  the  work  already  done  at  Panama  was  utilized  as  far  as  practi- 
cable, it  was  necessary  to  make  essentially  complete  examinations  and 
surveys  for  both  the  cities  of  Panama  and  Colon  and  of  the  di  tricta 
about  them  in  which  possible  sources  of  water  supply  might  be  f  oimd. 
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These  surveys  were  made  also  with  a  view  to  securing  the  complete 
data  required  fot  the  design  and  construction  of  a  sewer  system  iu  each 
of  the  two  cities. 

orrr  op  panama. 

WATBRWORKB. 

PiioT  to  the  arriv'al  of  this  field  party  the  chief  en^neer  had  taken 
under  consideration  the  project  of  supplying  water  to  both  cities  in 
conference  with  Governor  Davis,  with  the  result  that  tentative  selec- 
tion was  made  for  the  water  supply  of  Panama  at  the  headwaters  of 
the  Rio  Grande,  about  10  miles  from  the  city,  near  the  southerly 
extremity  of  the  great  Culcbra  Cut,  where  the  Old  Panama  Canal 
Company  had  a  reservoir  formed  by  building  a  masonry  dam  across 
the  river,  a  small  stream  at  that  place.     Subsequent  surveys  confirmed 
the  wisdom  of  this  tentativ  selection,  and  the  Rio  Grande  Reservoir, 
with  an  increased  height  of  dam,  was  finally  adopted  for  the  water 
suppl]^  of  Panama.     The  additions  to  the  existing  dam  will  raise  the 
elevation  of  the  water  surface  in  this  reservoir  to  212  feet  above  mean 
high  tide.     A  16-inch  cast-iron  pipe  will  form  the  conduit  for  convey- 
ing the  water  f  rpm  the  Rio  Grande  Reservoir  to  a  distributing  reser- 
voir now  in  process  of  construction  on  the  summit  of  a  small  hill  at 
Ancon,  where  the  surface  of  the  water  in  it  will  be  137  feet  above 
dde.    This  reservoir  has  a  capacity  of  1,000,000  gallons  and  is  con- 
structed with  two  compartments,  so  that  either  may  be  used  while  the 
other  is  being  cleaned  or  repaired. 

This  plan  affords  a  gravity  supply,  the  distributing  reservoir  being 
high  enough  to  supply  all  parts  of  tne  city  of  Panama  proper  by  ito 
own  head.  The  buildings  at  Ancon  will  alsolargely  be  supplied  from 
this  same  distributing  reservoir.  There  are,  iiowever,  the  hospital 
and  other  government  buildings  which,  on  account  of  their  increased 
elevation,  will  ultimately  be  supplied  by  a  suitable  small  pumping 
pknt 

Contracts  for  supplying  the  cast-iron  water  pipes,  hydrants,  valves, 
and  other  fittings  have  alreadv  been  awarded  to  manufacturers  in  the 
United  States  and  the  material  will  be  shipped  at  an  early  date.  The 
work  of  construction  of  the  entire  system  is  being  rapidly  pressed 
toward  completion,  and  it  is  believed  that  the  first  public  water  ever 
supplied  to  the  city  of  Panama  will  be  made  available  to  the  people  of 
that  city  in  the  early  part  of  1905. 

This  water-supply  system  has  been  designed  on  the  basis  of  supply- 
ing 60  gallons  per  head  per  day  for  a  population  of  30,000  people, 
although  it  is  confidently  believed  that  the  source  of  supply  is  abun- 
dant for  a  much  larger  daily  draft. 

It  is  not  iniprobable  that  a  reservoir  formed  by  a  great  dam  across 
the  Chagres  River  at  Gamboa  or  some  point  farther  upstream  may 
be  built  in  the  course  of  ihe  construction  of  the  canal.  In  that  case 
such  a  reservoir  would  be  easily  available  for  a  water  supply  for  both 
the  cities  of  Panama  and  Colon  and  for  all  the  population  on  the  Canal 
Zone  beti'veen  these  terminal  points.  If  this  development  should  prove 
to  be  advisable  hereafter  the  pipe  line  now  being  constructed  from  the 
city  of  Panama  to  the  Rio  Grande  Reservoir  would  be  available  through* 
7ai  ita  entire  length  for  the  new  conduit. 
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The  details  of  connection  at  the  distributing  reservoir  at  Ancon  are 
of  such  a  character  that  in  case  of  exigency  water  may  be  conveyed 
from  the  16-inch  conduit  directly  into  the  distribution  system  of  the 
city  without  passing  through  the  reservoir.  The  distribution  system 
connecting  the  distributing  reservoir  with  the  different  parts  of  the 
citjT  has  been  laid  out  so  a&  to  serve  efficiently  all  the  buildings  of  the 
entire  city  wherever  it  is  desirable  that  house  or  other  building  con- 
nections should  be  made.  At  other  points  on  the  streets  or  other  pub- 
lic places  where  portions  of  the  population  may  not  have  sufficient 
means  to  make  house  connections,  nydrants  or  other  taj)s  have  been 
provided  and  located  so  that  water  may  be  readily  obtained  without 
other  cost  than  the  effort  to  draw  from  the  taps.  All  the  details  of  the 
distribution  system  will  be  adapted  to  the  local  needs  to  serve  conven- 
ientlv  and  efficiently  the  requirements  peculiar  to  a  tropical  climate. 
As  the  city  grows  in  population  and  in  area  covered  by  ouildings  the 
adopted  system  may  readily  be  extended  to  meet  the  needs  of  the 
increased  population. 

Before  proceeding  with  the  construction  of  the  water-supplv  system 
a  considerable  number  of  samples  of  water  from  the  Rio  Grande  Reser- 
voir were  submitted  for  both  bacteriological  and  chemical  analysis  to 
Messrs.  Hazen  and  Whipple,  of  New  York  City,  before  even  the  banb 
and  bed  of  the  reservoir  had  been  cleaned  of  vegetation.  Those  analy- 
ses showed  the  character  of  the  water  to  b*  satisfactory,  and  it  will  be 
found  improved  in  quality  by  the  thorough  cleaning  of  the  entire  res- 
ervoir site  of  all  vegetable  matter.  If,  however,  at  any  time  in  the 
future  it  should  prove  desirable  to  filter  the  water,  the  vicinity  of  the 
distributing  reservoir  is  such  as  to  afford  a  suitable  location  for  the 
requisite  filters. 

This  system  of  water  supply  for  the  city  of  Panama  is  being  designed 
and  constructed  in  accordance  with  the  best  waterworks  practice  at  the 
present  time,  so  as  to  secure  not  only  excellence  of  work  and  materials 
but  also  a  quality  of  water  to  which  no  exception  can  be  taken. 

ornr  of  panama,  sewer  system. 

The  city  of  Panama  has  no  sewer  or  drainage  system.  There  are  a 
few  drains  constructed  near  the  surface  without  much  regard  to  ^ade, 
some  of  which  may  possibly  be  considered  as  crude  sewers.  Thoi^ 
drains,  in  consequence  of  the  disregard  of  proper  grades,  frequently 
hold  polluted  surface  water  and  other  organic  matter  which,  under  the 
influence  of  tropical  climatic  conditions,  make  them  highly  objection- 
able. It  was  necessary,  therefore,  to  design  and  construct  an  entirely 
new  system  of  sewers  for  every  portion  of  the  city,  having  careful 
regard  both  to  the  topography  of  the  city's  site  and  the  permanent 
grades  of  the  streets.  Such  a  plan  has  been  developed  under  the  direc- 
tion of  the  chief  engineer  and  is  now  in  process  of  construction. 

A  combined  system  has  been  adopted,  but  not  with  the  intention  of 
receiving  the  entire  rainfall.  It  has  been  assumed  that  the  greatest 
discharge  of  sewage  will  be  an  the  basis  of  60  gallons  per  head  of  pop- 
ulation per  dajr,  and  the  system  lias  been  designed  to  offer  accomnao- 
dation  m  addition  thereto  for  1  inch  of  rainfall  per  hour;  in  other 
words,  the  capacity  of  discharge  of  the  sewer  system  to  be  constructed 
is  equal  to  60  gallons  per  head  of  population  per  hour.  Any  rainfall 
in  excess  of  1  inch  per  hour  will  be  oischargea  through  surface  drains. 
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The  requisite  catch-basins  have  been  provided  to  a^HX>mmodate  that 
portion  of  the  rainfall  to  be  taken  off  tnrough  the  sewers. 

This  sewer  system,  like  the  distribution  system  of  the  water  supply, 
is  so  designed  as  to  be  readily  extended  into  the  more  outlying  por- 
tions of  me  city,  as  they  may  be  built  upon  and  occupied  for  either 
residence  or  business  purposes.  The  length  of  the  entire  svstem  of 
8ewers  and  the  outfalls,  as  at  present  designed,  has  a  total  of  over 
92,000  feet,  i.  e.,  nearly  18  miles.  Provision  is  made  for  200  man- 
holes, 150  catch-basins,  and  10  automatic  flush  tanks. 

The  city  is  divided  into  three  main  sewer  districts,  each  one  of  which 
has  an  outfall  18  inches  in  diameter  into  the  Bay  of  Panama.  The 
sewage  is  discharged  from  the  sewer  system  into  the  sea  water  of 
Panama  Bay  at  points  so  far  removed  from  high-water  mark  that  it  is 
completely  diluted  and  can  not  become  objectionable  at  any  point  on 
tie  znargin  of  the  city. 

The  total  estimated  cost  of  this  sewer  system  is  $256,450. 

CTTY  OF  COLON,   WATER  SUPPLY. 

The  city  of  Colon  is  built  upon  a  flat  sandy  island,  no  part  of  which 
is  more  than  about  4  feet  above  mean  sea  level.     Indeed,  considerable 
portions  of  it  arecovered  with  water  at  high  tides  caused  by  high  winds 
from  the  nortJi.     Aportion  of  the  city  occupied  by  oflScials  and  other 
empJoyees   of  the  Panama  Railroad  and  by  the  foreign  consuls  is 
ilready  supplied  with  water  brought  by  the  railroal  company  through 
*  small  iron  pipe  from  a  small  reservoir  containing  water  of  somewhat 
indifferent  quality  near  Mount  Hope,  about  2i  miles  from  the  city.     The 
remainder  of  the  population  supplies  itself  from  rain  water  fallingupon 
the  corrugated  iron  roofs  of  buildings  and  collected  in  iron  tanks.     There 
is  no  suitable  and  sufficient  surface-water  supply  readily  available  in 
the  near  vicinity  of  Colon.     Investigations,  however,  are  being  made 
to  discover  as  soon  as  possible  either  some  more  remote  surface  source 
or  a  subsurface  supply  from  the  deep  sands  and  gravels  south  of  the 
city  along  the  district  traversed  by  the  canal  line  or  in  some  other 
quarter.     The  search  for  wholesome  public  water  supply  for  Colon 
has  not  proved  to  be  so  easily  successful  as  that  for  tne  city  of  Pan- 
ama.    The  Commission's  investigations,  however,  are  being  actively 
prosecuted  in  all  directions,  and  it  is  expected  that  by  the  early  part  of 
the  connng  year  at  farthest  the  problem  of  palatable  water  supply 
for  Cblon  will  be  solved,  although  at  the  present  time  a  report  of 
progress  only  may  be  made. 

crrr  op  colon,  sewer  system. 

In  consequence  of  the  low  elevation  of  the  site  on  which  the  city  of 
Colon  is  built,  the  problem  of  designing  a  suitable  system  of  sewers 
for  the  city,  although  a  small  one,  involves  some  aifficulty.  It  is 
clear  to  the  Commission  that  some  portions  of  the  town  must  be  filled 
so  as  to  raise  their  general  surface  to  a  suitable  elevation.  This  filling 
will  be  composed  entirely  of  excavation  from  the  inner  harbor  con- 
stituting the  entrance  to  the  canal,  the  plans  for  which  are  now  being 
carefully  considered  and  will  be  completed  at  an  early  date. 

On  the  other  hand  it  may  be  advisable  to  cut  channels  through  other 
portions   of  the  island  in  which  the  tidal  waters  may  ebb  and  flow. 
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Obviously,  a  iSnal  plan  for  a  sewer  system  can  not  be  elaborated  untfl 
these  fundamental  questions  of  filling  are  settled.  All  these  investi- 
gations are  in  an  active  and  forward  state  of  pro{^*e8S  although  not 
yet  complete.  While  it  is  obviously  imperative  to  complete  both  the 
water  supply  and  sewer  systems  for  the  city  of  Colon  at  the  earliest 
date  practicable,  the  relatively  small  population,  probably  not  exceed- 
ing 6,000,  and  the  close  proximity  of  the  sea  water  of  the  bay,  make 
it  more  easy  to  control  the  sanitary  conditions  throughout  the  period 
required  for  the  maturing  and  execution  of  satisfactory  water  and 
sewer  plans  than  would  otherwise  be  the  case. 

To  sum  up  the  situation,  therefore,  it  may  be  stated  that  the  requi- 
site surveys  and  investigations  necessary  as  a  basis  for  complete  and 
satisfactoiT  plans  for  water  supply  and  sewer  systems  for  the  city  of 
Colon  are  being  actively  prosecuted  and  will  be  completed  at  an  early 
date. 

ENGINEERING  AND  CONSTRUCTION  OPERATIONS. 

The  engineering  work  of  the  Commission  had  its  beginning  in  the 
organization  of  four  engineering  parties,  each  in  charge  of  a  resident 
engineer.  This  preliminary  work  was  begun  in  th£  early  part  of 
1904,  immediately  after  the  return  of  the  Commission  from  its  first 
visit  to  the  Isthmus  during  the  month  of  April.  At  this  time  the  chief 
engineer  had  not  been  appointed.  The  first  of  these  engineering  par- 
ties sailed  from  New  York  about  the  middle  of  May,  1904,  and  the 
remainder  of  this  preliminary  force  followed  soon  after. 

The  engineering  force,  to  which  was  as^^igned  the  work  of  making 
surveys  for  and  the  construction  of  waterworks  and  sewer  systems  for 
Panama  and  Colon,  was  organized  the  latter  part  of  June  and  sailed 
for  the  Isthmus  shortly  thereafter.  These  preliminary  engineering 
forces,  five  in  all,  embraced  a  total  of  about  100  men. 

Mr.  John  F.  Wallace,  chief  engineer,  as  above  stated,  entered  upon 
his  duties  on  June  1,  1904. 

The  field  work  of  the  engineering  force  of  the  Commission  naturally 
being  preliminary  to  construction  and  having  for  its  fii'st  purpose  the 
execution  of  such  surveys  and  investigations  as  will  furnish  the  data 
for  the  determination  of  the  main  features  of  the  entire  project  of  a 
ship  canal  between  the  Pacific  and  Atlantic  oceans,  was  necessarily 
planned  largely  in  view  of  the  great  amoimt  of  work  already  per- 
formed by  the  old  and  the  new  Panama  Canal  companies  and  bore 
some  relation  to  the  tentative  plans  developed  by  the  former  Isthmian 
Canal  Commission.  At  the  same  time  the  engineering  work  of  the  pres- 
ent Commission  was  undertaken  with  the  view  of  treating  the  entire 
project  with  complete  independence  of  anything  that  had  gone  before, 
so  far  as  a  general  plan  for  a  ship  canal  was  concern^.  Broadly 
stated,  the  Commission  has  before  it  at  the  outset  the  work  of  deter- 
mining whether  this  ship  canal  shall  be  a  sea  level  waterway  or  a 
canal  with  locks,  and  if  it  is  to  be  a  canal  with  locks  at  what  elevation 
the  summit  level  shall  be  placed  and  what  shall  be  the  location,  num- 
ber, and  lift  of  the  locks.  At  the  same  time  the  great  question  of 
water  supply  of  the  canal,  the  control  of  the  Chagres  River,  especially 
when  in  flood,  and  certain  larger  details  of  alignment,  section  of  prism 
and  plans  of  harbors  at  the  two  termini  of  the  canal  and  other  questions 
of  less  magnitude  are  to  be  conclusively  settled.  The  disposition  of 
the  engineering  forces  organized  at  the  beginning  of  the  Commisfflon^ 
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woA  was  made  00  as  to  attack  these  problems  efficiently  and  in  snch 
order  as  to  lead  to  the  earliest  possible  beginning  of  actual  work  of 
eoDstnictioD. 

When  the  United  States  Government  took  possession  of  the  canal 
property  on  the  Isthmus  the  New  Panama  Canal  Company  had  about 
700  men  engaged  in  the  work  of  excavation  at  the  deepest  part  of  the 
ereat  Culebra  Cut,  in  connection  with  the  occasional  use  of  one  or  two 
backet  excavators  of  the  type  in  use  by  the  Old  Panama  Canal  Com- 

Gny  during  its  period  of  activity  between  the  years  1881  and  1889, 
addition  to  this  excavating  machinery,  in  ill- working  condition  at 
Colebra,  an  immense  amount  of  plant  and  material  of  almost  every 
conceivable  kind,  and  which  has  been  fully  described  in  the  rei>ort  of 
the  former  Isthmian  Canal  Commission,  came  into  the  possession  of 
tie  United  States  Government  in  the  transfer  of  the  canal  property. 
Afach  of  this  plant  and  material  is  located  in  warehouses  at  a  number 
of  pomts  on  the  canal  line  between  Colon  and  Panama,  while  the 
remainder  is  distributed  without  cover  along  considerable  portions  of 
the  line. 

Immediately  upon  the  arrival  of  the  chief  engineer  at  Panama,  the 
working  force  at  Culebra  was  entirely  reorganized  so  as  to  bring  it 
into  a  more  efficient  condition,  the  plant  was  overhauled,  repaired,  and 
made  more  effective,  and  at  the  same  time  a  system  of  field  accounts 
and  reports  was  devised  and  put  into  use  so  that  a  complete  record  of 

trogress  and  cost  of  all  classes  of  work  being  prosecuted  might  daily 
B  maintained.  Three  other  excavators  in  the  vicinity  of  the  Culebra 
Cat  were  repaired  and  brought  into  effective  working  condition.  This 
reorganized  force  has  been  maintained  and  improvra  so  that  it  mi^ht 
be  conserved  as  a  nucleus  from  which  the  ultimate  complete  workmg 
force  of  the  entire  canal  construction  can  be  developed. 

Up  to  the  month  of  October  this  force  became  smaller  than  when  it 
was  originally  turned  over  by  the  French  company,  but  owing  to  the 
gradual  increase  of  working  plant,  chiefly  by^  the  purchase  of  larc'e 
stcAm  shovels  from  the  United  otates,  an  additional  lorce  will  soon  be 
necessitated  and  engaged.  It  is  expected  that  this  increase  of  labor 
force  with  the  increase  of  plant  will  be  constantly  maintained.  The 
revival  of  the  work  of  construction  of  the  canal  and  the  maintenance 
of  this  organized  force  is  proving  to  be,  as  was  intended,  an  inviting 
center  toward  which  efficient  laborers  are  moving. 

8ANITATIOH. 

Appreciating  the  importance  of  taking  every  possible  precaution  for 
ti)e  protection  of  the  health  of  the  employees  of  the  Commission  on  the 
Isthmus,  as  well  as  of  the  inhabitants  of  the  Canal  Zone,  the  Commis- 
sion lost  no  time  in  organizing  a  health  department     Preliminary 
steps  were  taken  in  April.    Tne  Commission  on  its  first  visit  to  the 
Isthmus  was  accompanied  by  Dr.  W.  C.  Gorgas,  colonel,  U.  S.  Army; 
bv  Dr.  John  W.  Boss,  U.  S.  Navy;  by  Dr.  Xi.  A.  La  Garde,  major. 
U.  S.  Army,  and  an  engineer  officer  of  the  Army,  Capt.  (now  Maj.) 
C.  E.   Gillette — all  of  whom  were  detailed  for  the  special  service 
required  by  the  Conunission  relating  to  a  study  of  conditions  as  they 
existed  on  the  Isthmus  at  the  time  of  taking  possession  of  the  canal 
^Topertiea  by  the  United  States. 
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The  medical  officers  aboved  named  are  of  the  staff  which  operated 
with  such  signal  success  during  the  American  occupation  of  Ouoa,  and 
all  have  found  places  on  the  staff  of  the  medical  department  of  the 
Commission  as  subsequently  organized. 

This  first  inspection  of  conditions  preceded  by  a  few  weeks  the  formal 
transfer  of  the  canal  properties  and  led  to  recommendations  which 
enabled  the  Commission  to  announce  a  preliminary  or^nization  of  the 
health  department  almost  as  soon  as  it  was  placed  in  control  of  the 
canal  properties  and  of  the  Canal  Zone.  The  final  organization  of  the 
health  department  was  perfected  in  August. 

It  was  fully  realized  that  the  reputation  of  the  Isthmus  of  Panama 
for  unhealthiulness — whether  this  reputation  was  deserved  or  not- 
justified,  and,  in  fact,  made  imperative  the  adoption  of  extreme  meas- 
ures for  the  prevention  and  cure  of  disease.  Adequate  provision  has 
therefore  been  made  to  prevent  the  introduction  of  contagion,  to  wage 
effective  war  against  the  disease-spreading  mosquitoes,  and  for  the 
efficient  care  of  the  sick.  This  has  been  done  not  only  with  due  regard 
to  the  immediate  requirements,  but  the  organization  of  the  department 
is  such  that  it  can  be  enlarged  and  expanded  as  may  be  required  to 
meet  any  emergency. 

The  department  of  health,  with  jurisdiction  extending  beyond  the 
limits  of  the  Canal  Zone  into  the  cities  of  Colon  and  Panama  and  over 
the  waters  adjacent  thereto,  is  a  branch  of  the  government  of  the 
Canal  Zone  ana  has  been  made  an  administrative  department  of  the 
Canal  Zone  government. 

The  affairs  of  the  health  department  are  administered  by  a  boaixlof 
health,  composed  of  four  members,  as  follows:  The  chief  sanitary  offi- 
cer, the  director  of  hospitals,  the  cnief  quarantine  officer,  and  the  chief 
sanitaiy  inspector  of  the  Canal  Zone. 

The  chief  sanitary  officer  has  been  made  the  executive  head  of  the 
department,  empowered  to  direct  its  operations,  enforce  sanitary  reg- 
ulations, and  report  to  the  governor  relative  to  the  operations  of  the 
department. 

Under  the  chief  sanitary  officer  are  the  following  subdepartments 
and  subofficers:  A  subdepartment  of  hospitals,  under  a  director  of 
hospitals,  embracing  a  hospital  at  Ancon,  a  hospital  at  Colon,  three 
emergency  hospitals,  and  several  additional  dispensaries  alon^  the  line 
of  the  canal;  a  maritime  quaitintine  service;  a  sanitary  service  for  the 
Canal  Zone;  a  Panama  health  office,  and  a  Colon  health  office. 

There  were  found  upon  the  Isthmus,  as  a  part  of  the  Canal  proper- 
ties, an  extensive  hospital  established  at  Ancon,  immediately  adjacent 
to  Panama,  located  on  the  northeasterly  slope  of  the  hill,  from  which 
it  takes  its  name,  and  a  hospital,  or  rather  several  neglected  hospital 
buildings,  at  Colon.  Both  of  these  hospitals  were  without  adequate 
medicalstaffs  and,  in  lieu  of  trained  nurses,  the  Sisters  of  the  Order 
of  Saint  Vincent  de  Paul  attended  upon  the  sick. 

The  buildings  of  the  hospital  at  Ancon  were  found  to  be  in  fair  con- 
dition, all,  however,  requiring  more  or  less  repair.  These  buildings 
were  all  originally  well  constructed,  resting  upon  masonary  piers  awl 
having  tile  roofs.  They  are  being  repaired  and  adapted  to  modem 
hospital  requirements  as  rapidly  as  possible. 

The  capacity  of  Ancon  hospital  is  about  500  beds,  but  in  case  of  an 
emergency  sufficient  ward  space  is  available  to  place  upward  of  700 
beda. 
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Two  of  the  ward  buildings  at  Ancon  were  found  to  be  in  posseflsion 
of  and  used  by  a  local  organization  known  as  the  ^'(Jomision  de  Bene- 
ficencia,"  which  was  organized  for  the  care  of  the  strangers  becoming 
sick  at  Panama.  The  lease  of  these  buildings  to  this  society  was  ter- 
minated by  the  Commission,  and  the  Commission  assumed  the  care  of 
the  patients  who  were  in  this  hospital. 

Besides  the  hospital  buildings  already  referi'ed  to  as  forming  pjart 
of  the  canal  properties  at  Colon,  there  is  at  Colon  a  second  hospital 
owned  and  operated  by  the  Panama  Railroad  C3ompany.  This  hospi- 
tal is  to  be  transferred  to  the  Isthmian  Canal  Commission,  and  will 
form  a  part  of  the  Commission's  Colon  hospital. 

The  work  of  repairing  and  remodeling  the  hospital  buildings  at 
Colon  is  already  well  advanced,  and  some  additional  structures  are 
being  erected,  it  being  the  purpose  of  the  Commission  to  bring  the 
Colon  hospital  to  a  capacity  of  about  300  beds. 

In  addition  to  the  hospitals  at  both  ends  of  the  canal,  emergency 
hospitals,  each  with  a  capacity  of  four  to  eight  beds,  are  to  be  estab- 
lished as  may  from  time  to  time  be  requirea  along  the  line  of  the  canal 
at  points  where  a  considerable  number  of  canal  laborers  or  inhabitants 
of  the  Zone  may  be  resident.  Three  such  emergency  hospitals  have 
already  been  authorized,  being  located  at  Culebra,  at  Gorgona,  and 
at  Bohio.  The  physician  at  each  of  these  emergency  hospitals  will 
also  be  in  charge  of  a  dispensary.  Two  additional  dispensaries  not 
combined  with  emergency  hospitals  have  been  authorizea. 

All  employees  of  the  Commisjsion  stationed  upon  the  Isthmus  are 
entitled  to  free  medical  treatment  and  medicines.  It  is  proposed  to 
care  for  the  sick  in  the  hospitals  in  all  cases  of  serious  illness.  The 
patients  not  only  receive  better  care  in  the  hospitals  than  they  could 
elsewhere,  but  the  special  precautions  taken  at  the  hospitals  to  pre- 
vent the  spread  of  disease  by  insects  safeguard  the  public  health. 

It  bein^  a  special  duty  of  the  lK>ard  of  health  to  prevent  the  spread 
of  contagious  and  infectious  diseases  and  to  stamp  out,  if  possible,  the 
malarial  types  of  fever,  unusual  eflforts  are  being  made  to  destroy 
the  mosquitoes  which  spread  yellow  fever,  malarial  fevers,  and  other 
diseases.  This  work  has  been  intrusted  in  the  Canal  2iOne  to  a  well 
organized  staff  of  sanitary  inspectors.  Water  containers  are  being 
covered,  ponds  and  pools  of  standi n<?  water  are  being  drained  or  cov- 
ered with  oil  to  prevent  the  breeding  of  mosquitoes,  and  special  care 
is  taken  to  dispose  properly  of  all  filth  accumulations  and  waste  of  all 
kinds.  The  Commission,  after  careful  consideration,  has  thought  it 
desirable  to  incorporate  its  sanitary  rules  and  regulations  in  a  law 
which  is  elsewhere  published  as  a  part  of  this  report. 

There  has  also  been  organized  an  effective  quarantine  service  and 
there  are  now  being  established  thoroughly  equipped  quarantine 
stations,  one  on  the  island  of  Flamenco,  near  Panama,  and  the  other 
on  the  hospital  grounds  at  Colon.  The  quarantine  regulations  will  be 
found  published  in  the  laws  of  the  Canal  Zone. 

The  treaty  between  the  United  States  and  the  Republic  of  Panama 
makes  it  incumbent  upon  the  Government  of  the  K(^public  of  Panama 
to  enforce  such  sanitary  rules  and  regulations,  as  may  be  prescribed 
for  Panama  and  Colon  by  the  United  States.  The  Commission  has 
adopted  such  niles  and  regulations,  not  only  for  Colon  and  Panama, 
but  also  for  the  quarantine  service  at  these  ports.  These  regulations 
p  c — VOL  3—00 32  ^  , 
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are  being  put  into  effect  bv  the  proper  authorities,  and  in  case  of  fail- 
ure to  comply  therewith  the  Commission  will,  as  authorized  by  the 
treaty,  take  the  necessary  steps  to  enforce  the  same.  The  CommissioD 
has  named  health  oflScers  for  each  of  the  cities  of  Panama  and  Colon, 
whose  duties  are  to  supervise  the  work  of  sanitation  in  these  cities 
and  to  take  cognizance  of  all  suspected  cases  of  contagious  or  infec- 
tious disease.  The  board  of  health  of  the  Commission  is  charged  with 
the  duty  of  prompt  action  in  all  such  cases,  it  being  the  policy  of  the 
Commission  to  have  all  jpersons  afflicted  with  yellow  fever  or  similar 
diseases  cared  for  in  such  a  way  as  to  reduce  the  danger  of  a  spread 
of  the  disease  to  a  minimum. 

After  a  careful  investigation  of  the  requirements  of  the  health 
department,  it  was,  at  the  time  of  its  organization,  estimated  that  the 
expenditure  for  repairs  to  buildings,  the  erection  of  new  buildings, 
proper  equipment  thereof,  medicines  and  supplies,  and  compensation 
of  the  staff  of  employes  would  aggregate,  in  the  ten  months  of  service 
succeeding  August,  1904,  about  |l,100,000.  The  expenditures  during 
the  next  year  may  possibly  exceed  $800,000.  It  can  not  now  be  for- 
seen  whether  the  expenditures  of  this  department  will  oontinae 
throughout  the  entire  period  of  the  canal  construction  as  the  above 
figures  indicate,  or  whether  the  experience  of  the  first  few  veai*s  will 
justify  a  decrease,  or  will  demand  additional  allowances.  It  is  confi- 
dently hoped  by  the  Commission  that  the  diseases  prevalent  in  the 
past  upon  the  Isthmus,  and  which  have  given  it  its  baa  reputation  for 
unhealthf  ulness,  will  be  brought  under  control  and  that  epidemics  of 
disease  will  be  entirely  prevented. 

As  soon  as  the  Commission  has  decided  upon  the  details  of  the  great 
canal  project,  steps  will  be  taken  to  bring  an  ample  supply  of  water  of 
good  quality  to  every  settlement  along  the  line  of  the  canal. 

As  tne  Commission  is  interested  in  preventing  the  spread  of  disease, 
inquiry  has  been  made  relating  to  the  care  of  the  sick  by  the  Panaman 
authorities.  All  institutions  in  which  the  indigent  or  afl!icted  are  cared 
for  were  found  to  be  in  deplomble  condition;  but  there  is  some  promise 
of  improvement.  There  is  a  city  hospital  at  Panama,  known  as  the  Hos- 
pital San  Tomas,  which  is  managed  by  a  board  of  five  directors.  It  has  an 
income  of  about $1,500  silver,  per  month,  mainly  contributed  by  the  Gov- 
ernment of  the  Republic  of  Panama.  The  number  of  sick  in  this  hospital 
during  last  summer  averaged  about  150.  Patients  at  this  hospital  are 
charged  for  medical  attendance  and  care  at  rates  dependent  upon  the 
financial  ability  of  the  patient  to  pay.  Soldiers  are  charged  60  cents 
silver  per  day  and  policemen  $1  silver.  The  indigent  of  the  Republic 
of  Panama,  and  those  afflicted  with  chronic  ailments,  are  cared  for  at 
Panama  in  an  almshouse,  known  as  "Asilo  de  Bolivar."  This  has  at 
present  about  70  inmates,  and  is  managed  bj  a  committee  appointed  by 
the  President  of  the  Republic.  Its  buildings  and  grounds  belong  to 
the  Republic.     It  has  a  regular  income  of  between  $600  and  $700  silver, 

Eer  month,  in  addition  to  some  private  subscriptions.  Should  it  ever 
ecome  apparent  that  the  poor,  the  aged,  the  infirm,  and  vagrants  of 
Panama  as  well  as  of  the  Canal  Zone  must  be  cared  for  by  the  ffovem- 
ment  of  the  Canal  Zone  as  a  measure  to  prevent  the  spread  of  oisease, 
a  plan  is  in  contemplation  which  will  distribute  this  burden  equitably 
between  the  two  Governments  interested. 

The  Republic  of  Panama  at  present  has  no  suitable  provision  for  the 
care  of  lepers  nor  for  the  care  of  the  insane.    There  has,  however^ 
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recently  been  made  by  the  Republic  of  Panama^  an  approp  riation  of 
160,000  silver  for  the  construction  of  new  buildings  in  which  lepers 
are  to  be  cared  for.  The  insane  are  kept  confined  in  a  few  rooms  at 
the  citj  prison  at  Panama.  It  is  quite  probable  that  means  may  be 
fooDd  in  the  future  for  the  joint  care  of  lepers  and  the  insane  by  the 
Republic  of  Panama  and  the  Canal  Zone  governments. 

In  the  management  of  its  hospitals  and  its  dispensaries  it  is  the  plan 
of  the  Commission,  as  already  stated,  to  grant  free  treatment,  care,  and 
medicines  to  its  employees;  all  other  persons  receiving  treatment  or 
furnished  with  medicines  are  expected  to  pay. 

In  the  case  of  such  service  rendered  to  employees  of  the  Panama 
Aailroad  Company  or  to  those  of  steamship  hues,  special  rates  have 
been  fixed.  In  other  cases  the  charges  made  must  depend  largely 
npon  the  ability  of  the  patients  to  pay. 

SYSTEM  or  ACOOUNTENG. 

Being  entrusted  with  the  expenditure  of  large  sums  of  money  the 
Commission  has  not  been  unmindful  of  the  fact  that  full  and  complete 
accounting  of  its  expenditures  is  required,  and  that  disbursement  of 
the  funds  placed  at  its  disposal  must  oe  so  safeguarded  that  the  risk 
of  loss  b^  error  or  by  dishonest  acts  of  its  employees  will  be  reduced 
to  a  minimum.     It  was  not  possible  to  introduce  a  svstem  of  classifi- 
cation of  accounts  until  the  Commissioners  and  the  heads  of  the 
departments  which  it  had  organized  had  become  familiar  with  their 
duties  and  the  practical  conduct  of  their  affairs,  which  relate  not  only 
to  the  canal  construction  work,  but  also  to  the  governing  of  the  Canal 
Zone,  the  levying  and  collection  of  taxes  and  imposts,  the  protection 
of  the  public  health  in  the  Canal  Zone  and  in  the  cities  of  Panama  and 
Colon,  and  the  construction  of  sewerage  and  waterworks  systems  for 
these  cities.     The  purchase,  care,  and  issuance  of  machinery,  instru- 
ments, material,  and  supplies  also  required  consideration  in  the  plan 
of  accounting.     As  the  several  departments  operating  under  the  Com- 
mission are  not  yet  fully  organized  it  goes  without  saying  that  the 
system  of  accounting  will  remain  for  some  time  in  a  similar  process 
of  further  development 

The  first  steps  looking  toward  the  adoption  of  a  svstem  of  account- 
ing on  most  advanced  lines  were  taken  within  a  lew  days  after  the 
organization  of  the  Commission.  This  matter  also  received  attention 
during  the  first  visit  of  the  Commission  to  the  Isthmus,  in  April. 

As  soon  as  a  disbursing  officer  had  been  selected,  conferences  with 

the  representatives  of  tne  Secretary  of  the  Treasury  and  with  the 

Auditor  for  the  State  and  other  I)epartments  were  arranged,  and 

along  lines  suggested  by  the  Commission,  a  plan  of  classification  of 

accounts  was  elaborated  and  subsequently  adopted  by  the  Commission. 

This  could  not  be  done,  however,  until  after  the  operations  on  the 

Isthmus  had  been  sufficiently  studied  and  analyzed.    The  Commission 

was  therefore  accompanied  on  its  August  and  September  trip  to  the 

bl^mus  by  its  treasurer  (disbursing  officer),  A.  S.  Kenny,  Paymaster- 

GeDeral.  tJ.  S.  Navy  (retired),  and  by  a  deputv  auditor,  and  adopted 

a  classincation  of  accounts  on  the  recommendation  of  its  treasurer. 

Una  classification  is  simple,  sufficiently  elastic  to  permit  expansion  or 

contraction  to  any  extent  hereafter  desired,  and  so  arranged  that  it 

«how8  the  amount  of  money  expended  for  all  purjK>s€^^  suitobly^and 
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minutely  classified.  In  this  system  of  accounts  the  expenditures  wiD 
be  grouped  in  seven  main  classes:  General  administration;  ^ven- 
ment  of  Canal  Zone;  sanitation;  canal  construction;  land,  buildings, 
and  plant;  material  and  supplies  department,  and  deterioration  and 
loss. 
Each  of  these  main  classes  has  its  subclasses,  which  are  again  divided, 

Provision  being  made  at  the  outset  for  entries  under  more  than  400 
ifferent  headings. 

As  the  Commission's  work  progresses  it  will  always  be  possible  to 
give  precise  and  correct  information  of  the  cost  of  any  portion  thereof 
and  to  account  fully  for  all  moneys  received. 

The  disbursements  of  money  will  be  made  in  the  method  customary 
with  the  various  Departments  of  the  Government.  The  disbursing 
oflEicer  of  the  Commission  pays  by  check  upon  the  United  States 
Treasury.  All  demands  will  pass  through  the  office  of  the  auditor  of 
the  Commission  before  being  paid. 

Disbursing  officers  are  stationed  on  the  Isthmus  as  well  as  at  Wash- 
ington, and  the  auditor  will  have  his  duties  divided  between  the  Isth- 
mus of  Panama  and  Washington. 

In  its  organization  of  the  government  of  the  Canal  2k>ne  the  Com- 
mission has  provided  that  the  disbursing  officer  of  the  Commission 
stationed  on  the  Isthmus  shall  also  be  treasurer  of  the  Canal  2iOne  gov- 
ernment. It  has  similarly  provided  that  the  Commission's  auditor 
shall  be  auditor  for  the  Canal  Zone  government. 

The  Commission  proposes  to  intr<xluce  such  systems  of  supervision, 
control,  and  inspection  of  its  employees  and  their  accounts  and  of  the 
several  departments  and  subdepartments  that  misappropriation  or 
embezzlement  of  public  moneys  can  not  escape  detection,  and  so  far 
as  means  can  be  devised,  will  be  prevented. 

MATERIAL,  SUPPLIES,  AND  MACHINERT. 

It  was  found  by  the  Commission,  soon  after  its  appointment,  that  the 
rapid  development  of  the  work  and  the  possession  of  material  acquired 
by  purchase  f  i:om  the  French,  made  necessary  the  organization  of  a 
department  of  material  and  supplies.  Therefore  the  Commission,  on 
August  31,  then  being  on  the  Isthmus,  adopted  the  following  resolution: 

Hesolved,  That  there  shall  be  on  the  Isthmus  a  separate  division  of  the  canal  organ- 
ization, known  as  the  material  and  supplies  department,  and  a  head  thereof  known 
as  the  chief  of  the  material  and  supplies  department,  who  shall  report  to  and  be 
directly  responsible  to  the  Isthmian  Canal  Commission. 

The  chief  of  the  material  and  supplies  department  shall  be  chai^ged  with  the 
receipt,  inspection  on  the  Isthmus,  custody,  care,  shipment,  transfer,  issue,  and  dis- 
position of  all  supplies,  material,  equipage,  and  floating  equipment  unissued  and  not 
m  actual  use. 

The  chief  of  the  material  and  supplies  department  shall  be  charged  with  a  ripd 
responsibility  for  the  care,  protection,  and  issue  of  supplies  and  equipage,  and  shall 
store,  guard,  and  protect  the  same  in  every  way  in  his  power  from  deterioration  and 
loss.  He  shall  use  due  diligence  in  determining  the  best  use  to  which  materials  on 
hand  can  be  put,  and  shall  suggest  substitution  of  such  material  of  cheaper  or  lower 
grade  when  the  same  can  be  used  to  advantage,  and  in  no  case  shall  he  issue  con- 
struction material  of  recent  purchase  where  supplies  on  hand  and  acquired  from  the 
Panama  Canal  Company  can,  in  the  opinion  of  the  chief  engineer,  be  used  economically. 

The  governor  of  the  Canal  Zone,  acting  for  the  executive  branch  of  the  govern- 
ment 01  the  Zone,  and  the  chief  engineer,  acting  for  the  department  of  engineering 
and  construction,  shall  have  authority^  to  decide  on  the  suitability  of  any  and  all 
supplies  furnished,  and  their  requisitions  for  such  materials  as  are  on  the  Isthmoe 
shall  be  promptly  filled  without  reference  to  a  higher  authority.      ^r\n]c> 
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The  diief  <^  the  material  and  Bopplies  department  shall  not  iaeiie  property  of  any 
nature  without  requisition  from  the  department  requiring  it,  nor  shall  he  cause  to  lie 
parchased,  manufactured,  or  procured  in  any  manner  any  commodity  without  the 
advice  and  consent  of  the  department  for  which  it  is  required.  He  shall  afford 
every  facility  to  the  heads  of  departments  to  examine  material  and  supplies  on  hand 
and  to  procure  information  respecting  the  cost,  stock  on  hand,  time  of  delivery, 
status  01  requisition,  and  similar  matters. 

The  chief  of  the  material  and  supplies  department  shall,  on  or  before  July  31  of 
each  year,  render  an  annual  report  to  the  Commission,  brought  down  to  June  30  of 
and  year,  and  also  such  special  reports  as  may  be  called  for. 

Mr.  E.  C.  Tobey,  paymaster,  U.  S.  Navy,  who  had,  up  to  this  time, 
served  as  disbursing  o£&cer,  was  appointed  chief  of  this  department. 

It  is  now  proposed  to  extend  the  scope  of  this  department  to  include 
a  commissary,  the  service  of  which  shall  be  limited  to  the  American 
employees,  of  whom  there  are  now  about  600  on  the  Isthmus.  This 
number  will  be  largely  increased  at  such  time  as  the  general  execution 
of  the  work  is  commenced. 

While  it  is  not  desired  to  interfere  with  the  local  trade  in  food  and 
other  p>ei'sonal  supplies,  these  men  can  be,  with  justice,  considered  as  in 
a  position  similar  to  our  troops  stationed  at  remote  posts,  or  in  our 
insular  possessions — for  instance,  the  battalion  of  marines  now  at 
Emperador — and  as  entitled  to  sucn  facilities,  comforts,  and  protection, 
at  reasonable  rates,  as  the  Government  properly  affords  to  its  Army 
and  Navy  while  on  foreign  duty. 

Connected  with  the  work  of  this  department  was  the  appointment 
of  a  board  of  inventory  and  appraisal  of  the  material,  macmnery,  and 
other  movable  property  acquired  from  the  New  Panama  Canal  Com- 
pany and  now  on  the  Isthmus  of  Panama.  The  three  members  of  this 
board  were,  respectively,  appointed  by  the  Commission,  the  chief 
engineer,  and  the  chief  of  the  department  of  material  and  supplies, 
and  its  conclusions  are  subject  to  revision  by  these  heads  of  department 
The  work  of  this  board  is  of  extreme  diftculty,  as  the  subject  of  the 
inventorv  and  appraisal  is  of  the  most  varied  character,  is  in  all  con- 
ditions from  worthless  to  good,  and  is  scattered  throughout  many 
storehouses  and  50  square  miles  of  jungle.  As  soon  as  this  survey 
and  inventory  is  completed  it  is  intended  to  collect  in  storehouses, 
eJa^ify,  and  protect  from  further  deterioration  all  articles  for  which 
a  future  use  can  be  discovered.  The  following  list  of  the  more  impor- 
tant articles  is  abstracted  from  the  books  of  the  New  Panama  Canal 
Company: 

Bailroad  track:  Metera. 

Track  in  place 168,612.40 

Bails  in  store 115,096.10 

Total 0283,708.50 

OecaaviUe  track: 

Track  in  place 6,473.80 

Track  in  Btore 09,224.16 

Total &105,697.96 

«£quala  176.2  milea.  ^  Equals  65.6  milefli 
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Items, 


Quantity. 


Book  valoe. 


Floating  apparatus  for  drilling 

Suction  dredge 

Boring  apparatus 

Armatures  for  shaft 

Handdapets 

Bteam  clapets 

Cistern  boats 

Pump  barges 

Engines  for  concrete  construction 

Hiscellaneous  yawls 

Steamboat  ••Abellle" 

Hiscellaneous  barges 

Steam  launches 

Framing  for  locks 

Framing  for  locks 

Centerings  for  tunnel 

Diving  bell 

Bruising  mills 

Pipes  in  place  for  water  supply 

Miscellaneous  dredges 

Hunt  elevator 

Excavator  dredges 

Excavators 

Cast  Iron  for  locks 

Hiscellaneous  cranes 

Handcars 

Hiscellaneous  locomobiles 

Fran  00- Belfian  locomotives 

DecauviUe  locomotives 

American  locomotives 

Locomotives  with  winch ^ 

Lorvs 

Flat  barges 

Hotors 

Hiscellaneous  rock  drills 

Turntables  for  track 

Turntables  for  Decauville  track 

Hiscellaneous  pumps 

Bridges 

Pontoons 

Push  cars 

Steam  tugs 

Seismographs 

Suction  dredges 

Earth-dug  transporters 

Hand  winches 

Steam  winches 

Decauville  track  in  place 

Track  in  place  ..  

DuiDp^firs,  6  ;i  nhr^ters 

DumpciiLTs,  '13  iin  ters 

J>urnp  mnfl,  33  miters 

Ci-Hteni  c«ra, ., — 

Tramway  c^m  *.  , 

Trolley* 

DL^zauvIlJe  tnick  in  store 

Ratlroad-tt&ckmLls  In  store , 

Lld(!:erwcxHl  cabk'H 

Testtj  Hud  Pichat  uaWes 

Brldf^c  Bacbe-*..- 

HLtiinic  bridge 

SbiLTpeulnit  Tuachines 

Beading  macblnos 

Elei'lrleiil  mu^chlnes 

8hapmt^  mach^ncfl , 

Uortl^lng  tuanhlnes 

Planing  macbiiio^ 

Pnncbing  maohinas   

BbeaHTvg  mac^hlmj 

Kl^PtSn^  inachUas 

EijIt-iHTcwlng  mn'jhines 

Miscellaneous  cmt^hlnes  (cut  paper  grind  paints)  . 

Slide  iatfa«8 ......v.!?.... !7rr..... 

MlBC«tlaneouB  turning  lathes 

C&polas.... 


.kilos. 
..do... 


.kilos. 


.meters. 
....do... 


.meters. 
....do... 


1 
2 

780 
22 
14 
2 
8 
10 
88 
1 

67 

21 

8.321.881 

1,877,780 

800 

1 

20 

80,958.50 

29 

1 

2 

88 

11,430.861 

278 

6 

158 

212 

14 

84 

2 

10 

10 

10 

189 

7 

129 

800 

12 

4 

68 

9 

2 

6 

6 

282 

140 

6,478.80 

168.612.40 

3,905 

658 

8 

18 

4 

4,660 

99,224.16 

280,192.25 

7 

4 

1 

1 

4 

17 

10 

2 

6 

12 

151 

129 

8 

28 

17 

29 

41 

6 


Total 


18A887.H 

83,700.00 

54,600.00 

74.856.75 

l,085.70aOO 

4,010,680.00 

284,860.00 

189,216.00 

73.350.00 

78,960.00 

9,000.00 

1,812,247.00 

825,991.00 

2,178,611.6s 

1,444,669.00 

108,55116 

47,515.96 

188,712.59 

222,865.20 

14,847,566.60 

85,578.28 

889,3Se.OO 

7,010,707.60 

6,543,469.60 

6,416,57LO0 

4,660.00 

8,009,562.00 

U,  092, 696. 00 

204,000.00 

1,902,970.88 

52,600.00 

4.620.00 

84,702.60 

86,400.00 

660,163.72 

62,600.00 

24,671.25 

1,682, 277.  U 

8.988,510.82 

1.116,99L60 

24,496.00 

1,212,471.00 

4.092.00 

260.260.00 

824,274.00 

85,492.20 

1,452,117.00 

75,200.90 

411,886.80 

18,215,981» 

1,887,668.40 

9,600lO0 

45,252.00 

2,700.00 

l,476,288w00 

""*224*o66.66 

200,000.00 

2, 128, 26a  00 

8,*d86.'00 

20,882.20 

71,469.17 

2,138.61 

27,160.00 

67.219.00 

171,480.00 

160,674.00 

14,250.00 

89,592.60 

80,774.46 

149,755.00 

161,809.10 

14,910.00 

98,879.84LaO 


TaIim  Of  Fnnoh  fiaoo,  19A  oenU;  96,879,84L60  fnuiOB  -  618,987,809.48. 
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The  total  value  of  the  property  as  entered  in  these  hooKs  is  about 
$29,000,000,  but  it  must  be  understood  that  this  is  merely  a  book  value, 
of  which  only  a  small  part  can  be  realized  by  the  Commission  under  the 
most  careful  management 

It  is  satisfactorjr  to  report  that  more  of  this  material  than  was 
expected  is  either  in  serviceable  condition  or  can  be  made  so  by  rea- 
sonable refMurs.  The  machine  shops  at  Bas  Matachin,  while  not 
equipped  with  modern  tools,  were  found  in  good  condition,  and  are 
DOW  rendering  excellent  service  in  making  these  repairs.  Much  of  the 
other  materials  and  equipment,  although  not  abreast  with  modern 
invention,  can  be  made  more  or  less  useful.  For  instance,  there  are 
about  148  miles  of  56-pound  rail  and  a  large  amount  of  Decauville 
ti-ack  and  rolling  stock.  Probably  upward  of  two-thirds  of  the  4,000 
dump  cars  on  the  list  can  be  repaired  and  remodeled  so  as  to  be  put  to 
eooci  use.  The  same  is  true  of  many  of  the  locomotives  and  much  of 
ine  floating  equipment.  The  locomotives,  which  are  of  both  American 
and  Belgian  build,  are  light  and  antiquated,  but  still  available.  Of  the 
di*edges  and  derrick  l>oats  several  have  sunk  from  age  and  neglect,  but 
of  those  still  afloat  the  machinery  and  upper  works  are  fairly  good, 
but  in  jeopardy  from  the  rotten  condition  of  the  hulls,  the  repair  or 
rebuilding  of  which  is  a  subject  of  emergency. 

As  soon  as  the  Commission  was  appointed,  and  before  the  organiza- 
tion of  its  several  departments  was  practicable,  urgent  demands  arose 
for  supplies  of  various  kinds.  Under  this  condition  it  was  necessary 
that  some  considei-able  purchases  should  be  made  in  open  market,  oj 
by  the  invitation  of  propositions  from  well-known  dealers  in  various 
parts  of  the  country.  Great  care  was  taken,  in  the  issue  of  these 
mvitations,  to  avoid  partiality  to  individuals  or  to  localities,  and  in  all 
cases  the  freest  practicable  competition  was  sought.  Although  this 
is  a  method  of  purchase  recognized  and  approved  by  the  Government 
as  conducive  to  its  interest  m  cases  of  emergency,  and  although  the 
instances  in  which  it  was  used  by  the  Commission  were,  in  its  opinion, 
those  for  which  it  was  intended  by  the  Government,  yet  the  Commis- 
sion at  all  times  had  tbe  intention  of  resorting  to  the  method  of  pub- 
lic advertisement  as  soon  as  practicable  and  to  the  greatest  extent 
possible.  Therefore,  at  its  meeting  of  August  18j  while  the  Commis- 
sion was  on  the  Isthmus  and  engaged  in  the  organization  of  its  various 
departments,  it  was  resolved: 

That  hereafter,  so  far  as  practicable^  all  purchases  of  machinery,  material,  and 
sapplies  shall  be  made  after  due  advertisment  and  competition. 

This  policy  has  since  controlled  the  Commission  in  all  its  purchases, 
except  those  of  an  extremely  small  amount  or  those  similar  to  anses- 
thetics  or  disinfectants  urgently  needed  at  the  hospitals.  Even  those 
will  be  discontinued  as  soon  as  the  experience  of  tne  heads  of  depart- 
ments enables  them  to  more  fully  foresee  all  of  their  needs. 

•PANAMA  RAILROAD. 

Part  of  the  property  sold  to  the  United  States  Government  by  the 
Canal  Company  was  68,887  shares  of  the  capital  stock  of  the  Panama 
Bailroad  Company.  As  the  total  number  of  shares  was  70,000,  the 
Government  a^uired  an  interest  amounting  to  98i  per  cent  of  the 
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The  Panama  Railroad  has  hr.d  a  long  and  eventful  histoiT.  As  earlv 
AS  184:8  the  Republic  of  New  Granada  granted  to  W.  H.  Aspinwall, 
John  Lloyd  Stephens,  Henry  Chauncy,  and  associates,  the  exclusive 

Erivilege  of  establishing  a  railroad  between  the  two  oceans  across  the 
sthmus,  and  agreed  that  during  the  continuance  of  this  exclusive 
privilege  the  Government  of  New  Granada  would  neither  construct 
nor  permit  others  to  construct  a  maritime  canal  without  the  consent  of 
the  railroad  company.  In  the  following  year  the  legislature  of  the 
State  of  Ne^  York  by  a  special  act  incorporated  the  Panama  Railroad 
Company,  with  full  powers  to  construct  the  railroad  contemplated  by 
the  concession  of  the  Republic  of  Granada,  and  to  purchase  and  navi- 
gate such  vessels  as  might  be  proper  to  use  in  connection  with  the  said 
railroad.  The  Panama  Railroad  Company  has  continuously  existed 
and  exercised  its  rights  under  that  act,  and  one  amendatory  thereof 
passed  in  1855,  fixing  the  amount  of  the  capitol  stock.  In  1860  the  Gov- 
ernment of  New  Granada  and  the  Panama  Railroad  Company  entered 
into  a  contract  covering  the  operation  of  the  road,  the  construction  of 
which  was  at  once  undertaken  and  completed  before  1855. 

The  Government  of  New  Granada  having  given  place  to  the  Republic 
of  Colombia,  the  latter,  in  1867,  gave  a  new  concession  to  the  Panama 
Railroad  Company.  In  the  case  of  similar  concessions  it  has  been 
usual  for  the  gi*antor  country  to  aid  by  subsidy  or  ^uai*antee  the 
grantee  company.  The  Panama  Railroaa  Company  on  the  other  hand, 
except  by  tne  receipt  of  certain  lands  along  the  route,  instead  of 
receiving  aid  has  been  compelled  to  pay  to  Colombia  $250,000  annu- 
ally, ana  *'to  transport  free  of  charge  the  troops,  chiefs,  and  officers, 
and  their  equipage,  ammunition,  armament,  clothing,  and  all  similar 
effects  that  may  belong  to,  are  or  may  be  destined  for  the  immediate 
service  of  the  Government  of  the  Republic  or  of  the  State  of  Panama, 
as  also  their  officials  in  service  or  in  commission,  and  those  individuals 
who,  with  their  families  and  baggage,  may  come  to  the  country  in  the 
character  of  emigrants,  and  of  new  settlers  with  the  permanent  char- 
acter of  such  for  account  of  the  Government,  up  to  the  number  of 
2,000  annually." 

When  the  property  purchased  from  the  Canal  Company  was  turned 
over  to  the  United  States  the  railroad  consisted  of  47.65  miles  of  single 
track  between  Colon  and  Panama.  In  addition  to  which  and  including 
the  yards  at  Colon,  Panama,  and  La  Boca  there  were  26.07  miles  or 
sidings.  The  general  condition  of  the  roadway  and  buildings  is  fair. 
The  railroad  equipment  consisted  of: 

Locomotives: 

Road 24 

Switch IJ 

Passenger  cars: 

Special 5 

First  class 8 

Composite,  first  and  second  class 2 

Second  class •- ' 9 


Freight  cars: 

Box 584 

Coal .m.  173 

Flat T.  151 

Misoellaneous: 

Local  express ..  22 

Wrecking .^  \ 
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Misceilaneoos — Continnrd. 

Cabooee 5 

Specie 2 

Water -. 9 

Stock 9 

Boad  deDartnient 11 

6t^^  pue  driver 1 

Nearly  all  this  equipment  is  old,  and  conseciuently  its  condition  is 
poor,  considerable  repairs  being  needed.  Of  tne  locomotives  11  were 
in  good  condition,  3  in  service  needing  light  repairs,  13  in  service 
Bering  general  repairs,  6  out  of  service  undergoing  general  repairs, 
and  3  condemned.  Of  the  cars  5  passenger,  2  baggage,  30  box,  50  coal, 
and  40  flat  required  general  repairs.  The  company  owns  fairly  well- 
fitted  and  equipped  shops  for  the  repairs  of  its  equipment.  These  ar^ 
located  at  Colon. 

Of  floating  equipment  the  company  owned  three  steamships : 


Name. 

BUilt. 

Gro»i 
ton  Huge. 

Length. 

Breadth. 

AllUnce 

Advance 

2.9S5 
2,608 

Ftet. 

803 
295 
300 

FeeL 

42.0 
88.4 

Finance..............     .     . 

1H«3 

88.4 

These  ships  were  all  built  by  the  Delaware  River  Iron  Shipbuilding 
and  Engine  Works,  of  Chester,  Pa.  Previous  to  the  sale  of  the  rail- 
road the  last  two  ships  were  withdrawn  from  the  route  for  extensive 
repairs,  which  were  completed  during  the  past  summer,  when  the 
vessels  resumed  running.  In  the  work  of  repairs  the  ships  were 
given  new  boilers,  masts,  decks,  cabins,  keels,  and  plates  wherever 
necessary  in  order  to  secure  a  rating  of  A  1  until  1908.  The  repairs 
cost,  for  the  Advance^  $183,529.17,  and  for  the  Finance^  $187,347.95. 

During  the  time  these  two  steamers  were  withdrawn  from  service 
the  company  maintained  the  line  by  chartering  the  City  of  Washing- 
ton,  the  Yticatan,  and  the  Seguranca.  On  the  return  of  the  Finance 
and  the  Advance,  the  City  of  Wa^hinaton  and  the  Seguranca  were 
returned  to  the  owner,  the  Yucatan  oeing  kept  in  service,  as  four 
ships  are  required  to  equip  the  route.  In  November  the  Finance  lost 
her  rudder,  necessitating  her  withdrawal  from  the  line  for  several 
weeks  for  repairs.  This  deficiency  has  been  made  good  by  a  tempo- 
rary rechartering  of  the  Oity  of  Washington.  This  steamer,  while 
waitin^r  to  be  docked,  has  since  oeen  further  damaged  by  fire. 

In  addition  to  the  right  of  wa]^  and  ordinary  equipment  of  the  road 
the  railroad  company  owns  the  island  of  Manzanillo,  upon  which  the 
city  of  Colon  is  situated,  containing  approximately  700  acres,  except 
4  hectares  reserved  for  the  use  of  the  Colombian  Government,  the 
wharf  of  the  Royal  Mail  Steam  Packet  Company,  and  that  of  the 
Pacific  Mail  Steamship  Company. 

At  Colon  it  has  ofSces,  residences,  stations,  freight  houses,  wharves, 
hotels,  church  buildings,  shops,  and  buildings  rented  to  employees. 
The  number  of  buildings  belonging  to  the  company  is  about  70.  A 
larfe  part  of  the  land  which  is  not  needed  by  the  company  at  Colon  is 
leasedTto  tenants  upon  one,  five,  and  ten  year  terms. 

At  Panama  the  companv  owns  its  station,  two  wharves,  round- 
hoosesy  shops,  and  several  large  parcels  of  land  within  the  limits  of 
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the  city  proper.  The  number  of  buildings  belonging  to  the  compiny 
is  about  26. 

At  La  Boca  the  company  owns  one  wharf,  and  has  secured  from  the 
Old  Panama  Canal  Company  a  lease  in  perpetuity,  at  an  annual  rental, 
of  the  lands  necessary  for  the  branch  line  running  from  La  Boca  to 
Panama,  and  for  its  terminal  requirements  up  to  and  at  La  Boca,  as 
well  as  all  of  the  buildings  and  materials  thereon  necessary  for  the 
operation  of  the  terminal. 

The  above  wharf  was  constructed  partly  out  of  moneys  advanced  by 
the  Panama  Canal  Company  and  partly  out  of  funds  produced  by  the 
sale  of  Panama  railroad  oonds,  and  out  of  the  revenues  of  that  com{)any. 
The  pier  was  completed  in  1900,  but  subsequently  some  additional 
work,  chiefly  in  the  way  of  installing  plant,  was  done.    The  total  cost  of 

Kier  and  plant  was  $2,206,637.13.  The  number  of  buildings  owned 
y  the  company  is  about  6. 

In  Panama  Bay  the  company  owns  by  purchase  an  undivided  half 
interest  in  the  islands  of  Naos,  Culebra,  JPerico,  and  Flamenco  with 
the  Pacific  Mail  Steamship  Company. 

Along  the  line  of  road  the  company  owns  large  parcels  of  property, 
part  of  which  is  at  the  present  time  leased  to  outside  parties.  The 
station  and  other  buildings  owned  by  the  company  are  in  number 
about  38. 

The  results  of  the  operation  of  the  Panama  Railroad  have  fluctuated 
between  quite  wide  limits,  owing  to  variations  in  existing  traffic  con- 
tracts and  the  condition  of  construction  of  work  along  the  canal. 

The  fiscal  year  of  the  company  ends  December  31.  The  results  of 
each  year  during  the  last  ten  years,  including  eight  months  of  the 
present  fiscal  year — that  is,  up  to  and  including  August  81 — are  as 
follows; 
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There  was  no  special  balance  sheet  of  the  company  prepared  at  the 
time  of  its  taking  over,  the  last  previous  balance  sheet  being  that 
taken  when  the  books  of  the  company  were  closed  at  the  end  of  the 
fiscal  year,  namely,  December  31,  1903.  This  balance  sheet,  as  shown 
by  the  reports  of  tiie  company,  is  in  full  as  follows: 

Table  A»^Balance  iheet,  December  SI,  190S. 


Db. 

Cost  of  road,  real  ettate,  and  equipment 

New  terminal  at  La  Boca 

Floating  equipment: 

Steamers  Allianca,  Finance,  and  Advance,  reduced  value  De- 
cember 81, 1902 

Tufls  and  lighters,  reduced  value  December  SI,  1902...  $818,137.53 
Deduct  depreciation  fund  for  tugs 2,100.00 


T^tal 

Bonds  in  Treasury: 

One  hundred  and  fifty- three  6  per  cent  Panama  Railroad  Com- 


pany sinking  fund  subsidy  bonds 
Nine         " 


ne  hundred  and  thirty-five  4i  per  cent  twenty-year  gold  sink- 
ing fund  bonds 


On  deposit  with  financial  agents  for  redemption  of  bonds:  6  per  cent 

subsidy  bonds 

Advance  of  subsidy  to  Republic  of  Colombia 

Improvement  and  construction  accounia 

Fund  for  replacement  of  boilers  and  special  repairs  to  steamers  and 


tugs. 


Current  assets: 

Cash  in  banks  and  with  agents 
tnd. 


Coal  and  supplies  on  hand 

Due  from  connecting  companies 

Due  from  United  States  Government 

Due  from  Republic  of  Colombia 

Due  from  companies  and  individuals 

Accrued  interest  on  deposits 

Accrued  interest  on  securities  owned 

Unadjusted  accounts 

Prepaid  insurance  and  charter  of  steamers. 


Total. 


Cb. 


Oapital  stock . 


4|  per  cent  twenty-year  sinking  fund  gold  bonds  (authorized  issue, 
$4,000,000): 
Issued  to  date  (4,000  bonds,  less  701  bonds  previously  redeemed) .. 
Less  drawn  for  redemption  in  1903 


Total  capital  stock  and  mortgage  liabilities 

6  per  cent  gold  fund  subsidy  bonds 

Bonds  drawn  for  redemption  not  presented  for  payment:  6  per  cent 

subsidy  bonds , 

Accrued  interest  on  bonds: 

4|  per  cent  twenty-year  gold  bonds  (2,246  bonds) 

6  per  cent  subsidy  bonds 


Funds  for  redemption  of  bonds: 

Ak  per  cent  twenty-year  gold  bonds. 
6  per  cent  subsidy  bonds , 


Due  Republic  of  Panama 

Allowance  to  cover  excess  interest  over  contract  rate  on  4i  per  cent 
bonds  sold  to  prepay  indebtedness  due  contractors,  new  terminal 
at  La  Boca,  on  October  16, 1905 


Current  liabilitiee: 

Isthmus  drafts  not  presented 

€k>upons  not  presented 

Audited  vouchers 

Unclaimed  dividends 

Due  deceased  or  missing  employees  . 


Balance  to  credit  of  profit  and  loss  . 
Total 


$207,419.27 
816,037.53 


158,000.00 
936,087.60 


469.994.66 
176.412.86 
108,060.58 
24,437.16 
4,999.98 
48,078.60 
18,682.96 
1,777.60 
12,518.38 
17.695.98 


8,299,000.00 
140,000.00 


25,267.50 
8,870.00 


62,946.78 
76,005.00 


11,100.96 
1.562.50 

97,94L51 

119.00 

2,199.(n 
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$12,045,256.32 


668,456.81 


12,628,71fiLl2 


1.089.037.50 

10.000.00 
887.000.00 
56.570.50 

84.002.5$ 


877,568.41 


15,5S1,S79l12 
7,000, 0OO.<» 

8, 159, 000.0$ 


10,159.O00l00 
887,000.00 

10,000.00 


$«,is7.a 


188.  061.  7B 
21,S3&.00 


2ft,0S1.9S 


4. 191.  aa.  It 


15.SSi.O$Ll3 
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E^hthimdied  and  eiffhty-fleven  6  per  cent  sold  mnking  fond  labaidy  bonds  of  $1,000 
each,  azDountiDff  to  $887,000,  iasned  November  1,  1880,  fM  due  November  1, 1910. 

To  meet  this  bonded  indebtedness,  $225,000  annoally  of  the  Colombian  Oorem* 
ment  rabsidy  was  pledged  till  Marcb  27, 1908,  the  same  to  be  applied  by  the  com- 
pany, first,  to  the  payment  of  the  intere^  and  second,  as  a  cammadve  sinking  fund 
lor  the  redemption  of  the  principal,  the  bonds  to  be  drawn  yearly  in  September  to  an 
imotmt  equal  to  the  then  surplus  of  the  subsidy  sinking  fund,  the  drawn  bonds  to  be 
paid  on  November  1  after  each  drawing,  and  thereby  redeeming  the  whole  issoe  in 

1908.  "-e  /  o 

8.  Dmnfa,  TVwmhw. 
Tabiji  B.— iVq/tt  and  Urn  aecount^  December  SI,  2903, 


Dm. 

ToaoehaDdredAndidzteenthdiTldend 

ODe  handled  and  seventeenth  dividend 

ooe  handred  and  eighteenth  dividend 

•peiatinf  ezpeniet 

wpropriationa  for  depraoiatSon  of  tugs  and  special  repairs  of  Hteamers  and  tugs. 

fixed  cbarra 

QDooliectibie  aoooonts,  etc,  written  off 

bilanoe,  aaets  over  liabiUties,  Deoember  n,  1908 

Total 

Cb. 
BjbakooeDeoember  81, 1902 


posi  eamingB. 


r  cent  twenty-year  sinking  fund  gold  bonds  redeemed 

tdlostment  of  accounts  of  previous  vears 

TBloe  of  fittings  taken  from  dismantled  lighters,  etc 

Total 


9140,000.08 

140.000.00 

280,000.00 

1,746,842.97 

18,650.00 

602.646.00 

20  86 

4,191,929.81 


7,015,107.78 


4,301,687.09 

8,664,216.27 

140,000.00 

6,764.87 

O40.00 


7,016,107.78 


In  the  above  balance  sheet  there  will  be  noticed  the  items  ^^Advance 
of  subsidy  to  Republic  of  Colombia,"  and  the  withdrawal  of  certain  6 
per  cent  subsidy  bonds.  These  items  arise  from  the  fact  that  one  of 
the  obligations  devolvinf^  upon  the  Panama  Railroad  Company  by  its 
contract  of  concession  with  the  Republic  of  Colombia  was  the  annual 
payment  of  $250,000^  $25,000  of  which  was  made  directly  to  the  Depart- 
ment of  Panama.  To  cover  the  pavment  in  advance  of  the  subsidy 
due  the  Republic  of  Colombia  up  to  the  year  1908,  the  company  issued 
3,000  sinkme  fund  6  per  cent  subsidy  bonds,  and  each  year  applies 
^5,000  to  &e  payment  of  interest  on  the  outstanding  bonds  and  the 
balance  to  the  redemption  of  the  bonds  themselves. 

On  December  31,  1903.  2,113  had  been  redeemed  by  the  provisions 
of  the  sinking  fund,  153  bad  been  purchased  by  the  company  and  were 
held  in  its  treasury,  and  734  were  m  the  hands  of  the  public. 

During  the  year  1904  the  annual  appropriation  of  )i^225,000  was 
devoted  to  the  payment  of  interest  on  outstanding  bonds  and  to  the 
redemption  of  172  bonds;  of  that  number  27  were  among  those  belong- 
ingto  the  company's  treasury. 

Therefore,  at  this  time  the  status  is:  2,285  redeemed  by  provisions 
of  sinking  fund,  126  held  by  the  company's  treasury,  and  581)  held  by 
the  public. 

Ail  of  these  bonds  outstanding  will  be  redeemed  by  the  provisions 
of  the  sinking  fund  in  the  year  1908. 

The  company  also  has  a  first  mortgage  bond  issue,  bearing  interest 
at  4i  per  cent.     On  December  31,  1904,  the  status  was  as  follows: 

Bedeemed  by  annual  smking-fund  drawing  ($150,000) 841 

HeJd  by  the  public 2,224 

Ueld  by  the  company's  treasury 935 
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During  the  year  1904  the  trustees  of  the  mortgage  called  for  redemp- 
tion 140  bonds,  to  be  paid  for  out  of  the  annual  appropriation  of 
$160,000,  provided  for  by  the  indenture  of  mortgage;  and  the  company 
issued  265  bonds  to  the  public  to  pay  for  repairs  to  the  Advance  and 
Fmance,  These  bonds  were  sold  as  required  bv  a  contract  made  in 
October,  1903.  The  balance  of  the  money  was  taken  for  a  "  reserved 
fund  of  depreciation  of  steamers,"  amounting  to  $102,750.  There- 
fore, at  the  present  time,  the  status  is: 

Redeemed  by  annual  sinking-fund  drawings  ($150,000) 981 

Held  by  the  public.--.- 2,372 

Held  by  the  company's  treasury 947 

Total  issue... 4,000 

During  the  year  the  Canal  Commission  out  of  its  own  funds  has  pur- 
chased 100  additional  shares  of  capital  stock  at  par,  thus  making  the 
total  Government  holdings  68,987  shares,  leaving  but  1,013  outstand- 
ing in  the  hands  of  private  individuals  in  this  country  and  abroad. 
This  is  such  a  small  amount  of  stock  the  Commission  feels  that  the 
Government  should  own  the  whole  capital,  and  the  Conunission  stands 
ready  therefore  to  purchase  any  further  shares  that  may  be  offered  at 
par.  In  view  of  the  average  dividends  that  have  been  paid  since  1900 
and  of  the  certainty  that  the  business  of  the  company  will  much 
diminish  on  the  completion  of  the  canal,  the  price  of  par  is  certainly 
liberal.  The  small  number  of  shares  involved,  however,  justify  the 
liberal  offer  in  order  that  they  may  be  acquired. 

It  is  too  early  yet  to  make  any  recommendations  in  regard 'to  the 
policy  to  be  followed  in  the  future  management  of  this  company. 
During  the  consti-uction  of  the  canal  the  railroad  will  necessarily  be  a 
large  and  valuable  adjunct,  but  on  the  completion  of  the  canal  it  will 
become  merely  a  local  line  between  the  cities  of  Colon  and  Panama. 

Pending  the  adoption  of  a  general  policy  for  the  management  of  the 
company,  the  Commission  has  turned  its  attention  to  the  question  of 
local  rates  on  the  Isthmus  which  it  is  expected  will  soon  be  revised. 
Partly  on  account  of  the  vast  amount  of  free  transportation  furnished 
under  the  agreement  with  the  Republic  of  Panama,  as  given  above,  the 
railroad  company  has  been  obliged  to  charge  high  local  rates  for  both 
passengers  and  freight.  As  ^n  indication  of  the  abuse  to  which  this 
free  transportation  has  been  carried,  during  the  year  1903  there  were 
4,633  first-class  paying  passengers  and  11,098  passengers  and  6,601 
troops  carried  free.  Steps  have  been  taken  looking  to  a  reduction  of 
this  free  transportation  abuse  to  proper  and  reasonable  limits. 

With  the  activity  that  is  certam  to  prevail  on  the  Isthmus  during 
the  construction  of  the  canal,  it  is  obvious  that  the  present  steamship 
equipment  will  be  inadequate  to  meet  the  demands  of  passenger  and 
freight  traflBc.  The  directors  of  the  company  have  ordered  plans  pre- 
wired for  new  and  additional  steamers,  but  under  the  direction  of  the 
Commission  no  action  has  yet  been  taken  looking  to  their  construction. 
This  whole  question  of  the  development  of  the  company's  property  is 
now  being  considered  by  the  Commission,  but  no  conclusion  can  be 
arrived  at  until  a  decision  has  been  reached  in  regard  to  the  pro|)er 
method  of  constructing  the  canal,  to  which  the  rauroad  is  necessarily 
subservient. 

The  management  of  the  railroad  company  is  vested,  according'  to 
the  charter,  m  13  directors;  7  of  these  directors  have  resigned  and 
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tbeir  places  have  been  filled  by  the  election  of  the  members  of  the 
Canal  Commission,  and  these  now  constitute  a  majority  of  the  board. 
The  present  constitution  of  the  board  is  as  follows:  Eklward  A.  Drake, 
J.  Edward  Simmons,  Samuel  M.  Felton,  J.  H.  Parker,  William  Nelson 
Cromwell,  Vernon  H.  Brown,  John  Q.  Walker,  William  H.  Burr, 
C.  Ewald  Grunsky,  William  Barclay  Parsons,  Gr.  W.  Davis,  B.  M. 
Harrod,  one  vacancy  (Canal  Commissioner). 

QOVERNMENT  OF  THE  OANAL  ZONB. 

The  act  of  Congress  approved  April  28,  1904,  provided  as  follows: 

That  until  the  expiration  of  the  Fifty-eighth  Onffreoi,  unless  provision  for  the 
temporary  government  of  the  territory  acquired  hy  the  United  States  from  the  Repub- 
lic of  Panama  by  the  terms  of  the  treaty  ratified  on  the  twentv-sixth  day  of  February. 
mseteen  hundred  and  four,  be  sooner  made  by  ConjB^ress,  all  the  military »  civil,  and 
jodidal  powers  ^cerdsed  by  the  ofiScers  of  the  existing  government  of  the  said  terri- 
tory or  granted  by  the  terms  of  said  treaty  to  the  Unit^  States,  shall  be  vested  in 
eacn  person  or  persons,  and  shall  be  exercised  in  such  manner,  as  the  President  of  the 
United  States  snail  direct  for  the  government  of  said  territory,  and  maintaining  and 
protecting  the  inhabitants  thereof  in  the  free  enjoyment  of  their  liberty,  property, 
iod  religion. 

The  letter  of  the  President  placing  the  Isthmian  Canal  Commission 
onder  the  supervision  and  direction  of  the  Secretary  of  War  and 
defining  the  jurisdiction  and  functions  of  the  Commission  contains  the 
'  following: 

I  direct  that  all  the  work  of  the  Commission  done  hj  virtue  of  powers  vested  In 
me  by  the  act  of  Congress  approved  June  28,  1902,  in  the  digging,  construction, 
and  completion  of  the  canal,  and  all  the  sovemmental  power  in  and  over  said  Canal 
Zone  ana  its  appurtenant  territorjr,  which  bv  virtue  of  the  act  of  Congress  approved 
April  28,  1904,  and  these  instructions  shall  be  vested  in  said  Isthmian  Canal  Com- 
miflBion,  shall  be  carried  on  or  exercised  under  your  supervision  and  direction  as 
Secretary  of  War. 

Subject  to  the  limitataons  of  law  and  the  conditions  herein  contained  the  Isthmian 
(^nal  Commission  are  authorized  and  directed: 

1.  To  make  all  needful  rules  and  regulations  for  the  government  of  the  zone  and 
for  the  correct  administration  of  the  military,  civil,  ana  judicial  affairs  of  its  posses- 
sioDfi  until  the  close  of  the  Fifty-eighth  Congress. 

The  laws  of  the  land,  with  which  the  inhabitants  are  familiar  and  which  were  in 
force  on  February  26,  1904,  will  continue  in  force  in  the  Canal  Zone  and  in  other 
places  on  the  Isthmus  over  which  the  United  States  has  jurisdiction  until  altered  or 
annulled  bv  the  said  Commission,  but  there  are  certain  great  principles  of  govern- 
ment which  have  been  made  the  basis  of  an  existence  as  a  nation  wnich  we  deem 
easenti&l  to  the  rule  of  law  and  the  maintenance  of  order,  and  which  shall  have  force 
in  said  zone.     The  principles  referred  to  m&y  be  generally  stated  as  follows: 

That  no  person  shall  be  deprived  of  life,  lil)erty,  or  property  without  due  process 
of  law;  that  private  property  shall  not  be  taken  for  public  use  without  just  compen- 
aation;  that  m  all  criminal  prosecutions  the  accused  shall  enjoy  the  right  of  a  speedy 
and  public  trial,  to  be  informed  of  the  nature  and  cause  of  the  accusation,  to  be  con- 
fronted with  the  witnesses  against  him,  to  have  compulsory  process  for  obtaining 
vitnesses  in  his  favor,  and  to  have  the  assistance  of  counsel  for  his  defense;  that 
ezoessive  bail  shall  not  be  required  nor  excessive  fines  im[>08ed,  nor  cruel  or  unusual 
punishment  inflicted;  that  no  person  shall  be  put  twice  in  jeopardy  for  the  same 
offense,  or  be  compelled  in  any  criminal  case  to  be  a  witness  against  himself ;  that  the 
right  to  be  secure  against  unreasonable  searches  and  seizures  shall  not  be  violated; 
tlut  neither  slavery  nor  involuntary  servitude  shall  exist  except  as  a  punishment  for 
crime;  that  no  bill  of  attainder  or  ex  post  facto  law  shall  be  passed;  that  no  law  shall 
be  passed  abridging  the  freedom  of  speech  or  of  the  press  or  of  the  rights  of  the 
people  to  peaceably  assemble  and  petition  the  government  for  a  redre>-s  of  grievances: 
that  no  law  shall  tie  made  respecting  the  establishment  of  religion  or  prohibiting  the 
free  exercise  thereof:  Provided^  hovmer,  That  the  Commission  shall  nave  power  to 
exclude  innn  time  to  time  from  the  Canal  Zone  and  other  places  on  the  Isthmus, 
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over  which  the  United  States  has  jurisdiction,  persons  of  the  following  classes  who 
were  not  actually  domiciled  within  the  Zone  on  the  26th  day  of  February,  1904,  vix; 
Idiots,  the  insane,  epileptics,  paupers,  criminals,  professional  beggars,  persons  aMcted 
with  loathsome  or  dangerous  contagious  diseases;  those  who  have  been  convicted  of 
felony,  anarchists,  those  whose  purpose  is  to  incite  insurrection,  and  others  whose 
presence  it  is  believed  bv  the  Ck)mmission  would  tend  to  create  puplic  disorder, 
endanger  the  public  health,  or  in  any  manner  impede  the  prosecution  of  the  work 
of  opening  the  canal;  and  may  cause  any  and  all  such  newly-arrived  persons  or  those 
alien  to  the  Zone  to  be  expelled  and  deported  from  the  territory  controlled  by  the 
United  States  and  the  Commission  may  defray  from  the  canal  appropriation  the 
cost  of  such  deportation  as  necessary  expenses  of  the  sanitation,  the  police  protection 
of  the  canal  route,  and  the  preservation  of  good  order  among  the  inhabitants. 

The  Commission  may  legislate  on  all  rightful  subiecte  of  legislation  not  inconsistent 
with  the  laws  and  treaties  of  the  United  States  so  far  as  they  apply  to  said  Zone  a£d 
other  places,  and  the  said  power  shall  include  the  enactment  of  the  sanitary  ordinances 
of  a  preventive  or  curative  character  to  be  enforced  in  the  cities  of  Colon  and  Panama 
and  which  are  contemplated  and  authorized  by  article  7  of  said  Canal  Convention. 
Such  l^slative  power  shall  also  include  the  power  to  raise  and  appropriate  revenues 
in  said  2iOne;  and  all  taxes,  judicial  fines,  customs  duties,  and  other  revenues  levied 
and  collected  in  said  Zone  by  or  under  the  authority  of  said  Commission  shall  be 
retained,  accounted  for,  and  disbursed  by  said  Commission  for  its  proper  purposes. 
The  members  of  said  Commission  to  the  number  of  four  or  more  snail  constitute  a 
le^slative  Quorum,  and  all  rules  and  regulations  passed  and  enacted  by  said  Com- 
mission shall  have  set  forth  as  a  caption  that  they  are  enacted  by  the  Isthmian  Canal 
Commission,  **By  authority  of  the  President  of  the  United  States." 

The  Commission  shall  hold  its  regular  quarterly  meetings  at  the  office  of  the  Com- 
mission, either  in  Panama  or  at  a  branch  ofhce  in  Washington,  and  special  meetings 
may  be  held  at  the  pleasure  of  the  Commission. 

All  laws,  rules,  and  regulations  of  a  governmental  character  enacted  by  the  Com- 
mission hereunder  shall  l>e  submitted  to  you  for  your  approval,  and  snoald  your 
approval  be  withheld  from  any  such  law,  rule,  or  regulation,  then  from  that  time 
the  law,  rule,  or  regulation  shall  thereafter  have  no  force  or  effect. 

The  foreffoinff  admonition  required  the  Cbmmission  to  establish 
within  the  CanafZone  sufficient  guaranties  for  the  maintenance  of  the 
privileges  guaranteed  by  the  bill  of  rights.  Experience  has  demon- 
strated that  the  most  effective  of  such  guaranties  is  a  civil  government 
within  which  the  three  branches  of  government  are  separate  and  dis- 
tinct; with  this  fact  in  mind  the  Commission,  by  appropriate  legisla- 
tion, provided  a  government  for  the  Canal  Zone  divided  into  three 
brancnes,  to  wit,  legislative,  judicial,  and  executive. 

LEGISLATIVE  BRANCH. 

The  powers  of  the  legislative  branch  of  government  are  exercised 
by  the  Isthmian  Canal  Commission,  pursuarit  t-o  the  order  of  the  Prea- 
dent  vesting  that  body  with  legislative  authority. 

JUDICIAL  BRANCH. 

The  powers  of  the  judicial  branch  (Act  No.  1)  are  exercised  by  a 
supreme  court,  three  circuit  courts,  and  five  municipal  courts. 

The  supreme  court  is  composed  of  three  justices.  Each  of  the  three 
circuit  courts  is  presided  over  by  a  justice  of  the  supreme  court  sitting 
as  a  trial  judge.  Each  of  the  five  municipal  courts  is  presided  over 
by  a  municipal  judge. 

The  judges  are  paid  salaries.  The  salaries  of  the  justices  of  the 
supreme  court  are  paid  from  the  Zone  treasury;  the  salaries  of  the 
municipal  judges  are  paid  from  the  municipal  treasuries. 

The  supreme  court  and  each  circuit  court  has  a  marshal  and  a  clerk 
A  law  was  enacted  (No.  13)  authorizing  the  captain  of  the  Zone  police 
force  to  exercise  the  powers  and  perform  the  auties  of  the  marshal  of 
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the  soprrane  court  and  the  marshals  of  the  circuit  courts  until  those 
poeitions  are  duly  filled  by  permanent  incumbents. 

Either  justice  of  the  suoreme  court  may  sit  as  the  judge  of  any  or  all 
of  the  circuit  courts.  One  justice  of  the  supreme  court  has  been 
appointed  and  has  entered  upon  the  dischai^  of  his  duties.  Under 
we  provisions  of  Act  No.  1  ne  is  authorized  to  hold  court  in  each  of 
the  three  judicial  circuits  into  which  the  2iOne  is  divided.  Terms  of 
court  have  already  been  held  in  each  of  said  three  circuits  and  numer- 
ous cases  heard  and  determined.  It  will  be  seen  that  the  plan  adopted 
by  the  Conunission  attempts  to  reduce  the  expenses  of  the  judicial 
branch  to  a  minimum  and  at  the  same  time  provide  for  such  develop- 
ment as  may  reasonably  be  expected.  Probaoly  for  a  time  the  supreme 
coart  and  tne  circuit  courts  will  have  little  to  do  except  in  cnminal 
[natters,  but  the  influx  of  a  large  number  of  people  and  the  varied 
interests  of  contractors,  employees,  and  camp  followers  is  quite  certain 
to  iiidace  liti^tion. 

The  Conmussion  consider  that  the  organization  of  the  judicial  branch 
would  be  incomplete  unless  provision  was  made  for  the  exercise  of  the 
right  of  ap])eal  from  the  judgment  of  the  trial  court.      Each  of  the 
measures  introduced  in  the  last  Congress  providing  for  the  establish- 
ment of  government  in  the  Canal  2iOne  c-ontain  such  provisions;  several 
such  measures  provided  that  appeals  from  trial  courts  in  the  Zone 
should  be  had  to  some  one  of  the  Federal  courts  of  the  United  States. 
None  of  these  provisions  were  enacted  by  Congress.     The  Commission 
is  without  authority  to  confer  a  new  jurisdiction  upon  a  Federal  court 
of  the  United  Stat^.    The  Commission  could  not,  therefore,  do  other- 
wise than  to  make  provision  for  a  Canal  Zone  supreme  court.     It  is 
not,  however,  necessary  that  the  supreme  court  should  be  organized 
until  litigation  in  the  Canal  2iOne  requires  it:  but  necessity  arisine^ 
the  judgeships,  temporarily  vacant,  can  befiUea  and  appeals  considered.^ 
Should  it  DC  determined  by  Congress  that  appeals  from  the  local 
courts  should  be  taken  to  a  court  sitting  in  the  United  States,  whereby 
at  some  inconvenience  to  litigants  there  would  be  a  saving  of  the  salaries 
of  two  judges  and  of  a  number  of  minor  court  officials,  the  Canal-Zone 
law  can  be  modified.    It  appears  desirable  to  the  Commission  that  this 
matter  be  settled  at  an  early  date,  before  the  organization  of  the 
supreme  court  on  the  Zone,  and  the  appointment  of  additional  judges 
becomes  imperative. 

■XBCUnVB  BaAHCH. 

The  executive  branch,  as  organized  by  act  No.  8,  enactments  of  the 
Isthmian  Canal  Commission,  consists  of  the  following  offices:  Gov- 
ernor, executive  secretary,  treasurer,  and  auditor. 

There  are  also  the  following  departments  of  the  executive  branch: 

Department  of  health,  composed  of  the  sanitary  service,  hospital 
service,  maritime-quarantine  service,  health  officer  for  the  city  of 
Panama,  and  health  officer  for  the  city  of  Colon. 

Department  of  revenues,  composed  of  the  customs  service,  interna] 
revenue  service,  and  postal  service. 

Department  of  justice,  composed  of  a  prosecuting  attorney  and  not 
to  exceed  three  deputies. 

Department  of  police  was  originally  composed  of  1  captain,  2 
derksy  2  iieutenantSi  4  sergeants,  and  69  privates.    This  organization 
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was  subsequently  somewhat  modified,  and  it  is  anticipated  that  within 
the  next  year  the  police  force  will  require  some  augmentation. 
Bureau  of  education,  charged  with  matters  relatmg  to  schools  and 

Eublic  instruction,  the  affairs  of  which  bureau  have  been  placed  in  the 
ands  of  the  governor  with  power  to  act. 

The  governor  has  been  appointed  by  the  President  from  the  mem- 
bership of  the  Commission. 

The  duties  of  the  treasurer  of  the  Zone  are  being  performed  by  the 
disbursinff  oflBcer  of  the  Commission  stationed  in  the  Zone. 

The  auditor  for  the  Commission  is  the  auditor  for  the  Zone  govern- 
ment and  the  service  is  performed  by  the  ofiice  force  of  that  official 

MUNICIPALITIES. 

The  Zone  has  been  divided  into  five  municipalities: 

(Act  No.  7)  Ancon,  Emperador,  Gorgona,  Buenavista,  and  Cristobal 
The  affairs  of  each  municipality  are  to  be  administered  by  a  mayor, 
secretary,  treasurer,  municipal  judge,  and  council  of  six.  The  attempt 
has  been  made  to  make  the  municipalities  autonomous  and  self-sup- 
porting. They  are  given  the  power  to  impose  land  taxes  not  to  exceed 
1  per  cent  of  valuation  (one-half  of  which  tax  must  be  devoted  to 
school  purposes),  and  license  or  privilege  tax  on  numerous  occupations. 

The  mayor,  treasurer,  secretary,  and  membership  of  the  council  are 
salaried  officers.  The  incumbents  are  appointed  by  the  governor  of 
the  Zone.  The  municipal  ordinances  are  subject  to  the  approval  of 
the  governor. 

The  municipal  act  went  into  effect  November  1,  1904,  and  the 
municipalities  are  now  organized  thereunder. 

The  organization  above  outlined  is  believed  to  be  adequate  for  exist- 
ing requirements.  It  is  as  economical  as  conditions  permit,  and  may 
be  expanded  as  occasion  shall  arise. 

LEGISLATIVE  ENACTMENTS. 

The  Commission  have  enacted  the  following: 

No.  1. — An  act  to  provide  for  the  organization  of  a  jadidary  and  the  exerdm  of 
judicial  powers  in  the  Canal  Zone,  Isthmus  of  Panama,  and  for  other  purpotjes. 

No.  2. — An  act  authorizing  the  appointment  of  notaries  public,  defining  their 
duties,  fixing  their  terras  of  oflfice,  prescribing  their  fees,  and  for  otherpurpoees. 

No.  3. — An  act  reciting  an  Executive  order  of  the  President  of  the  United  States, 
and  to  provide  for  the  8uppreR«ion  of  lotteries  and  similar  enterprises  in  the  Canal 
Zone,  Isthmus  of  Panama,  and  for  other  purposes. 

No.  4.— An  act  to  prohibit  gambling  in  the  Canal  Zone,  Isthmus  of  Panama,  and 
to  provide  for  the  punishment  of  violations  thereof,  and  for  other  purposes. 

No.  5. — An  act  to  authorize  the  alcaldes  of  th{  several  municipalities  of  the  Canal 
Zone,  Isthmus  of  Panama,  temporarily  to  continue  to  exercise  the  judicial  powers 
and  jurisdiction  heretofore  exercised  by  them. 

No.  6. — An  act  authorizing  the  exercise  of  the  right  of  expropriation  within  the  Oanal 
Zone,  Isthmus  of  Panama,  as  to  real  estate  and  inmiovabie  property,  and  as  to  prop- 
erty that  is  partly  personal  and  partly  real,  and  providing  the  metbod  of  procedure 
for  exercising  that  right 

No.  7. — An  act  to  provide  for  the  organization  of  municipal  governments  in  the 
Canal  Zone,  Isthmus  of  Panama. 

No.  8. — An  act  to  provide  for  the  organization  of  the  executive  branch  of  the  ^v- 
emment  of  the  Canal  Zone,  Isthmus  of  Panama. 

No.  9. — An  act  to  provide  sanitary  rules  and  regulations  for  the  Canal  Zone,  Isthmus 
of  Panama. 

No.  10. — An  act  to  provide  maritime  quarantine  regulations  for  the  porta  and  hai^ 
bora  of  the  Canal  Zone,  Isthmus  of  PananuL 
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No.  11.— An  act  deeignatinff  the  dajB  which  shall  be  observed  as  pablic  holida3r8  in 
the  Canal  Zone,  Isthmos  of  ranama. 

No.  12.— An  act  creating  a  ponitentiaiy  for  the  Canal  Zone,  Isthmos  of  Panama. 

No.  13.— An  act  to  provide  for  the  temporary  performance  of  the  duties  of  the 
marehal  of  the  snpreme  conrt,  marshals  ot  the  circuit  courts,  clerk  of  the  supreme 
ooait,  and  clerks  of  the  circuit  courts  of  the  Canal  Zone,  Isthmus  of  Panama. 

No.  14.— An  act  to  establish  a  Penal  Code  for  the  Canal  Zone,  Isthmus  of  Panama. 

No.  15.— An  act  to  establish  a  Code  of  Criminal  Procedure  for  the  Canal  Zone, 
l^hmns  of  Panama. 

Na  16.— An  act  preecribinff  a  method  of  determining  the  salaries  of  army  and 
navy  officers  and  of  officers  ofthe  United  States  Public  Health  and  Marine- Hopf»ital 
Service  employed  by  the  Isthmian  Canal  Commission  and  stationed  on  the  Isthmus 
of  Panama. 

Acts  Noe.  17, 18, 19,  and  20  are  amendatory  of  prior  acts. 
The  forgoing  act8  have  been  printed  and  a  copy  of  said  publication 
is  traosmittod  herewith. 

These  laws  hare  been  enacted  with  sincere  desire  to  exhibit  fidelity 
to  the  principles  upon  which  our  Government  is  based,  and  to  promote 
the  welfare  of  the  people  and  territory  subject  to  their  jurisdiction. 

In  addition  to  the  foregoinjf,  the  Commission  adopted  for  recom- 
mendation to  the  proper  authorities  of  the  Republic  of  Panama  for 
such  legislation  as  may  be  necessary,  the  following:  1,  sanitary  rules 
and  regulations  for  the  cities  of  Panama  and  Colon;  2,  maritime  quar- 
Vitine  regulations  for  the  harbors  at  Panama  and  Colon. 

The  rules  and  regulations  so  recommended  by  the  Commission  have 
been  adopted  by  the  Republic  of  Panama  and  are  now  in  force. 

Proper  provision  for  the  sanitation,  quarantine,  and  other  measures 
for  preventing  the  introduction  or  spread  of  diseases  within  the  Zone 
or  Isthmus,  is  of  such  pai*amount  importance  that  especial  investiga- 
tion was  made  and  care  taken  in  formulating  the  laws,  rules,  and  reg- 
ulations adopted  with  reference  to  that  subject,  and  in  providing  the 
agencies  by  which  they  were  to  be  executed. 

The  Penal  Code  and  the  Code  of  Criminal  Procedure  enacted  for  the 
Zone  are  adaptations  of  the  codes  now  in  force  in  Porto  Rico,  where 
they  have  been  in  operation  several  years  and  have  proved  satisfactory. 
It  was  necessary  to  change  almost  every  section,  to  eliminate  largo 
portions,  and  insert  numerous  provisions  to  meet  special  conditions 
existing  in  the  Zone,  or  to  supply  matters  omitted  trom  the  Code  of 
Porto  Kico  by  reason  of  the  fact  that  certain  Federal  laws  of  the  United 
States  are  in  force  in  Porto  Rico. 

Much  of  the  Porto  Rican  Code  of  Criminal  Procedure  related  to 
juries.  Trial  by  jury  is  not  established  bjr  the  code  enacted  by  the 
Commission  for  the  Canal  Zone;  but  provision  is  made  that  in  cases 
wherein  the^  death  penalty  or  imprisonment  for  life  may  be  inflicted 
the  circuit  judge  must  call  in  two  municipal  judges,  and  if  for  anv 
reason  one  or  TOth  of  said  judges  can  not  sit  in  the  trial,  he  must  call 
one  or  two  mayors,  and  if  he  can  not  secure  two  associates  from  these 
sources,  he  must  call  in  two  resident  taxpayers.  The  circuit  judge  and 
the  two  associates  so  secured  hear  the  testimony  and  determine  the 
qaestions  of  &ct;  the  circuit  judge  alone  determines  the  questions 
of  law. 

In  considering  proposed  legislation,  the  Commission  adopted  the  plan 
of  first  examining  the  laws  of  the  Republic  of  Panama  on  the  subject, 
and  for  that  purpose  many  of  the  laws,  or  important  parts  thereof, 
were  translated;  thereafter  examination  was  made  of  the  Philippine 
and  Porto  Bican  laws  on  the  subject,  if  any  existed,  and  then  exami-. 
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nation  was  made  of  the  Federal  statutes  and  the  State  statutes  of  the 
United  States,  and  from  these  several  sources  the  enactments  wer« 
evolved. 

Not  all  the  laws  for  which  there  is  need  have  been  enacted.  Addi- 
tional legislation  is  needed  to  provide  for  taxes  on  land,  internal-revenue 
taxes,  registration  of  land  titles,  court  of  land  titles,  and  a  civil  code. 

The  C!ommission  have  deferred  action  on  these  several  subjects  until 
they  could  acquire  full  and  complete  knowledge  of  conditions  and 
ascertain  what  was  required  to  meet  the  necessities  sought  to  be 
remedied.  The  investigation  of  these  several  matters  is  now  in  prog- 
ress and  the  Commission  are  confident  that  the  required  enacunente 
will  be  adopted  within  a  reasonable  time. 

LEGISLATION  BY  0ONGBB88. 

The  construction  of  the  canal  is  to  be  conducted  pursuant  to  the 
legislation  enacted  by  Congress.  Should  legislation  additional  to  that 
already  existing  become  necessary,  the  matter  must  be  referred  to 
Congress.  In  other  words,  the  Commission  does  not  possess  legislative 
powers  as  to  the  national  endeavor  of  constructing  the  canal.  The 
powers  of  the  Commission  as  to  such  construction  are  similar  to  those 
of  a  board  of  directors  of  a  corporation  engaged  in  some  enormous 
undertaking  for  which  provision  has  been  made  by  the  stockholders; 
such  provision,  in  this  instance,  being  that  set  forth  in  the  act  approved 
June  28,1902j  entitled*  *'An  act  to  provide  for  the  construction  of  a 
canal  connecting  the  waters  of  the  Atlantic  and  Pacific  oceans."  (32 
Stats.  L.,  481.) 

The  Commission  exercises  the  powers  of  legislation  appertaining  to 
the  government  of  the  Canal  Zone.  This  authority  is  derived  from 
the  President  pursuant  to  the  provisions  of  the  act  approved  April  28, 
1904,  as  follows: 

That  until  the  expiration  of  the  Fifty-eighth  CongreeB.  unless  provision  for  the 
temporary  government  of  the  Canal  Zone  he  sooner  made  by  Consress,  all  the  mili- 
tary, dvil,  and  iudicial  powers,  as  well  as  the  x)Ower  to  make  all  roles  and  r^olatious 
necessary  for  the  government  of  the  Canal  Zone  and  all  the  rights,  powers  and 
authority  granted  by  the  terms  of  said  treaty  to  the  United  States  shall  be  vested  in 
such  person  or  persons  and  shall  be  exercised  in  such  manner  as  the  President  shall 
direct  for  the  government  of  said  Zone  and  maintaining  and  protecting  the  inhabi* 
tanta  thereof  in  the  free  enjoyment  of  tiieir  liberty,  property  and  religion. 

It  will  be  noticed  that  the  authority  conferred  by  the  fore^ine 
provisions  expires  by  limitation  of  time  at  the  dose  of  the  Fifty-eighth 
Congress. 

The  Commission  is  of  opinion  that  Congress  should  continue  the 
authoritv  conferred  by  the  act  above  quoted  *'  until  otherwise  provided 
by  law.''  It  is  doubtful  if  the  proper  character  and  form  of  the  per- 
nianent  government  of  the  Zone  can  be  determined  until  after  the  canal 
is  completed  and  the  normal  conditions  thereafter  pi-evailin|2^  ascer- 
tained. In  view  of  the  fact  that  the  Secretary  of  War  is  now  visiting 
the  Canal  Zone  and  examining  existing  conditions,  a^d  is  conferring 
with  the  President  and  other  officials  of  the  Republic  of  Panama 
respecting  certain  questions  as  to  the  extent  of  the  authority  of  the 
United  States  in  and  over  the  Zone,  the  Commission  defers  recom- 
mendations as  to  legislation  by  Congress  until  the  matters  in  oontro- 
versy  are  determine 


Digitized  by  VjOOQIC 


nCYESnOATION   OF  PANAMA  CANAL  MATTEB8.  2469 

■XPBNDITUKBS  AND  SBTDfATlSS* 

Tbe  expenditures  of  the  Commiflsion  to  September  80,  1904,  on  the 
canal  work,  on  engineering  studies,  on  waterworks  and  sewerage  sys- 
tems for  Panama  and  Colon,  and  for  the  government  of  the  OanaTZone, 
inclading  about  $15,000  expended  prior  to  the  appointment  of  this 
Commission  out  of  the  appropriation  of  $10,000,000,  may  be  briefly 
sommarized  as  follows: 

SBlariee  of  OommiflBion $49,316.14 

Sftkriee  of  all  other  officers  and  employees,  Washington  office 24, 247. 63 

Traveling  expenses,  Commission  and  employees 13,S36.54 

Salaries: 

Health  department $36,776.62 

Poli<3e  department 14, 477. 64 

Other  Eone  employees 6, 642. 52 

Salaries  and  labor  rolls: 

Engineering  department 1 74, 962. 46 

ICateriai  and  sapplies  department,  disbarsing  office,  and 

knd  administration 64,411.29 

287,170.83 

Sopplies  fihipped  to  Isthmus 1 12, 676. 70 

MisceiUoMioas  expenses: 

At  Washington,  rent  of  offices,  furniture,  fixtures  sta- 
tionery, office  supplies,  cable  and  telegraph  services, 

books,  blanks,  pnnting,  etc 16,761.31 

On  the  Isthmus,  supplies,  etc.,  for  all  departments 31, 582. 51 

47,343.82 

Total 634,490.16 

This  aggregate  includes  about  $44,500  due  on  pa^-roll  aocouuts^on 
the  Isthmus  at  the  close  of  September,  but  not  paid  until  after  that 
date,  as  the  rolls  for  the  last  half  of  the  month  are  not  usually  paid 
until  about  the  10th  of  the  following  month. 

These  expenditures,  not  including  the  September  pay-roll  item  above 
referred  to,  have  been  classified  by  the  auditor  of  the  Commission  as 
follows: 


Itemized  statement  of  expenditures  made  by  the  lAhmian  Canal  Chmmissionfrom  the  dots 
of  the  appropriation^  June  tS^  IBOt,  to  September  30^  1904^  incltuive. 


CU«lAea.UoEi  ot  e^pondlUu^««. 


frciniJaiL«  from  J  Lit yl, 


Juti*  W. 

1904. 


I904/to 


Tot*l  ei- 


Advertising 

Animals  and  rebicles . 
Booka,  prof  esional . . . . 

Ooaita 

ExploilTea 


f52f?!^ 


uipment.. 
"  express., 


Funerals 

6enei»l  of&ce  expenses,  Washington  branch. 

Hardware 

HoQsehold  fomishlngs 


TJyhritig 

Lumber 

Hachinery  ..•- 

Materials  and  supplies  not  clasBlfled 

Ifeilicalandsanltarxsimplles 

MiioeUAneoDfl  oiBoe  and  household  expenses  on  the  Isthmus. . 

Mosquito  ban 

Office  famiture 

Pbotofnaphle  Instruments  and  sapplies 

HomLing  supplies 


1308.07 
11.76 


fi77.12 


1,080.84 
8.60 
68.87 


772.89 
456.96 
782.67 
80.80 
842.60 


146.60 
1,629.47 

904.76 

848.88 
8,218.70 

869.48 
1,812.70 

124.70 

ri,^07 
-^.i-a  26 

.'.■.■<:  61 
9,>->yi  55 
'.!,  i.i  iH  38 
:;o  72 
^N,  %  OS 
1^,>i7-a72 
^■,7i:^.14 
1^,^111.81 
:i,  ^12.68 

,\^3  79 
4,:i:t^.66 

175.77 
2,1&1.18 


$46.60 
1,837.64 

91G.50 

848.38 
8,213.70 

3.')9.48 
2,889.82 

124. 70 

295.07 
4,484.69 

580.11 
9,862.92 
2,048.38 
80.72 
26,286.08 
18,879.72 
10,481.06 
18,997.26 
4,545.25 

615.09 
4,721.16 

178.77 
S.  164. 18 
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Remixed  gkUemeni  of  expendUure$  made  by  the  iMhmian  Oandl  Commimon  fnym  the  doti 
of  the  appropriaHon,  June  t8^  1909 ^  to  September  SO,  1904,  indtuive— Continued. 


Clanlflcation  of  expenditures. 


Expended 

from  Jane 

28, 1902,  to 

June  80« 

1904. 


Expended 

from  July  1, 

1904.  to 

8ept.  SO, 

1904. 


Total  ex* 
pendltom 


PoBtaffepald 

Postal  supplies 

Police  equipment 

Printing,  binding,  and  stationery 

Printing  plant  and  supplies 

Railway  construction  material  (except  lumber) 

Bentof  property  (except  offices  and  quarters) 

Salaries  and  per  diem  of  commissions , 

Balaries,  Washington  branch  office: 

Secretary's  office 

General  counsel's  office 

Treasurer's  office 

Auditor's  office 

Miscellaneous 

Salaries,  police  department 

Salaries  of  engineer,  assistants,  etc 

Salaries  of  medical  and  sanitary  officers 

Salaries,  miscellaneous,  on  the  Isthmus 

State  Department  expenditures  (confidential  under  sec.  291, 

Rev.  Stats.) 

Subsistence 

Telegraph,  telephone,  and  cable 

Transfer  of  money 

Traveling  expenses 

Typewriting  machines 

Wages  on  the  Isthmus 

Wiresoreens , 


$457.78 


335.00 
20,700.29 

6,276.04 

*"'5i7.'6i 


1,968.20 

6,769.76 

940.61 

2,941.87 

8.966.00 

2,266.91 

196.64 

67.76 

7,689.17 

1,102.60 

27,488.89 


161.12 

710.20 

727.04 

7,276.14 

442.66 

1,194.91 

108.67 

28,048.75 

6,469.17 

1.875.00 

1,528.75 

2,430.84 

419.27 

2,884.81 

88,619.28 

12,612.73 

18,676.82 


2,668.92 

2,278.14 
233.00 
8,257.80 
8,800.00 
162,219.68 
2,181.59 


ItLU 

Tiaao 

727.01 

7,m.w 

44tM 

l,m91 

438.57 

4S,749.M 

10,74&21 

1,876.00 
2,016.41 
2,480.81 
419.27 
4,8?7.a 
40,889.01 
IS,  568.  SI 
16,6110 

8,966.00 
4,880.81 
2,476.78 
300.76 
16,896.17 
4,402.60 
189,666.61 
2,18L60 


Total. 


87,816.07 


402,098.98 


488,909.06 


It  is  thought  that  the  expenditures  from  the  appropriation  of 
$10,000,000  for  a  canal  connecting  the  Atlantic  with  the  Pacific  Ocean 
to  the  end  of  the  current.fiscal  year,  June  30,  1905,  including  expend- 
itures made  prior  to  the  appointment  of  this  Commission,  may  reach 
an  aggregate  of  $5,000,000,  depending  upon  the  time  that  may  be 
required  to  get  the  construction  work  well  under  way  after  the  Com- 
mission has  adopted  the  final  plans  of  the  canal.  In  the  following  fiscal 
year  the  increasing  necessities  of  the  work  may  require  an  expenditure 
of  $15,000,000  or  even  more. 

Budget  for  the  government  oftlie  Canal  Zone  for  the  current  flecai  year  ending  June  SO,  1906* 

RBCEIPTB. 

Collected  prior  to  September  30,  1904: 

United  States  gold $1,583.80 

Silver,  $22,152.73,  or  about 10, 550. 00 


Say 12,000.00 

Estimated  for  rest  of  fiscal  year 27,000.00 


$39,000.00 


Amount  to  be  paid  from  United  States  Gov- 
ernment appropriations 1, 187, 000. 00 

EXPENDITURES. 

Canal  Zone  government: 

Governor's  office  and  executive  secretary's  office $30, 000. 00 

Departmentof  revenues 20,000.00 

Treasurer's  office 4,000.00 

Departmentof  justice 17,000.00 

Education 5,000.00 

Police  department 60,000.00 

Public  buildings  and  roads , 24,000.00 


$1,226,000.00 
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Ouud  Zone  govemmeDt— CantinQeiL 
Health  department: 

Improvements,  bafldinga,  andrepain 1868,500.00 

Equipment,  sapplies,  etc 273,500.00 

Salanee  and  wages  (mcluding  labor) 326,500.00 

Babeistenoeandsandries 97,500.00 

$1, 066, 000. 00 

Total 1,226,000.00 

Budget  far  the  gavemmerU  qf  the  Ocmal  Zone  for  theJUcal  year  ending  June  SO,  190$, 


Estimated  rerennes 1140,000 

Amount  to  be  paid  from  United  States  Government  appropria- 

tioDS 956,460 

$1,096,460 

The  foregoing  inclodes  the  amount  required  from  the  funds  at  the  dis- 
posal of  the  Ck>mmi86ion  for  the  health  department,  which  has  for  con- 
venience of  administration  been  made  a  subdepartment  of  the  Canal 
Zone  government 

■BTIMATXD  BXPaNDrrORV. 

Governor's  oflBce $1, 900 

Executive  secretary's  office 33, 140 

Department  of  revenues 24, 970 

Treasurer's  office 4,650 

Department  of  justioe 20, 400 

Education 11,400 

Police  department 80,620 

Public  buildings  and  roads 78,000 

275,080 

D^MTtment  of  health 821,380 

1,096,460 

The  foregoinj;  estimates  of  Canal  Zone  receipts  and  expenditures 
are  substantially  those  of  the  governor  of  the  C^nal  Zone.  In  some 
cases  slight  modifications  have  oeen  made  by  the  Commission.  Nota- 
bly among  these  is  a  reduction  in  the  expenditures  proposed  by  the 
department  of  health  on  the  island  of  Taboga.  The  Commission  does 
not  accept  the  establishment  of  a  convalescent  station  or  branch  hos- 
pital at  that  point  as  requisite  within  a  year,  and  therefore  has  reduced 
the  estimate  to  that  involved  in  proper  care  of  the  property. 

It  is  not  probable  that  the  expenditures  estimatea  by  the  physicians 
in  charge  of  the  hospitals  and  of  the  other  services  in  the  health  depart- 
ment will  be  re<iuired,  but  it  is  submitted,  without  mateiial  alteration, 
afi  the  Commission's  estimate,  being  intended  to  cover  possible  require- 
ments and  emergencies.  An  increase  of  the  staff  of  the  health  and 
other  departments  will  only  be  granted  as  necessity  requires,  and  is 
not  to  be  considered  as  authorized  by  this  submission  of  an  annual 
budget. 
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Cbndm»ed  eOimaJLa  oj  expendUures  on  which  thi  foregmng  aummary  is  bated. 


Designation. 


Salaries. 


Labor 
flnppUes 
expenaes. 


TMaL 


Govemor'a  offlce 

BxecntiYe  secretary's  office . 
Department  of  revenues 

Main  offlce 

Postal  service 

Treasurer's  office 

Department  of  justice 

Education 

Police  department 

Public  buildings  and  roads: 


91.800 
24,640 


18,800 
4,170 
4,200 

20,400 
6,900 

70,620 


$100 
8.500 
1,500 


6,000 
450 


Buildings,  repairs,  and  furniture 

Health  department: 

Office  of  chief  sanitary  officer 

Office  of  director  of  hospitals 

Ancon  Hospital 

Colon  Hosiutal 

Emeivency  hospitals  and  dispensaries 

Convalesoent  station  on  Taboga  Island 

Quarantine  serylce 

Sanitary  servioe,  Canal  Zone 

Panama  health  office 

Colon  health  office 

Subsistence  at  hoq;>itals  and  detention  barracks . 


20,900 

18.600 

192,600 

64, 4M 

29,620 

900 

88,220 

71.460 

12.200 

9,400 


4.500 
10,000 

13,000 
65.000 

200 
200 
89.700 
18,600 
16,000 
2,000 
11,600 
92,000 
10,700 
7,000 
175.200 


8S,1II 

4,660 
90,400 
11,400 
80,630 

}     78,000 


8a.  M 


Total. 


1.006,460 


The  receipts  and  disbursements  of  the  municipalities  of  the  Oanal 
Zone  are  estimated  for  the  fiscal  year  commencing  July  1, 1905,  and 
ending  June  30,  1906,  as  follows: 

Beoeipts: 

Land  tax $4,000 

Slaughter  houses 11 ,  000 

Betail  sale  of  liquors 32,000 

Commercial  taxes 27, 500 

Fines 6,850 

Miscellaneous , 2,200 

$83,560 

Disbursements: 

Salaries 88,610 

Charities 11,940 

Public  works 12, 500 

Bentals 1,900 

Jails 10,600 

Miscellaneous 8,100 

83,550 

There  are  submitted  herewith:  **A  Financial  Statement  of  the 
Treasurer  of  the  Commission,"  "The  First  Annual  Report  of  tho  Gov- 
ernor of  the  Canal  Zone,"  a  printed  copy  of  the  "Laws  of  tho  Oanal 
Zone,"  being  all  of  the  laws  enacted  by  tne  Commission  to  the  date  of 
this  report. 

Respectfully  submitted. 

J.  Q.  WAIiKBR, 

Wm.  Babolat  Pabsons, 

Wm.  H.  Burr, 

B.  M.  Harrod, 

C  £•  Grunskt,  ^ 

(^The  Hon.  Wm.  H.  Taft, 

Secretary  of  War. 
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Appendix  No.  L 

TUAfUmn'S  BIPOBT. 

ISTHMTAK  CaNAI<  COMMIflHON,  OfTICB  OF  THX  TVMABUKMM, 

December  i,  1904. 
QwnhEMWK:  I  have  the  honor  to  submit  the  following  financial  statement  to  Sep- 
tember 30,  1904,  for  the  Commismon's  first  annual  report: 

Appropriation^  ''Qomoj  amiiA^fm^  (fte  ^t(an^  and /Vici){c  oceoru.'' 

Appropriated  by  act  of  June  28,  1902 $10,000,000.00 

Advanced  to  disbursing  officers  by  requisitions  on  the  Treasury 
Department: 
To  the  disbursing  officer,  State  Department,  prior 

to  present  oiganization $3, 085. 00 

To  special  disbursing  officer,  prior  to  establishment 

ol  treasurer's  office 46,000.00 

To  the  treasurer 140,000.00 

To  the  deputy  treasurer 80,000.00 

To  the  disbursing  officer  on  the  Isthmus 255, 000.00 

523,985.00 

To  the  Treasury  Department 500.00 

524,485.00 

9,475,515.00 
Unexpended  balance  deposited  by  special  disbursing  officer . .  1, 000. 00 

3^tember30,  1904,  balance  in  treasury 9,476,515.00 

NoTB. — Allotments  have  been  made  to  the  Nayy  Department  of  $2,500  and  to  the 
Treasury  of  $1, 000.  The  Navy  has  not  drawn  from  the  Treasury  for  expenditure  the 
amount  allotted,  while  the  Treasury  has  only  drawn  $500,  as  noted  above. 

Any  portions  of  these  allotments  not  expended  by  the  respective  departments  will 
be  returned  to  the  appropriation. 

MEMORANDUM. 

Advances  to  disbursing  officer  on  the  Isthmus,  as  above  stated $255, 000. 00 

United  States  currency  transferred  and  shipped  by  the  Treasurer's 

Office  to  the  Isthmus 45,000.00 

MiscellaDeous  collections  for  rent  of  buildings,  lands,  supplies,  ^e 

of  water,  etc 7,621.84 

807,621.84 

AnalysU  of  expenditurti, 

Washington  branch  office: 

Salsuies  of  Commissioners $39, 039. 04 

Salaries  of  all  other  officers  and  employees 24, 247. 63 

Traveling  expenses 6,878.63 

Transportation  of  officers  and  employees  to  IsthmuH. . .      6, 957. 91 

Supplies  shipped  to  the  Isthmus 112, 575. 70 

Miscellaneous  (rent  of  offices,  furniture,  fixtures,  sta- 
tionery, office  supplies,  cable  and  tel^B;raph  service, 

books,  blanks,  printing,  etc ) 15,761.31 

$205,460.82 

Isthmian  headquarters: 

Salaries  of  Commissioners 10, 277. 10 

Government  of  Canal  Zone — 

Salaries,  sanitary  and  health  department )t6, 776. 52 

Salaries,  poUoe  department 14, 477. 54 

Salaries,  all  other  Zone  employees 6,542.52 

Sidaries  and  labor  rolld,  eugiueeriiig  department...  174, 962. 40 
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Irtfamfiui  headqtiarterB--Oontinaed. 

Government  of  Canal  Zone — Continaed. 


Salaries  and  labor  rolls,  material  and  snpplies  de- 
partment, disbursing  office  and  land  aaministra- 
fion $54,411.29 


Sapplies  and  misoellaneoas  expenses  all 

aepartmentB,  Oanal  Zone $8,474.03 

Sapmies  and  misoellaneons  expenses,  en- 
gmeering  and  material  department....  23,108.48 

31,582.61 

$329,029  94 

Total  exp^iditaree  for  salaries,  labor, 
material,and  misoellaneons  expenses o534, 490.16 

•NoTB. — It  will  be  noted  that  the  total  of  expenditures  reported  exceeds  the  total 
amoont  advanced  to  all  the  disbursing  officers  oy  $10,600  in  round  figures.  This  is 
due  to  the  fact  that  in  order  to  show  cost  of  operations  on  the  Isthmus  up  to  Septem- 
ber 30,  the  pay  and  labor  rolls  for  the  last  half  of  the  month,  aggregating  about 
$44,500,  although  not  actually  paid  on  that  date,  are  included  in  the  expenditures 
on  the  Isthmus.  Deducting  this  amount  from  the  total  of  expenditures  reported  will 
leave  approximately  $490,000,  as  the  actual  payments  made  to  September  30,  the 
difference  between  this  amount  and  the  total  advances  to  and  collections  by  disbura- 
ing  officers  being  represented  by  unexpended  balances  of  about  $40,000  in  their  hands 
on  September  30,  or,  in  other  words,  the  same  result  is  shown  by  taking  the  total 
receipts  of  disbursing  officers,  in  round  numbers,  approximately  $530,000  less  unex- 
pended balances  in  their  hands  $40,000,  actual  payments  $490,000. 

SapplemenJUwy, 

September  30, 1904,  balance  of  appropriations  as  above $9, 476^  515  00 

Debits  in  October  and  November: 

Advances  to  disbursing  officers $703,000.00 

Accounts  settled  by  the  Treasury  Department  by 
transfer  of  appropriation  for  supplies  furnished  by 

other  Government  Departments 3,181.28 

706,181.28 

November  30,  1904,  balance  in  treasury 8,770,333.72 

The  local  revenues  and  collections,  as  reported  by  the  governor,  are — from  the 
sale  of  Panama  postage  stamps,  stamped  paper,  internal  revenue  stamps;  rents  of 
lands,  houses  ana  materials;  real  estate,  retail  liquor  and  slaughterhouse  taxes;  excise 
taxes  on  distillation  of  rum,  and  taxes  and  fines  collected  by  the  police  department 
aggregating  $22,152.73  local  currency;  and  United  States  postage  stamps  surchai^^ 
**  Canal  Zone,"  $1,583.80  United  States  gold;  municipal  revenues  $8,529.55,  and 
expenditures  $6,307.05,  local  currency,  these  figures  being  only  up  to  September 
30,1904. 

£ffort  is  here  made,  so  far  as  this  report  is  concerned,  to  show  expenditures  under 
^neral  heads  only,  indicating  the  nature  thereof.  It  may  be  added,  however,  that 
it  is  the  intention  to  carry  all  expenditures  from  the  berinning  through  the  "Claasi- 
cation  of  accounts"  recommended  by  the  treasurer's  office,  adopted  by  the  Commis- 
sion, and  officially  promulgated  August  20,  1904. 

In  fact  this  work  of  classification  is  now  in  progress,  but  the  classification  of 
expenditures  on  the  Isthmus  could  not  be  obtained  in  time  for  this  report;  and.  as 
above  stated,  all  expenditures  from  the  be^nning  will  be  so  classified,  included  io 
the  next  annual  report,  and  shown  in  final  results. 

The  $50,000,000,  appropriated  and  paid  to  the  French  Company  and  Republic  of 
Panama,  will  also  be  properly  posted  so  that  the  books  of  the  Commission  and  final 
report  will  ultimately  show  total  cost  of  the  canal  project 

KespectfuUy  submitted. 


Isthmian  Cahal  ComnssioN, 

Evening  Slar  Building,  Washington,  D.  C 


A.  S.  KxNNT,  l\re(uurer. 
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Appendix  No.  9. 
mfT  AnrrAL  S3IPobt  of  thi  ooyzbvoe  of  tee  canal  ioni  nrrarnt 

OF  PANAMA,  HAJ.  CON.  OIOBftB  W.  DAYIS,  MKMBKE  OF  THS  IITHMIAN  CANAL 


Anoom,  Isthmain  Camal  Zohp, 

Not^nber  i,  1904, 
Snt:  On  the  8th  day  of  May,  1904,  the  IsthmlAii  Oanal  Commusion  adopted  a  reeo- 
Intion  in  words  as  foUowa: 

Retohedj  Thni  Maj.  Gen.  Geo.  W.  Dayia  be  aathorized  and  directed  to  represent 
this  CommwRion  on  the  Isthmus,  taking  general  charge  of  the  canal  work  and  canal 
propertiee  until  the  arrival  upon  the  ground  of  a  chi^  engineer.  He  ia  empowered 
and  directed  to  use  the  present  force  of  employees  to  the  best  advantage  and  to 
employ  aoch  additional  labor  and  to  pnrchase  such  materials  and  supplies  as  may 
be  needed  for  the  proper  conduct  of  the  work.  He  is  also  empowered  to  determine 
and  fix  at  the  prevailing  rates,  so  far  as  practicable,  the  wages  and  salaries  of  laborers 
and  other  employees  not  fi  zed  by  the  Commission.  Salaries  so  fixed  shall  be  reported 
to  the  Commission^  and  shall  remain  in  force  as  the  rates  of  compensation  until  modi- 
fied by  the  Commission.  He  is  aathoriaed  to  approve  vouchers  for  payment  by  the 
disbarsing  oflQcer  of  the  Commission.  He  is  also  authorized  to  repret<eii  t  this  Commis- 
sion in  conferences  with  the  Government  of  the  Republic  of  Panama  and  the  muni- 
cipal aatboritiee  of  Panama  and  Colon  in  matters  relating  to  land,  customs  duties 
and  other  similar  matters,  reporting  any  action  from  time  to  time  to  this  Commission. 
In  the  discharge  of  these  duties  Greneral  Davis  will  avail  himself  of  the  counsel 
and  cooperation  of  Commissioner  F.  J.  He<*ker  while  he  is  on  the  Isthmus. 

On  the  same  day  the  Isthmian  Canal  Commission  was  furnished  with  a  copy  of  the 
etter  of  instructions  of  the  President  of  the  United  States  to  the  Secretary  of  War, 
vesting  him  with  the  power  to  direct  and  supervise  all  the  work  of  the  Isthmian 
Ganai  Commission,  done  by  virtore  of  powers  delegated  to  the  President  by  act  of 
Congress  approved  January  28,  1904,  in  the  digging,  construction,  and  completion  of 
the  canal,  and  in  the  government  of  the  Canal  Zone  and  its  appurtenant  territory. 
This  letter  of  instructions  was  also  a  letter  of  appointment  of  Gen.  Geo.  W.  Davis,  a 
member  of  the  Canal  Commission,  as  ^vemor  of  the  Canal  Zone. 

As  to  his  powers  and  duties,  he  was  instructed  "to  proceed  at  once  to  the  Isthmus 
of  Panama.  He  will  in  my  name,  as  the  chief  executive  of  the  Canal  Zone,  for  and  on 
behalf  of  the  United  States,  see  that  the  laws  are  faithfully  executed,  and  will  main- 
tain possession  of  said  territory,  including  the  public  lands  therein  and  the  propertv 
real  and  movable  on  the  Isthmus  of  Panama,  except  that  of  the  Panama  Kailroaa. 
that  has  recently  been  acquired  from  the  Republic  of  Panama.  He  is  hereby  vested 
with  the  power  to  grant  reprieves  and  pardons  for  offenses  against  the  rules,  regula- 
tions, ana  laws  in  force  by  virture  of  action  of  the  Commission  or  by  virture  of  the 
clause  hereof  continuing  m  force  the  laws  of  Panama.  In  case  of  nis  disability  or 
a^jsence  from  the  Canal  Zone  at  anytime,  the  Isthmian  Canal  Commisnion  is  empow- 
ered to  deei^ate  the  person  or  persons  to  act  as  governor  during  such  absence  or 
disability.  £xcept  as  nerein  prescribed,  the  duties  of  the  governor  shall  be  fixed  by 
I^nslAtion  of  the  Canal  Commission. 

'*  For  the  preservation  of  order  and  protecting  the  property  of  the  United  States, 
within  or  without  said  Zone  as  provided  oy  article  7  of  the  canal  con  vent  ion ,  an  adequate 
police  force  shall  be  maintained.  If  at  any  time  there  shall  arise  necesuity  for  mili- 
tary or  naval  assistance  the  governor  shall,  if  possible,  promptly  notify  you,  and  in 
the  event  of  a  sudden  exigency  the  governor  may  call  upon  any  available  military  or 
naval  force  of  the  United  States  to  render  assistance,  and  the  same  shall  be  immedi- 
ately famished. 

*'  It  is  a  matter  of  first  importance  that  the  most  approved  and  effective  methods 
and  measures  known  to  sanitary  science  be  adopted  m  order  that  the  health  condi- 
tions on  the  Isthmus  may  be  improved.  It  is  the  l>elief  of  those  who  have  noted  the 
BQccesBful  results  secured  by  our  army  in  Cuba  in  the  obliteration  of  yellow  fever  in 
that  island  that  it  is  entirely  feasible  to  banish  the  diseases  that  have  heretofore 
caused  most  mortality  on  the  Isthmus,  or  at  least  to  improve  as  greatly  the  health 
oonditionB  there  as  in  Cuba  and  Porto  Rico.  I  desire  that  every  possible  effort  be 
made  to  protect  our  ofiScers  and  workmen  from  the  dangers  of  tropical  and  other 
diseases,  which  in  the  past  have  been  so  prevalent  and  destructive  in  Panama." 

A  copy  of  the  letter  of  instructions  was  furnished  to  General  Davis  by  the  Secre- 
tary of  War,  and  he  sailed  for  the  Isthmus  on  May  10,  1904.  An  employee  to  act  as 
secretary,  another  as  captain  of  police,  and  a  naval  paymaster  to  act  as  disbursing 
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officer,  aooompanied  him.    A  major  and  a  lieutenant  of  the  United  States  Annj 
Corpe  of  Engineeni,  with  two  civilian  assistants,  were  already  on  the  Isthmofi. 

In  the  announcement  made  by  the  undersigned  on  May  19,  1904,  appears  the  fol- 
lowing in  respect  to  Colonel  Hecker: 

"It  is  further  announced  that  Col.  Frank  J.  Hecker,  member  of  the  Isthmian 
Canal  Commission,  has  been  assi^ed  by  the  Commission  as  general  coadjotor  to  the 
undersigned  on  the  Isthmus,  his  duties  including  the  general  supervision  of  the 
receiving,  listing,  assorting,  and  storing  of  the  property  and  material  here  recently 
purchased  by  the  United  States;  the  preparation  of  schemes  for  repair  of  buildingB, 
consolidation  and  renovation  of  work  ships  and  storehouses,  more  effectiye  care  of 
muterial  and  supplies,  and  reorganization  and  reduction  of  the  force  of  costodiaDS  of 
property;  also  tne  observation  of  the  methods  of  management  of  the  Panama  Bail- 
road,  but  without  intervention  in  or  direction  of  the  control  by  present  local  officers. 
In  short,  he  is  to  make  a  critical  general  inspection  and  to  cc^liect  all  procurable  use- 
ful data  for  the  Commission  respecting  the  canal  property  and  the  Dusiness  aSaiit 
on  the  Isthmus  of  Panama,  now  controlled  by  the  United  States." 

On  the  17th  of  May  the  governor  arrived  at  Colon,  and  on  the  19th  of  the  same 
month  he  called  on  the  President  of  the  Republic  of  Panama  to  whom  he  presented 
a  letter  of  introduction  from  the  President  of  the  United  States.  He  was  gradoosly 
received  by  President  Amador. 

On  the  same  day  the  governor  announced  to  the  inhabitants  of  the  land  ceded  by 
the  Republic  of  Panama  for  canal  purposes  that  the  territory  had  been  occupied  by 
the  United  States  of  America,  and  that  the  temporary  government  over  the  same 
and  of  its  inhabitants  had  been  assumed  by  the  undersigned,  acting  for  and  in  the 
name  of  the  President  of  the  United  States.  The  people  were  also  informed  that 
the  laws  of  the  land  would  be  continued  in  force  except  where  they  were  found  to 
be  in  conflict  with  certain  fundamental  principles  of  government  that  are  embodied 
in  the  Constitution  of  the  United  States,  wnereby  specified  individual  rights  are 
guaranteed  to  the  people.  Alcaldes  and  other  officials  already  in  the  performance  of 
official  duties  were  directed  to  continue  in  the  discharge  of  their  functions. 

Persons  to  perform  the  duties  of  secretary,  treasurer,  police  captain,  and  saniUkry 
officer  were  named  to  take  chax^^  of  appropriate  duties  in  the  Zone  government 
and  they  at  once  assumed  the  duties  to  which  they  were  assigned. 

TRANSFBR  Or  THB  ZONB. 

Very  soon  after  the  publication  in  Panama  of  the  announcement  that  the  United 
States  authorities  had  assumed  control  in  the  Canal  Zone,  the  Government  of  the 
Republic  expressed  objection  to  so  summary  or  precipitate  assumption  of  control  as 
had  resulted  from  the  course  pursued  by  the  governor  as  stated  above. 

A  statement  of  the  situation  was,  at  that  time,  submitted  to  yourself,  and,  through 
diplomatic  channels,  was  reported  at  the  Department  of  State.  On  the  26th  of  May 
the  governor  was  instructed  that  he  should  participate  in  any  ceremonies  or  for- 
malities that  might  be  proposed  by  the  Panama  Government  as  incidental  to  the 
assumption  of  direct  control  by  the  United  States  representatives,  but  be  was  cau- 
tioned that  nothing  should  be  done  that  could  invalidate  any  action  already  taken. 

The  minister  of  foreign  affairs  was  at  once  informed  of  the  readiness  of  the  governor 
to  participate  in  such  ceremonies  as  his  Government  might  have  in  contemplation. 
In  furtherance  of  a  suggestion  by  the  governor  a  communication  outlining  the 
proposed  ceremonious  function  and  a  draft  of  a  proposed  agreement  for  the  provi- 
sional delivery  of  the  Zone  to  the  United  States  authorities,  prepared  by  the  minister 
of  foreign  affairs,  was  sent  to  the  governor. 

Some  of  the  provisions  of  the  draft  contemplated  action  on  the  part  of  the  covcthot 
that  he  would  not  be  competent  to  take.  Attention  was  inyited  to  these  leatures, 
and  there  were  several  personal  conferences  between  the  minister  of  foreign  af&urs 
and  the  governor,  in  which  the  latter  pointed  out  the  very  great  advanta^  that 
would  result  to  the  Republic  and  to  the  United  States  by  an  arrangement  of  limits  at 
once  that  would  be  recognized  as  controlling  until  such  time  as  definite  surveys  coakl 
be  made  of  the  Zone  boundaries  and  of  the  Tines  of  separation  between  the  Zone  and 
the  cities  of  Colon  and  Panama.  The  undersigned  submitted  mape  wherein  weie 
marked  the  proposed  provisional  limits. 

Mr.  Arias,  the  minister  of  foreign  affairs,  promptly  accepted  the  proposal  in  prin- 
ciple. It  was  arranged  that  the  governor  oi  the  Zone  should  submit  a  counterdrafl 
of  the  proposed  agreement,  and  should  also  prepare  tiie  necessary  mape  that  couM 
be  made  a  part  of  the  formal  document. 

The  amended  draft  and  maps  were  submitted  by  the  governor  to  Mr.  Arias  on  tbe 
80th  or  31flt  of  May. 
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Farther  discusBion  followed.  Some  cfamngei  were  made  in  the  boondary  of  the 
dty  of  Panama,  at  the  instance  of  Mr.  Arias,  and  corresponding  corrections  were 
made  in  the  mape.  On  the  16th  of  Jime  all  the  papers  were  sign^  by  the  parties  to 
the  agreement;  this  in  the  foreign  office  of  the  Kepublic  of  Panama  and  in  the  pree- 
ence  of  the  President  of  the  Repu])lic. 

Through  a  clerical  error,  the  papers  bear  the  date  of  June  15  as  the  day  on  which 
they  were  executed,  but  the  signatures  were  actually  affixed  on  the  16th  d(ay  of  June. 

On  the  following  day,  to  wit,  the  17th  of  June,  the  minister  of  foreign  affairs,  in 
an  ofScial  letter,  notified  the  governor — 

"that all  the  official  and  pubnc  employees  in  the  Canal  Zone  have  been  instructed, 
throogh  their  respective  superiors,  that  since  yesterday  their  functions  as  members 
of  the  Government  of  the  Kepublic  of  Panama  have  terminated  because  of  the  net 
that  the  municipal  districts  on  the  line  of  the  railway,  over  which  they  have  juris- 
diction, have  been  separated  from  the  national  territory  by  virtue  of  the  agreement 
eisned  by  yourself  and  the  undersiffned  on  the  date  mentioned." 

reference  has  been  made  to  the  met  that  the  Government  of  the  Republic  objected 
to  the  informality  that  attended  the  assumption  of  control  over  the  Canal  Zone  by 
the  representatives  of  the  Uuited  States,  and  to  the  further  fact  that  the  governor 
of  the  Zone  was  quite  ready  to  participate  in  any  proper  functions  or  ceremonies;  but 
as  the  discussion  of  the  delimitation  agreement  proceeded  there  was  no  reference  to 
the  matter  of  formalities,  nor  was  the  subject  ever  mentioned  again. 

The  instmctions  to  alcaldes  contained  in  the  governor's  announcement  of  May  10 
were  supplemented  by  notifications  to  the  alcalde**,  the  municipal  judges,  the  inspectors 
of  police,  and  the  taxgatherers,  in  which  they  were  told  that  they  were  to  proceed 
in  the  performance  of  their  functions  as  their  duties  were  defined  by  the  laws  of  the 
Bepablic  that  were  in  force  therein  when  the  canal  treaty  was  ratified. 

GBOORAPHT. 

The  territory  of  the  Republic  of  Panama  is  divided  into  provinces  and  these  are 
subdivided  into  municipalities,  usually  spoken  of  as  municipal  districti*.  The  canal 
ronte  traverses  two  of  these  provinces — those  of  Colon  and  Panama— and  the  capital 
dty  of  each  has  the  same  name  as  that  of  the  province  in  which  it  is  situated. 
Within  a  part  of  the  province  of  Colon  that  is  traversed  by  the  canal,  and  partly 
within  and  partly  without  the  Zone,  are  situated  the  municipalities  of  Colon,  Gatun, 
and  Buenavista,  having  i^»opulations numbering  approximately:  Colon,  6,(K)0;  Gatun. 
900,  and  Buenavista,  2,200.  Within  the  province  of  Panama,  partly  without  and 
partly  within  the  Zone,  are  the  towns  of  Panama,  having  a  population  (by  estima- 
tion) of  18,000;  Empire,  2,600,  and  Gorgona,  2,200.  The  municipalities  of  Arraijan 
and  Chorrera,  also  of  the  same  province,  extend  into  the  Zone,  but  the  inhabitants 
of  such  districts  within  United  States  jurisdiction  do  not  number  more  than  100  or 
200  souls. 

When  the  limits  of  the  Zone— 10  miles  wide— fixed  in  accordance  with  the  canal 
treaty  are  projected  upon  a  map,  and  the  agreed-upon  limits  of  the  cities  of  Colon 
and  Panama  are  defined  or  delineated,  it  is  seen  that,  as  respects  the  several  political 
subdivisions  of  territory  and  inhabitants  within  the  canal  strip,  the  result  is  about 
as  follows: 


Name. 

Popula- 
tion. 

Square 
mllei. 

Colon 

1.000 

800 

2,000 

2,200 

1,900 

1,000 

200 

26 

47.003 
74  112 

Gaton 

BoenaTlsUt '..'... 

9^  662 

Gorxona 

84,071 
G5   Kid 

Empire !.. 

Pfcnuina 

78  976 

Arrafjan V... ..'.'.. 

Chorrera 

TWal 

9,125 

448,879 

The  areas  here  given  are  for  the  several  municipalities  as  they  were  announced  by 
the  governor  on  July  1,  1904. 

The  cities  of  Colon  and  Panama  are  in  dose  proximity  to  the  canal  line,  and  more 
than  nine-tenths  of  the  inhabitants  of  those  cities  are  domiciled  within  the  geo- 
grap^cal  limits  of  the  10-mile  strip  that  is  traversed  by  the  canal  location,  but 
outside  of  the  political  limits  of  the  United  States  Zone.  The  area  recognized  as 
pertaining  to  the  cities  proper,  by  the  delimitation  agreement  already  referred  to^ 
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has  been  oompnted  from  the  map  as  havine  an  extension — Panama  of  673  acres  and 
Colon  of  502  acres.  The  former  is  bounded  on  three  sides  by  lands  of  the  Zone,  and 
its  fourth  side  is  toward  the  bay  of  Panama;  while  Colon  is  bounded  throughout 
four-fifths  of  its  perimeter  by  water  and  land  that  is  within  the  Canal  Zone  as  recog- 
nized by  the  dehmitation  a^:reement. 

As  soon  as  an  understandmg  had  been  reached  as  to  the  limits  of  the  United  Stat«fl 
territory,  efforts  were  made  to  ascertain  what  were  the  dividing  lines  between  the 
several  municipalities,  but  beyond  some  very  vague  descriptions  in  the  laws  creating 
the  towns,  there  was  little  to  be  learned  as  to  the  respective  areas,  and  often  the 
limits  were  very  tortuous.  As  every  point  on  the  Zone  limits,  though  not  yet  bui^ 
veyed  and  marked,  was  exactly  5  miles  from  the  nearest  point  on  the  axis  of  the 
canal,  it  was  always  easy  to  ascertain  exactly  whether  or  not  a  certain  locality  was 
within  or  without  the  ^ne,  and  since  the  purpose  of  the  United  States  in  aaeaming 
the  government  of  the  territory  bordering  the  canal  route  was  the  sole  object  of 
^icilitating  the  construction  of  the  canal,  and  since  definite  and  easily  reoc^ized 
lines  of  separation  between  municipalities  would  facilitate  the  administration  of  local 
government,  considering  also  that  the  canal  route  had  long  before  been  staked  off 
and  marked  by  kilometer  poets  that  were  readily  recoj^nized  or  found,  it  was  decided 
that  straight  Imes  should  be  used  in  marking  all  divisional  lines  between  municipal- 
ities, and  that  said  lines  should  pass  over  canal  distance  posts  or  marks  in  every  caae, 
and  should  bisect  the  canal  axis  at  these  marks  in  sucn  manner  that  whether  the 
center  line  of  the  propose<l  canal  were  a  straight  or  a  curved  line,  the  trans\'er8eline 
would  always  be  normal  to  the  navigable  channel,  so  that,  if  the  canal  axis  were  laid 
out  on  the  arc  of  a  circle,  the  bisecting  line  of  municipal  separation  passing  through 
the  distance  mark  would  be  at  right  angles  to  a  tangent  of  the  said  curve  at  the  point 
of  bisection. 

HARBOR& 

According  to  the  terms  of  the  canal  convention,  the  harbors  adjacent  to  the  two 
cities  of  Colon  and  Panama,  although  within  the  10-mile  Canal  Zone,  were  to  remain 
under  the  jurisdiction  of  the  Republic  of  Panama.  In  the  delimitation  agreement 
referred  to  above,  that  was  signed  on  June  16,  1904,  the  limits  of  these  harbors  are 
described  only  in  part;  that  ofColon  consists  of  the  outer  portion  of  the  Bay  of  Limon: 
and  situated  directly  opposite  (west  of)  the  existingwharves,  but  its  limits  toward 
the  sea  will  yet  have  to  be  defined  and  buoyed.  The  United  States,  by  express 
agreement,  has  reserved  exclusive  jurisdiction  over  the  dredged  canal  channel  that 
will  traverse  this  harbor  of  Colon  so  that  at  all  times  a  vessel  proceeding  to  and 
emerging  from  the  canal  and  from  the  United  States  port  of  Cristooal  will  always  be 
within  United  States  jurisdiction  until  she  passes  beyond  the  3-mile  limit  All  the 
inner  portions  of  the  Bay  of  Limon,  as  well  as  the  dredged  waters  of  Folk  River,  will 
be  the  harbor  of  Cristobal.  Should  the  French  plans  tor  this  harbor  be  adhered  to, 
the  port  of  Colon  will  cease  to  have  any  commercial  importance  after  the  new  harboT 
shall  have  been  made.  The  United  States  has  jurisdiction  over  the  site  of  both  light- 
houses now  marking  the  headlands  of  Limon  Bay  and  the  port  of  Colon.  Veseels 
drawing  18  feet  now  discharge  canal  material  in  the  port  of  Cristobal. 

The  headlands  that  bound  the  harbor  of  Panama  are  designated  in  the  above-dted 
agreement,  but  the  seaward  front  of  this  port  yet  remains  to  be  determined  and 
buoyed.  In  making  a  decision  of  this  question  and  giving  due  weight  to  the  physioa" 
conditions  and  contractual  relations  that  obtain  there  should  be  no  question  as  to  the 
final  result,  although  it  is  understood  that  the  authorities  of  the  Republic  have  put 
forward  a  claim  averse  to  recognition  of  the  right  of  the  United  States  to  intervene 
in  any  way  in  the  control  and  reflations  of  the  foreign  commerce  that  may  frequent 
the  canal  ports  of  Ancon  and  Cristobal. 

The  following  are  some  of  the  considerations  that  must  have  weight  in  the  deter- 
mination of  this  question: 

(1)  The  dredged  canal  from  abreast  the  islands  of  Naos,  Perico,  Culebra,  and  Fla- 
menco, in  the  Bay  of  Panama,  to  the  port  at  La  Boc»,  a  distance  of  over  2^  miles, 
were  dredged  by  the  French  Company,  and  are  now  owned  by  the  United  States;  it 
is  United  States  property. 

(2)  La  Boca  wharf  is  the  usual  place  of  loading  and  discharging,  on  thePtu^fic 
side,  of  deep-sea  vessels  engaged  in  the  commerce  of  foreign  countries  and  those 
freighting  material  for  the  United  States  Government. 

(3)  The  islands  of  Naos,  Culebra,  Flamenco,  and  Perico  are,  by  express  condition 
of  the  treaty,  within  the  Canal  Zone  and  under  the  jurisdiction  of  the  United  States. 
The  anchorage  of  deep-sea  vessels  awaiting  their  turn  to  enter  the  canal  and  go  tola 
Boca  is  directly  under  the  lee  of  those  ishmds  and  within  a  very  few  yards  of  their 
shores,  which  safe  anchorage  is  3  miles  from  the  old  wharf  provided  for  the  diacbaigt 
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nd  loading  of  f^ssels  frequenting  the  hftrborof  Piuuuna  proper,  and  qoHe  a  mile  and 
a  hail  from  the  nearest  land  nnder  the  juriadiction  of  the  Repuolic 

(4)  The  "adjacent  harbor"  to  Panama  at  which,  by  the  terma  of  the  canal  con* 
Tention,  is  to  remain  without  the  Canal  Zone,  ia  the  tiay  that  lies  between  the  Pnnta 
Paitilla  on  the  east  side  and  the  Pnnta  Chiriqni  on  the  west  Within  this  bay  is  the 
wharf  that  was  exclosively  used  for  discharge  and  loading  of  all  cargo  oommg  and 
going  by  the  Panama  Railroad  until  the  opening  of  the  canal  route  and  the  comple- 
tion of  the  La  Boca  wharf  about  three  years  ago.  The  deep-sea  yeesels  frequenting 
this  port  had  a  commodious  and  safe  anchorage  in  front  of  the  hu-bor  at  a  distance 
of  about  a  mile  and  a  half,  and  a  map  of  the  Isthmus,  printed  in  18$5,  contains  an 
indication  of  the  use  of  this  anchorage  by  vessels  of  the  Pacific  MaU  Steamship  Oom- 
ptmr  and  of  British  vessels. 

That  the  sisfners  of  the  Uay-Bunau-Varilla  canal  treaty  in  arranging  that  conven- 
tion had  this  harbor  in  mind  as  the  one  adjacent  to  Panama  there  seems  to  be  no 
doubt,  as  will  appear  from  the  letter  from  Admiral  Walker  to  the  governor  of  the 
Canal  Zone  of  Mar  81,  1904,  and  the  letter  of  Mr.  Bunan-Varilla  to  Sir.  Hay,  dated 
January  19,  1904.  ' 

The  narbor  of  the  Pacific  terminus  of  the  canal  is  under  the  exclusive  jurisdiction 
of  the  United  States,  and  that  described  under  3  ante,  to  wit,  with  anchorage  under 
the  lee  of  the  American  islands  of  Naos.  Colebra,  Psrioo,  and  Flamenco,  the  dredged 
channel  leading  therefrom,  owned  ana  maintained  by  the  United  States,  and  the 
enlarged  canal  passing  in  front  of  and  alongside  La  Boca  pier,  is  the  harbor  referred 
to,  and  haa  been  named  "  Ancon  **  by  the  President  of  the  United  States. 

MUNICTPALITIB. 

The*Zone,  on  July  1,  1904,  was  segregated  into  siz  monidpalities,  two  of  which 
were  newly  created,  and  the  other  four  retained  the  names  by  which  they  had  been 
known  for  many  years. 

Beginning  at  the  Ck)lon  end,  the  flrat  municipality  is  ''Cristobal,"  the  Christian 
name  of  the  discoverer  of  America,  whose  ftunily  name  was  long  since  given  to  the 
northern  terminus  of  the  Panama  Railroad— a  place  which  for  many  years  was  known 
as  "Aspinwall"— «nd  this  municipality  included  a  small  area  projecting  into  Limon 
Bay  reclaimed  from  the  sea  by  the  French  Canal  Company.  This  area  was  occupied 
with  buildings  erected  by  thi&  company  and  now  belongs  to  the  United  States.  At 
the  extremity  of  the  mole,  constructed  as  above  stated,  there  was  erected  in  1882  by 
the  French  Company  a  handsome  monument  in  bronze  of  the  discoverer  of  America 
and  an  Indian  by  his  side,  the  group  being  the  gift  of  the  Empress  Eugenie  to  the 
Ck>]omb]axi  Government  inade  several  years  before. 

The  monidpality  of  Christobal,  bounded  by  the  sea  on  the  north,  stretched  along 
the  canal  line  to  kilometer  6,  including  Mount  Hope  and  Mindi.  The  municipality 
of  "Gatnn"  extended  from  Cristobal  to  kilometer  18,  where  it  joined  Buenavista. 
This  last  municipality  extended  to  kilometer  84,  where  it  joined  Gorgona,  and  this 
stretched  eouth  along  the  canal  to  kilometer  48,  the  boundary  of  Empire  (called  by 
the  natives  "  Emperador " ),  a  town  founded  by  the  builders  of  the  Panama  Railroad. 
Empire  extends  south  to  kilometer  58+500,  where  it  joins  the  new  municipality  of 
'*  Ancon, "  named  for  the  hill  836  feet  high  which  overlooks  the  city  of  Panama.  On 
the  slope  of  the  hill  is  the  principal  ffovemment  hospital,  built  by  the  French,  and 
the  headquarters  of  the  Canal  Comnussion  are  here  situated. 

Ancon  extends  to  Panama  Bay  on  the  south,  and  the  islands  of  Naos,  Culebra, 
Perico,  and  Flemenco  are  within  this  municipality.  The  only  buildings  belonging 
to  the  canal  works,  now  the  property  of  the  United  States,  situated  outside  the 
Canal  Zone  are  the  ^neral  canal  oflQce  building,  three  stories  high,  and  the  resi- 
dence of  the  chief  engmeer.  These  structures  are  of  masonry,  and  are  as  valuable  as 
any  of  their  kind  of  equal  size  in  the  city. 

In  the  city  of  Colon  are  some  one  and  two  story  buildings  of  wood,  erected  for  and 
still  used  as  a  hospital  for  employees.  Thev  are  of  temporary  oonstruction.  On  the 
island  of  Taboga,  m  Panama  Bay,  is  a  wooaen  building  intended  for  use  as  a  conva- 
lescent station. 

The  area  of  land  owned  by  the  United  States  situated  within  the  jurisdiction  of 
Panama,  occupied  by  the  two  buildings  above  referred  to,  is  1,501  square  meters, 
while  the  total  area  of  land  conveyed  to  the  United  States  by  the  New  JFVench  Com- 
pany is  about  13,500  hectares,  or  about  33,000  acres. 

Upon  these  lands  are  about  2.000  wooden  structures  belonffing  to  the  United  States, 
of  various  types,  sizes,  and  styles  of  construction,  ranging  from  10  feet  square  to  the 
storage  ahedjB,  some  of  which  are  800  feet  long,  and  a  few  with  steel  frames,  while  all 
haye  ipalvanized  iron  roofs.    Vevy  littie  in  way  of  repairs  has  been  applied  to  those 
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bnidings  since  the  work  stopped  in  1889,  and  it  reeulte  as  a  oiattei  of  ooarae  thai  the 
temporary  wooden  buildings  are  in  bad  repair.  Durine  the  past  years  a  great  many 
have  collapsed  and  have  Men  removed,  while  those  that  remain  numbered  about 
2,000  when  the  work  was  taken  over,  in  May,  1904;  but,  notwithstanding  the  poor 
condition  of  many  of  these  structures,  and  the  fact  that  every  one  needed  repain,  the 
buildings  received  from  the  French  Company  have  a  very  great  utility,  and  their 
existence  spares  the  Government  a  large  expense. 

Since  the  forgoing  was  written  the  municipality  of  Gatun  has  been  discontinaed, 
the  territory  embraced  in  it  being  divided  between  Cristobal  on  the  north  and  £ueiift* 
Tista  on  the  south;  this  by  legislative  act  of  the  Commission. 

INDUSTRIAL  AKD  SOCIAL  00NDITION8. 

The  municipal  government  found  in  existence  consisted  of  an  alcalde,  appointed 
by  the  prefect;  a  municipal  judge,  chosen  by  the  municipal  council;  inspectors  of 
police,  one  for  each  exterior  ward  of  municipal  subdivision;  a  treasurer,  and  a  secre- 
tary. The  alcalde,  the  president  of  the  council,  the  municipal  jud^,  and  each  police 
inspector  have  a  secretary.  The  salaries  of  tne  alcalde,  tne  police  inspectors,  and 
their  secretaries  were  paid  bv  the  general  treasurer  of  the  Republic,  while  the 
expenses  of  other  municipal  officials  were  required  to  be  paid  from  municipal  funds. 

There  were  usually  two  public  schools  in  each  town;  but  they  were  very  badly  off 
for  teachers,  supplies,  and  shelter,  while  the  attendance  was  ver^  poor.  Within  the 
Canal  Zone,  and  outside  the  village  streets,  there  is  no  public  higtiway  of  any  kind 
passable  for  wheel  vehicles.  Along;  the  railway  that  crosses  the  Isthmus  pedlfi^triaofl 
pass  and  repass^  and  ponies  may  also  pick  their  way  alons  the  cuts  and  embank- 
ments just  outside  the  track  itself.  There  is  no  municipal  huilding  that  could  not 
be  replaced  at  a  cost  of  a  thousand  or  fifteen  hundred  dollars,  and  there  is  nojprivate 
dwelfing  in  existence  that  could  not  be  replaced  at  an  expense  of  $2,000.  There  is 
no  masonry  building  in  the  Zone.  Outside  the  immediate  aggregation  of  bousea 
there  are  no  roads,  and  there  is  no  means  of  getting  from  one  town  to  its  neighbor 
save  on  pony  back  along  the  railway  tracks. 

ZONB  GOVEBNMBNT. 

Since  the  Congress  has  by  statute  required  that  the  President  should,  through  his 
dwn  nominees,  establish  and  maintain  a  government  over  the  Canal  Zone,  and  as  the 
United  States  became  responsible  for  the  maintenance  of  order  and  the  protection  oC 
the  people  in  their  persons,  property,  and  religion,  and  as  the  civil,  judicial,  and 
military  officials  adnunistering  the  country  in  the  Republic  of  Panama  all  ceased  in 
the  discharge  of  their  duties  on  June  16. 1904,  it  became  necessary  that  tlie  governor, 
who  had  been  designated  by  the  President  as  the  chief  executive,  should  take  the 
necessary  measures  to  insure  the  attainment  of  the  required  results.  In  the  case  of 
four  districts  the  municipal  officials  continue  in  the  dischai^e  of  their  functions;  but 
there  were  two  districts  where  no  officials  of  the  Panama  Government  remained  save 
two  or  three  inspectors  of  police. 

In  these  districts,  Ancon  and  Cristobal,  trustworthy  members  of  the  police  force 
were  designated  to  administer  the  government^  and  to  this  end  some  of  the  pow»s  of 
alcaldes  were  conferred  upon  them.  In  the  four  municipalities  that  maintained  an 
autonomous  existence  the  income  from  taxation  was  reported  to  be  adequate  to  the 
needs  of  the  municipal  corporations,  provided  the  General  Government  paid  the  sal- 
aries of  the  alcaldes,  the  inspectors  of  police,  their  secretaries,  and  some  of  the  expenses 
of  the  schools^  as  was  reqmred  by  Panaman  law. 

For  convenient  reference  and  to  show  how  skillful  the  lawmakers  of  the  former 
government  were  in  gleaning  the  revenue  field,  a  list  of  taxes  imposed  by  municipal 
councils  is  here  given: 

Foreign  productions  of  all  kinds  brought  into  the  municipality  for  consumption 
from  abroad  or  from  a  neighboring  town,  cattle  brought  into  the  municipality  from 
anywhere,  fish  caught  in  or  outside  the  mnnicipalitv,  bakeries,  commutation  or  a 
money  payment  of  sentences  of  imprisonment,  peddlers,  personal  labors,  billiards, 
public  amusements,  charcoal  burning,  oane-^rinding  mills,  lotteries,  games  of  hazard, 
building  permits  aa  valorem,  traveling  musicians,  sealing  of  weights  and  measoree, 
soda-water  dealers,  direct  taxes,  transfer  of  domestic  cattle,  auction  sales,  public  assem* 
bla^  at  which  admission  is  chaiiged,  estray  aninuds.  raffles,  hotels  and  taverns, 
distillery  of  spirits,  retail  liouor  trade,  property  tax,  cockpits,  public  haUs,  daughter- 
houses,  rental  of  municipal  property,  rental  of  vacant  property,  escheated 
permits  to  clear  forests,  income  tax* 
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llie  lerenoes  of  the  State  are  derived  from  the  following  general  sourcee:  Ck>in« 
mercuil  contribution,  which  in  reality  ia  an  import  tax  varying  from  15  per  cent  ad 
valorem  to  as  mnch  as  $8  a  gallon  on  some  kinds  of  liqoonL  distillation  of  alcoholic 
liqoofB,  r^ail  sale  of  liquors,  slaughter  of  cattle,  cattle,  poll  tax,  land  tax,  lotteries, 
peeu-l  fisheries,  mines,  patents  and  trade-marks,  stamped  paper,  postal  taxes,  register- 
ing of  documents,  ballast  taken,  light-houses,  consular  tees,  certain  exports,  immi« 
gratioQ  tax,  gambling  privileges,  opium  monopol3r,  redster  of  property,  telegraphs. 
On  the  16tn  of  June,  the  treasurers  of  the  munidpfuitiee  dosea  their  books,  oal- 
am-ed  thdr  accounts,  and  reported  the  result  to  the  proper  officers  of  the  Republic 
of  Panama.  The  following  day  these  officials  opened  new  accounts  under  their  offi- 
cial reeponsibUity  as  officers  of  the  government  that  had  been  established  in  the 
Canal  Zone  by  the  United  States. 

On  the  day  of  the  cessation  of  control  by  Panama  officials  there  were  in  office  a  few 
tax^atherers.  Their  collections  consisted  of  State  revenues,  derived  prindpally  from 
exciee  on  manufactured  rum,  a  tax  on  the  slaughter  of  cattle,  and  on  the  retail  sale 
of  liquor.  Their  compensation  consisted  of  a  percentage  of  their  collections.  These 
men  were  continued,  but  a  supervision  over  them  was  assigned  to  Paymaster  £.  0. 
Tobey,  U.  S.  Navy,  who  was  also  the  treasurer  of  the  Zone.  He  entered  upon  his 
duties  on  July  1,  1904)  with  the  appointment  that  day  made,  but  had  previously 
received  such  sums  as  the  tax  collector  had  paid  in.  The  total  collection  of  internal 
reyenue  on  October  1  amounted  to  |6,658.8&  local  currency. 

In  an  industrial  way,  except  the  railway,  there  is  nothing  save  the  cultivation  of 
one  and  its  manufacture  into  rum.  A  few  Chinese  make  gardens,  but  no  one  else 
does.  The  natives  living  along  the  Chagres  and  its  tributaries  grow  some  bananas, 
which  are  marketed  in  Colon,  the  authorities  of  the  Republic  at  Colon  imposing  on 
this  fruit  an  export  tax  of  2  cents  a  bunch.  A  few  oranges,  plantains,  and  manges 
are  grown,  while  near  Colon  and  Empire  are  two  ranches  wnere  neat  cattle  are  raised 
and  small  dairies  maintained.  The  total  number  of  cattle  in  the  zone  may  possibly 
reach  1,000.  The  Chinese  in  Panama  and  Colon  are  the  principal  fishermen,  and  at 
these  two  places  very  good  fish  are  usually  purchasable  at  prices  considerably  higher 
than  prevail  in  the  United  States.  A  lew  thousand  cocoanuts  are  grown  in  the 
neighborhood  of  Colon  and  thence  shipped  to  the  United  States.  A  nttle  charcoal 
Is  burned  for  local  use.  Within  the  limits  of  the  Zone  there  are  no  merchantable 
timbers  or  dyewoods  obtainable.  There  are  no  mineral  deposits  known,  and  none 
have  ever  been  worked.  The  only  exports  of  the  canal  atrip  are  bananas  and  a  few 
eocoanuta. 

POVTAL  AFrAIBa. 

There  never  were  any  post-offices  in  the  Canal  Zone  proper.  Each  day  a  mail 
meseeuffer  started  from  Panama  on  a  morning  train,  and  another  at  the  same  hour 
started  by  train  from  Colon.  Each  of  these  men  carried,  personally,  such  letters  for 
points  along  the  road  as  had  been  dropped  into  the  Colon  or  Panama  post-officeR. 
At  each  of  uie  stations  where  the  train  stopped  the  mensenger  left  with  the  police- 
man, if  one  was  visible,  or  with  the  station  agent,  if  there  was  one,  or  left  lying  on 
the  platform  for  anyone  to  pick  up  who  wished,  such  letters  as  were  addressed  to  the 
respective  stations.  Likewise  he  received  any  letters  that  might  be  handed  to  him, 
and  at  the  end  of  his  route  he  posted  what  ne  had  received.  He  supplied  postage 
stamps  to  applicants  upon  payment  therefor. 

The  Frencn  canal  mana^ment  also  sent  daily  a  mail  carrier  from  Panama  to 
Colon  and  return,  who  delivered  and  received  the  company's  mail. 

Of  cooiTse,  such  a  system  of  mail  service  would  not  meet  the  neeessities  of  the 
United  States.  On  June  20,  1904.  the  Postmaster-General  of  the  United  States 
announced  that  the  domestic  rate  of  postage  would  apply  to  the  Canal  Zone,  which 
had  been  brought  into  the  American  system. 

On  the  20th  of  June,  1904,  request  was  cabled  to  the  chairman  of  the  Commispion 
asking  that  certain  towns  or  stations  be  announced  as  post-offices,  and  that  a  supply 
of  United  States  postage  stamps  be  forwarded,  the  same  to  be  overprinted  with  the 
words  *'  Oanal  Zone."  In  due  time,  by  an  order  of  the  President,  nmeBtations along 
the  line  of  the  ndlway,onthe  Isthmus  of  Panama,  were  establishea as  post-offices,  and 
the  governor  was  empowered  to  appoint  postmasters  and  to  make  needful  regulations. 

On  tlie  22d  of  June  a  copy  of  this  order  was  sent  to  the  minister  of  foreign  affairs 
of  the  Republic  of  Panama  for  his  information.  He  was  requested  to  supply  the  gov- 
ernment of  the  Zone,  for  temporary  use,  with  the  current  postage  stamps  of  the  Repub- 
lic, the  same  to  be  surduuved,  before  deliver^',  with  the  words  "Canal  Zone.** 

Jfr.  Arias  kindly  responaed,  and  on  the  24tn  of  June  the  United  States  postal  serv- 
ice thfooghout  the  Zone  was  established  by  the  government  thereoL    It  was  pkiced 
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nnder  the  supervision  of  Pftymaster  E.  0.  Tobey,  U,  8.  Navjr,  treasurer.  Tbe  iium> 
ber  of  post-offices  was  nine,  and  the  postmasters  were  appointed  by  the  f^vernor. 
Two  postal  messengers  for  carrying  and  delivering  the  mail  to  the  intermediate  post- 
offices  were  also  appointed. 

On  the  I3th  of  .fuly  the  supply  of  United  States  postage  stamps  was  received,  and 
on  the  17th  of  July  the  use  of  the  Panama  stamps  was  discontinued. 

From  the  24th  of  June,  1904,  to  the  date  when  their  use  was  discontinued  the  salei 
of  Panama  stamps  were  as  follows:  2,600  two-cent  stamps;  7,800  five-cent  stamps, 
and  4,940  ten-cent  stamps. 

The  instructions  issued  by  the  governor  of  the  Zone  in  establishing  the  poetal  sys- 
tem will  be  found  attached  hereto. 

The  number  of  post-offices  at  the  present  time  is  ten,  and  the  service  is  under  the 
chai^  of  the  collector  of  revenues.  The  registration  system  will  soon  be  introduced, 
but  as  yet  the  necessity  of  establishing  money-order  offices  has  not  been  manifest. 

Upon  the  discoiitinuance  of  the  use  of  Panama  over-printed  stamps  there  was  left 
on  hand  700  5-cent  stamps  and  304  10-cent  stamps.  These  were  destroyed  by 
burning  in  the  presence  of  a  board  appointed  by  the  governor,  to  whom  the  board 
reported  the  result  as  above. 

In  view  of  the  fact  that  charges  have  been  made  to  the  effect  that  counterfeit 
Panama  Zone  postage  stamps  have  been  sold  to  stamp  collectors,  the  statement  seems 
appropriate  that  no  officer  of  the  Zone  government  ever  had  anything  whatever  to 
do  with  the  surcharging  of  the  Panama  stamps,  or  ever  had  in  his  possession  any 
unsurcharged  stamps  that  were  owned  by  the  Zone  government,  or  ever  had  in  hi's 
possession  any  of  the  rubber  stamps  or  type  used  in  surcharging. 

The  postal  service  has  been  a  great  convenience,  and  appears  to  have  been  patron- 
ized somewhat  by  the  merchants  and  other  residents  of  Panama  and  Colon,  who 
could  forward  their  mail  to  the  United  States  at  the  rate  of  2  cents  United  States 
currency  per  ounce,  instead  of  10  cents  local  currency  per  half  ounce.  Mail  was  also 
dispatched  per  American  steamers  to  the  United  States  ports  of  New  York,  New 
Orleans,  ana  San  Francisco. 

PUBLIC  ORDER. 

At  the  time  of  the  transfer  of  the  Zone  to  the  United  States  the  French  Canal 
Company  had  a  force  of  some  600  or  700  men  employed,  principall>r  in  continuing  in 
a  feeble  way  the  work  of  excavation  on  the  Culebra  or  summit  divide,  but  a  con$dd- 
erable  number  of  men  were  employed  as  caretakers  of  machines,  tools,  apparatus, 
stores,  and  supplies  of  all  kinds,  of  which  there  was  a  vast  accumulation  on  the 
Isthmus.  The  protection  of  this  property  against  theft  was  supposed  to  be  secured 
through  an  arrangement  entered  mto  by  the  French  Company  with  the  authorities 
of  the  Colombian  Republic,  an  arrangement  that  was  continued  after  the  seceeeion  of 
the  Department  of  Panama  and  its  recognition  as  an  independent  state.  For  this 
protection  of  the  property  a  monthly  payment  was  made  to  the  Republic,  approxi- 
mately $4,500  local  currency,  for  the  services  of  some  75  individuals  of  the  polioe 
of  the  Republic.  There  was  one  officer,  several  sergeants  and  corporals  and  oth^ 
classes.  Their  aggregate  salaries  amounted  to  the  sum  allowed  monthly  for  this  pro- 
tection. The  men  were  really  watchmen  and  guards,  but  they  were  maintainea  by 
the  Republic  on  exactly  the  aame  basis  as  the  police  of  the  capital  city  and  of  Colon. 

In  pursuance  of  the  instructions  of  the  President  a  police  force  was  organized  for 
the  Zone  as  soon  as  possible,  but  the  arrangement  found  in  existence  of  employing 
guards  and  watchmen  had  to  be  continued  temporarily,  and  the  authorities  of  the 
Republic  were  quite  willing  that  these  men  should  continue  in  their  posts  and  duties 
under  the  authorization  of  the  governor  of  the  Zone.  Therefore,  from  and  after  the 
4th  of  May,  1904,  the  cost  of  the  special  guards,  etc.,  detailed  from  the  police  of 
Panama  was  paid  by  the  United  States  in  a  lump  sum,  and  this  continued  until  the 
end  of  May,  1904.  After  that  date  the  men  composing  the  force  were  paid  directly, 
as  individuals,  from  local  revenues  and  from  United  States  appropriations. 

By  the  2d  oif  June  the  affairs  of  the  government  of  the  Zone  were  so  well  in  hand 
that  orders  could  be  made  operative  looking  to  the  creation  of  a  Zone  police,  and  the 
necessary  instructions  were  issued  to  give  efiect  to  the  Executive  order  of  the  Presi- 
dent of  May  9.  1904.  A  force  of  82  officers  and  men  was  authorized,  at  rates  of  pav 
ranging  from  |1,800  per  annum  for  the  chief  officer,  to  $1,000  for  sergeants,  $500 
fi)r  corporals,  and  $450  for  privates;  all  to  furnish  their  own  subsistence  and  clothing. 
The  officers  and  sergeants  were  to  be  Americans,  while  the  others  were  to  be  natives. 

The  authorized  number  of  police  of  all  grades  and  ratings,  November  1,  is  103,  and 
its  cost  for  salaries  per  month  about  $5,000. 

The  police  rules  and  regulations  contemplate  the  maintenance  of  an  oi^ganization 
similar  to  the  Philippines  Constabulary,  the  insular  polioe  of  Porto  Bico»  and  the 
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imi]  poHoe  of  Mexico.  The  oyganiation  reports  direcOr  to  the  ffovemor,  throngb 
the  chief  of  police,  and  acta  under  the  orders  lasned  by  tne  chiei  exeoutivCj  whoMO 
anthority  and  discretion  are  reynilated  b^  law.  The  mayors  of  rounicipaliUea  may 
call  on  the  police  to  mpport  their  authority  exercised  in  a  lawful  manner. 

JUHTICa  AMD  JUDIGIABT. 

At  the  takinff  over  of  the  Zone,  justice  was  administered  In  the  Republic  by  a 
sapreme  court  of  five  justices,  by  a  superior  tribunal  composed  of  several  judge^^,  one 
chamber  hearing  dvu  and  one  criminal  causes,  by  several  circidt  courts,  by  the 
municipal  judges,  by  the  alcaldes,  and  by  the  inspectors  of  police. 

In  four  of  the  municipalities  wnoBe  officials  c^u^ed  to  act  on  the  16th  of  June,  as 
before  related,  there  were  municipal  judges.  In  the  four  fractions  of  municipalities 
there  were  none.  Out  of  one  of  these  fractions  a  new  municipality  was  formeil,  and 
the  four  other  fractions  constituted  another  new  municipal  district,  but  as  the  aggre- 
gation of  these  fractions  was  a  provisional  act  of  the  governor,  done  by  virtue  of  his 
police  power  to  preserve  the  peace  and  maintain  order,  he  could  not  proceed  beyond 
the  purely  temporary  expedient  (d  detailing  members  of  the  police  to  preserve  order 
aowag  the  inhabitants. 

GeoMdrally  speaking,  one-half  of  the  Zone  pertained  to  the  judicial  circuit  of  Oolon 
and  Uie  other  half  to  Panama  province.  In  each  of  these  there  was  one  or  more 
circuit  judges,  but  they  were  forbidden  to  continue  in  the  discharge  of  their  functions 
by  the  order  of  the  Government  of  the  Republic,  and  it  would  have  been  manifestly 
improjjer  for  them  to  hold  court  in  the  Zone,  for  they  derived  all  the  power  and 
authority  they  possessed  from  the  Government  of  the  Kepublic  and  were  therefore 
alien  to  the  iU>ne. 

From  this  condition  of  affairs  it  resulted  that  in  the  two  provisional  municipalities 
&ere  were  no  local  judges,  while  in  the  next  court  above  there  was  no  judge  nor  any 
anthority  residing  in  the  governor  to  create  a  court  or  to  appoint  a  judpe.  From  the 
16th  of  June  uniSi  the  2d  of  September,  when  the  new  legislation  by  the  Canal  Com- 
miasion  went  into  effect,  there  was  no  court  that  could  hear  and  determine  a  case 
ordinarily  falling  within  the  jurisdiction  of  a  circuit  judge. 

The  Commission  visited  the  Isthmus  in  August,  and  enacted  several  very  important 
laws,  one  of  which  created  a  Zone  judiciary.  A  judge  and  a  prosecuting  attorney 
having  been  appointed  and  qualified.  The  circuit  court  of  the  Zone  began  its  so'^sions 
and  has,  since  the  1st  of  September,  been  able  to  administer  justice. 

The  alcaldes  and  the  police  officers  will  hereafter  ceat^e  to  have  and  to  exercise 
the  punitive  power  with  which  they  were  formerly  invested.  In  each  municipality 
is  a  municipal  judge,  and  in  the  Zone  there  is  one  circuit  judge,  although  the  act  of 
the  Commission  contemplates  the  division  of  the  Zone  into  three  districts  or  circuits, 
each  with  a  judge. 

Formerly  the  municipal  judges  were  furnished  with  a  secretarv  and  a  prosecuting 
officer,  but  these  officials  to  aid  the  judge  are  no  longer  sanctioned.  The  prosecuting 
officer  of  the  Zone  is  also  the  legal  adviser  of  the  governor,  is  authorized  to  prosecute 
before  all  courts,  and  is  re(]uired  to  defend  the  interests  of  the  United  States  and 
the  Zone  government  in  all  litigation. 

In  the  opinion  of  the  undensigned,  there  is  no  necessity  for  more  than  one  circuit 
jodfe  and  one  prosecuting  officer.  The  chief  of  the  Zone  police  now  acts  as  mar- 
aha!  of  the  court.  8o  {bt,  there  has  developed  no  necessity  for  the  appointment  of  a 
marshal. 

There  is  at  present  no  provision  for  hearing  appeals  from  the  decision  of  the  pres- 
ent circuit  judge.  It  does  not  seem  to  the  undersigned  to  be  necessary  or  expedient 
to  have  appeals  from  such  decisions  heard  in  the  zSone.  The  method  that  was  pro- 
posed by  Senator  Kittredge  in  his  bill  which  passed  the  Senate,  if  enacted  into  law, 
would  provide  for  an  appeal  and  would  serve  all  requisites  in  that  regard. 

It  has  been  urged  in  dissent  to  this  proposition  that  an  appeal  to  a  court  at  New 
Orleans  or  New  York,  for  example,  would  be  the  same  as  forbidding  appeal,  for  the 
parties  might  not  have  the  means  to  incur  the  expense  of  taking  their  case  so  far. 
There  are  several  Anglo-Saxon  colonies  of  Great  Britain  where  there  is  but  a  single 
judge,  and  where  appeals  are  taken  to  England.  St.  Helena,  with  a  population  of 
about  what  the  Zone  has,  is  one:  and  Belize,  Honduras,  with  a  population  of  some 
40,000,  is  another;  populations  like  that  of  the  Zone  made  up  largelv  of  negroes. 

The  objection  to  a  laige  judiciary  in  the  Zone  is  that  all  judges  in  excess  of  one 
will  have  nothing  to  do.  These  people  do  not  seem  to  be  litigious.  So  far  they 
have  shown  themselves  to  be  very  tractable.  There  will  probably  be  inore  litigation 
and  more  criminal  charges  to  be  tried  after  the  canal  work  a«?ume8  greater  propoiv 
tioDs  than  att  present,  but  it  is  scarcely  possible  that  the  number  of  perMns  who  may 
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At  any  ime  come  under  the  jarisdiction  of  United  States  courts  will  exceed  60,000^ 
and  probably  not  more  than  2,500  of  them  will  be  Americans  of  the  white  race.  At 
present  quite  half  of  the  inhabitants  are  foreigners,  a  proportion  that  in  the  fatore  is 
likely  to  be  laigely  increased.  Sorely  six  municipal  judges  and  one  superior  judge 
can  attend  to  the  litigation  and  crimes  of  the  probable  maximum  number  stated. 

Anotiier  employment  has  been  suggested  for  the  three  judges,  that  of  constitatiiig 
them  a  land  court,  such  as  was  created  by  Act  496  of  the  acts  of  the  PhilipjHoe 
Commission. 

The  experience  and  observation  of  the  writer  in  the  Philippines  showed  him  that 
the  land  court  of  registration  served  a  very  useful  purpose  m  all  cases  where  the 
United  States  required  certain  lands  for  public  purposes  and  where  there  was  much 
doubt  and  uncertainty  whether  the  lana  was  public  or  private,  and,  if  the  latter, 
whether  the  title  was  vested  in  A,  B,  or  C.  It  was  convenient  to  require  parties 
owning  land,  or  claiming  to  own  it,  to  come  into  court  and  produce  theur  titles j  but 
on  the  Isthmus  a  method  for  accomplishing  this  result  has  been  already  aooomi^ished 
by  Sections  VI  and  XV  of  the  canal  convention,  which  is  now  public  law  oi  the 
United  States  and  of  Panama.  Besides,  the  President  has  appointed  the  two  mem- 
bers of  the  Joint  Ck>mmi88ion  who  are  to  represent  the  United  States  in  respect  to 
the  determination  of  the  amount  to  pay  for  damages  resulting  from  the  taking  of  pri- 
vate land,  and  this  is  said  with  full  knowled^  of  the  opinion  of  Judge  Charles  E. 
Magoon  respecting  expropriation  proceedings  m  his  report  to  the  Secretary  c^  War, 
dated  May  26,  1904. 

So  far,  there  has  been  no  occasion  to  exercise  the  authority  delegated  to  the  Com- 
mission by  the  President  in  his  instructions  to  the  Siecretary  of  War  of  May  9, 1904, 
conferring  upon  them  the  power  to  expel  from  the  Canal  Zone  certain  criminal, 
vicious,  or  undesirable  characters. 

JAILS. 

The  need  for  a  prison  where  criminals  under  sentence  may  be  confined  is  evident, 
and  steps  have  bc^  taken  to  erect  one  within  the  Canal  Zone.  The  municipal  lock- 
ups are  rude  and  insecure  affairs,  and  the  system  of  subsisting  prisoners  wholly  bad. 
When  an  individual  is  confined,  the  family  or  friends  of  the  person  must  feed  them 
or  they  will  go  hungry.  If  there  is  no  one  whatever  who  volunteers  to  supply  food, 
the  alcalde  allows  a  small  pittance  with  which  the  prisoner  may  purchase  food,  but 
the  amount  is  only  sufiScient  to  pay  for  an  inadequate  supply  ot  the  plainest  and 
cheapest  subsistence.  On  several  occasions  the  police  have  found  it  necesBar>'^  to 
release  persons  locked  up  by  the  alcaldes  who  had  received  no  food  for  two  or  three 
days. 

HBAUTH  AND  SANITATION. 

The  instructions  of  the  President  required  that  every  precaution  be  taken  to  pro- 
tect the  employees  of  the  Government  against  the  tropical  diseases  that  have  pre- 
viously caused  a  high  mortality  at  Panama.  An  experienced  oflScer  of  the  nax-al 
medical  service,  already  on  the  Isthmus,  was  directed  to  report  to  the  undersigned, 
and  to  concert  measures  with  the  canal  employees  and  the  local  members  of  his  pro- 
fes-'ion  for  preventing  infection  and  warding  off  sickness.  He  was  annonncea  tm 
acting  chief^sanitary  ofl5cer  on  May  19,  1904. 

In  the  French  company's  staff  were  two  doctors  employed,  one  at  the  hospital  near 
Panama  and  the  other  with  the  principal  force  of  workmen  who  were  employed  in 
excavations  at  Culebra. 

Fortunately  there  was  no  prevalent  sickness  on  the  Isthmus  at  the  date  of  the 
assumption  of  government  by  the  United  States.  There  had  been  a  very  few  cases 
of  yellow  fever  and  smallpox  during  the  preceding  twelve  months,  and  some  deaths. 
There  was  no  cholera  nor  pla^e.  Consumption  appears  to  cause  more  mortality  on 
the  Isthmus  than  toy  other  ailment,  as  this  grave  malady  usually  does  in  the  Tropici 
everywhere. 


Digitized  by  LjOOQIC 


INVESTfG4TION   OF   PANAMA   OAKAL  ICATTSBS.  2475 

7%wughoui  the  worH  among  reading  people^  the  name  " Panama*^  iaaseodatrd  with 
ehagrei  and  yellow  feoer,  vM  dieeau  and  aeath;  a  country  that,  according  to  the  umtal 
concept,  was  made  tip  of  ettampt  and  jungle^  reeking  with  miatma  and  swarming  with 
poisonous  reptiles  omL  insects.  That  death  should  dose  the  career  of  any  visitor  to  the 
Isthmus  was  not  thought  remarkable,  but  the  averaae  man  understood  that  to  survii^  a  visit 
there  was  remarkable.  Were  not  the  graves  of  workmen  equal  in  number  to  the  ties  laid  by 
the  road  builders  under  the  rails  of  the  Panama  transit  routef 

Nobody  had  ever  disputed  that  statemewL  current  everywhere;  apparently  nobody  even 
thought  of  asking  himself  the  question:  ** is  U possible  that  the  deaths  averaged  85  a  day 
for  five  years  and  reacheda  total  qf  150,000  in  that  timer*  A  number  more  than  ten  times 
greater  than  the  whole  population  of  the  Isthmus  at  that  period;  a  number  probably  equal 
to  all  those  who  crossed  the  Isthmus  from  1850  to  1856. 

Twenty-six  yean  after  the  driving  of  the  last  spike  eame  the  French  undertaking,  led  by 
the  maker  of  Suez,  dnd  for  eight  years  money,  champagne,  absinthe,  and  rum  flowed  like 
water.  Then  the  dissolute  and  depraved — the  human  drxflwood  of  the  nations — thronged  to 
the  Isthmus  and  joined  in  the  constant  carnival  of  dimpaHon,  disorder,  and  crime,  an  era 
of  license  emd  luxury,  of  starvation  and  misery,  qf  corruption  and  veniality. 

Whatever  qualities  of  honor,  ofself-resped,  <md  correct  living  may  have  existed  on  the 
Isthmus  before  the  advent  of  the  railroad  and  canal,  those  possessing  such  virtues  were  lost 
or  sacrificed  in  the  tornado  of  dissipation  that  came  with  these  enterprises,  so  that  the  local 
governmenty  whatever  may  have  been  the  excellence  of  intentions  of  the  governing  dass,  was 
utterly  powerless  to  stem  the  Hde.  Licenses  for  the  privileges  of  open  mdulgence  in  viciotis 
and  cnmrnal  practices  and  monopolies  sold  to  the  Government  favorites  yielded  large  sums 
to  the  public  chesL  There  was  no  such  thing  as  a  self-respecting  public  opinion;  there  was 
apparenily  no  standard  ofmoralify  or  virtue. 

The  present  Qovemment  of  the  new  Republic  has  an  opportunity  to  show  that  similar 
practices  to  those  of  the  past,  tliat  have  helped  to  make  Panama  infamous,  will  not  be  per^ 
milted  longer  to  prevail.  There  are  provisions  in  the  new  constitution  that  look  to  the  die- 
continuance  of  ojficial  monopolies  and  that  do  now  prohibit  games  of  fortune  and  chance, 
but  the  world  unit  have  a  reason  for  withholding  confidence  in  the  sincerity  of  those  who 
enact  and  those  charged  with  the  enforcement  of  those  laws  so  long  as  the  getieral  treasury 
continues  to  er^oy  a  large  income  from  officially  authorized  gambling  and  lottery  drawings. 
It  is  not  surprising  that  during  the  temps  de  lux,  as  the  period  of  lavish  expenditure  of  the 
French  is  sOll  called— a  time  when  every  man  ana  woman  sought  to  participate  in  the  oryie 
and  profit  6y  it — that  little  thought  was  given  to  sanitation  and  hygiene,  to  pharmacies  and 
koepdats,  to  asylums  and  infirmaries.  Those  who  dropped  out  in  the  scramble  simply  Ian- 
fuithed  and  died.  That  ike  mortality  was  great  is  certain,  and  it  would  have  been  so  in 
any  cUmaie  where  like  sanitary  and  social  conditions  prevailed;  but  the  death  rate  u^s 
undoubtedly  large.  B  is  for  Americans  to  see  if  they  can  not  change  those  condilions. 
That  we  wSl  do  so  is  the  confident  belief  of  the  sanitary  officers  and  the  undersigned. 

The  matter  above  printed  in  italics  constitutes  the  pa^es  omitted  from  the  original 
report  of  General  Davis,  as  printed  and  referred  to  in  his  testimony. 

^6  French  company  was  o]>erating  under  a  concession.  The  company  had  no 
police  power.  If  wronf^  or  injured  personally  or  corporately,  the  app^  for  juRtioe 
nad  to  oe  to  a  Colombian  court 

The  company  could  not  compel  the  inhabitants  along  the  canal  line  to  clean  up 
and  observe  sanitary  rules;  indeed,  there  were  no  rules.  If  a  village  was  reeking  in 
fiHh  it  so  remained  until  Uie  people  might  abate  the  nuisance;  but  the  French  com- 
pany made  lai]ge  expenditures  in  hospital  construction  and  maintenance.  An  estab- 
lishment that  IS  to-dav  a  notable  one  was  built  near  the  city  of  Panama,  in  a  very 
thorough  manner,  and  it  possessed  all  the  appointments  usually  found  in  hospitals 
olitsdiiteu 
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In  Colon  was  another  very  creditable  institution  of  smaller  erize,  and  on  the  island 
of  Taboga,  in  Panama  Bay,  was  built  a  convalescent  hospital  with  some  25  rooms. 
The  beds  in  these  three  establishments  numbered  about  600,  and  in  times  of  emer- 
gency they  have  sheltered  man^  more  than  this  number.  These  buildinss  can  all 
be  repaired  at  small  expense  (mdeed,  some  of  them  have  been),  and  will  serre  to 
meet  a  lar^  part  of  the  needs  of  the  Government  for  hospital  accommodations,  and 
the  Commission  is  so  spared  the  need  of  a  large  expenditure  on  this  score.  Bat  the 
existence  of  the  Canal  Company  hospitals  in  no  way  relieved  the  situation  for  the  vast 
horde  of  canal  followers  and  riffraff. 

The  canal  oflScials  were  highly  paid;  they  were  so  far  from  home  and  its  restraintB; 
they  were  ignorant  of  the  measures  that  we  now  know  are  effective  in  wardinfr  off 
certain  diseases  prevalent  on  the  Isthmus,  and  a  great  many  died;  how  many,  or 
what  percentage  of  the  population,  the  world  will  never  know. 

The  two  diseases  next  to  tuberculosis  in  vinilence  aa  causes  of  mortality,  yellow 
fever  and  malarial  fever  (Chagres  fever,  so  called,  but  only  a  type  of  the  malarial 
kind),  are  now  known  to  be  transmitted  by  the  sting  of  an  insect^  and  probably  in 
no  other  manner.  To  this  proposition  all  the  leading  physicians  in  the  world  now 
subscribe.  A  certain  way  to  prevent  an  infection  of  either  of  these  fevers  is  to  shield 
or  protect  those  here  from  the  stinj^  of  the  mosquitoes,  and  that  it  is  not  difficult  to 
accomplish.  This  has  been  proved  in  a  great  many  places,  notably  in  Cuba,  in  f^ypt, 
and  in  West  Africa. 

The  sanitary  officers  of  the  Zone  are  proceeding  on  the  lines  of  carefully  observed 
experience. 

The  health  and  sanitary  department  is  thus  organized:  A  chief  sanitary  officer,  a 
director  of  hospitals,  a  chief  quarantine  officer  forming  a  board  of  health;  a 
superintendent  and  requisite  assistants  for  each  of  the  two  principal  hospitals;  a 
quarantine  officer  for  each  terminal  port;  a  health  officer  and  assistants  for  Panama 
and  another  for  Colon;  a  field  hospital  at  each  center  of  work;  a  sanitary  expert  for 
the  Zone,  with  a  sanitary  inspector  at  each  station;  a  physician  at  eacn  important 
center  of  work. 

A  building,  erected  at  large  expense  as  one  of  the  residences  for  the  director-general 
of  the  French  company,  has  been  repaired  and  made  ready  for  use  as  a  deliention 
house  for  passengers  arriving  on  an  infected  vessel  at  ports  of  Panama  or  Ancon,  and 
a  building  for  a  like  purpose  will  soon  be  erected  at  Colon  or  Cristobal. 

Since  May,  when  tne  control  of  the  canal  works  and  the  hospitals  passed  to  the 
United  States,  the  health  of  the  Isthmus  has  been  very  good.  There  have  been  foor 
CHi^es  of  yellow  fever,  all  among  those  who  were  inhabitants  of  Panama  when  the 
United  States  took  over  the  canal.  Not  one  of  them  was  a  canal  employee.  Two  of 
the  cases  referred  to  terminated  fatally,  one  is  recovered,  and  one  is  now  convalesciiig. 
The  cases  were  many  days  or  weeks  apart. 

There  have  been  a  few  cai-cs  of  malarial  fever,  but  the  number  has  not  been  notioe- 
able,  nor  have  any  of  the  cases  been  severe. 

The  marine  battalion  that  have  been  on  duty  at  Empire  for  ten  months,  number- 
ing 411  men,  has  had  no  fatal  case  of  sickness.  The  men  are  in  good  health,  bat 
about  one  in  three  have  had  mild  attacks  of  malaria. 

Within  the  Zone  there  are  at  present  employed  in  the  sanitary  department  aboot 
IfiO  persons  engaged  in  efforts  to  change  the  sanitary  condition.  Along  the  line  of 
the  proposed  canal  there  are  several  parties  of  laborers  enga&ed  in  the  work  of  dian- 
fection,  drainage,  destroying  breeding  places  for  insects  capable  of  causing  infection, 
covering  water  beirrels  to  prevent  them  from  becoming  breeding  places  for  mosqui- 
toes, and,  in  other  words,  everything  that  experience  has  shown  is  effective  in  safe- 
guarding the  health  of  the  inhabitants. 

Within  the  city  of  Panama  a  considerable  force  of  laborers  has  been  at  work  lor 
the  past  two  or  three  months,  under  the  supervision  of  American  and  native  officers, 
performing  the  same  service  for  those  cities,  except  that  the.  actual  cleaning  of  the 
streets,  works  of  drainage,  etc.,  are  bein^  performed  by  the  local  authorities. 

It  is  the  opinion  of  the  chief  of  the  sanitary  department  that  this  system  mar  soon 
have  to  be  changed,  and  that  the  work  in  question,  if  it  be  efficiently  performecl,  most 
be  assumed  by  the  United  States  and  paid  for  out  of  the  public  Treasury.  Bat, 
under  the  terms  of  the  canal  convention,  the  United  States  could  not  intervene  in  this 
matter  unless  the  authorities  of  the  Republic  declare  their  inability  to  do  or  fail  to 
do  what  is  required  of  them  by  the  United  States  sanitary  ordinances.  It  has  not  yet 
been  deemed  necessary  or  expedient  to  apply  this  provision. 

A  few  cases  of  yellow  fever  have  been  found  in  Panama,  and  wherever  one  has  been 
located  the  house  and  neighboring  premises  have  been  disinfected,  and  all  insects 
capable  of  transmitting  the  infection  have  been  destroyed.  In  one  instance  this 
work  of  disinfection  in  a  private  house  by  sulphur  fumes  resulted  in  some  damage  to 
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priTate  property  within  the  hoose  and,  In  consequents,  a  claim  was  presented  for 
paymeDt  for  the  loee  sustained  by  the  owner  of  the  articlet*.  The  legal  adviser  of  the 
Caiud  Commission,  then  on  the  Isthmus,  expressed  the  opinion  that  payment  by  the 
Government  coald  not  properly  be  made  for  this  purpoee,  and  the  matter  has  goue 
so  farther;  but  the  subject  will  probably  be  brought  up  and  presented  in  another 
shape  by  the  person  who  has  suffered  the  loss. 

The  plans  for  the  waterworks  prepared  bv  the  chief  engineer  are  being  executed. 
A  system  of  sewerage  has  been  also  planned  by  the  chief  engineer  and  work  has  just 
been  commenced,  and  this  will  be  an  important  aid  to  good  health  conditions.    The 
acheme  of  water  mipply  contemplates  obtaining  a  supply  from  the  head  of  the  Kio 
Grande  River,  on  the  canal  line,  for  the  city  of  Fanama,  K>r  a  good  supply  of  potable 
water  can  be  collected  at  the  sources  of  that  stream  and  brought  through  a  16-inch 
pipe  laid  along  the  line  of  the  Panama  Railroad.    The  elevation  of  the  source  of 
supply  is  212  feet    A  reservoir,  at  an  elevation  of  144  feet,  is  being  constructed 
within  the  Zone  on  the  outskirts  of  the  city  of  Panama,  and  from  thin  reservoir  the 
water  wiU  be  distributed  to  the  dty  and  to  a  part  of  the  Government  buildings  in 
Pbnama,  while  the  other  buildings,  at  a  higher  level  than  this,  such  as  the  upper 
portion  of  the  hoq>ital,  will  be  supplied  from  the  same  reservoir  by  means  of  a  pump- 
ing plant     It  was  estimated  that  the  work  of  water  supply  for  the  city  of  Panama 
would  be  completed  by  February,  1906.    The  material  for  use  in  constructing  it  has 
been  purchased  in  the  United  States  and  will  probably  soon  arrive  on  the  Isthmus. 
In  Colon,  where  the  conditions  are  not  so  uiyent  because  the  population  is  less, 
the  plans  are  not  so  far  advanced.    The  dty  of  Colon,  lying  as  it  aoee  just  above  the 
high  tide  of  the  sea,  and  a  part  of  it  scarcely  above  high  tide,  presents  some  com- 
plicatioQS  and  difficulties  that  will  probably  reouire  pumping  of  sewage.     No  con- 
venient water  supply  for  Colon  has  as  yet  been  aecided  upon,  but  it  is  satis&ictory  to 
know  that  no  serious  illness  has  so  to  occurred,  even  though  the  sanitary  conditions 
in  Panama  and  Colon  are  very  bad.    No  employee  frbm  the  United  States  has  died. 
The  policy  being  pursued  fcy  the  sanitary  department,  by  authority  of  the  Canal 
Commission,  is  to  exercise  a  strict  oversight  of  the  health  of  all  inhabitants  of  the 
Zone,  including  Panama  and  Colon  cities.    If  anyone  should  be  sick  or  suspectf^d 
to  be  sick  with  yellow  fever,  such  person  would  be  taken  to  a  canal  hospital  and 
screened  by  wire  doth-so  that  mosquitoes  can  not  reach  the  patient    All  cases  of 
employees  sick  of  malaria  are  taken  into  the  Colon  or  the  Ancon  hospital  and  so 
screened  that  mosquitoes  can  not  reach  them. 

Those  who  are  helpless  and  without  any  means  of  support,  as  well  as  those  needing 
Borgical  treatment  which  they  are  unable  to  secure,  are  cared  for  in  Government  hos- 
pitals as  safety  measures  to  prevent  spread  of  disease  and  as  acts  of  humanity,  for  the 
monidpalities  are  unable  to  care  for  their  own  paupers  or  sick. 

On  October  26  the  number  of  patients  in  the  Ancon  hospital  was  188,  of  whom  98 
were  nonemployees,  and  of  the  latter  6  were  **  pay* 'patients. 

On  the  same  date  the  number  of  patients  in  the  Colon  hospital  was  35,  of  whom 
26  were  nonemployees,  3  of  whom  were  "pay"  patients,  making  a  total  on  that  date 
of  225  patients,  of  whom  127  were  nonemployees  and  98  were  employees. 

The  three  field  hospitals  have  only  four  beds  each  and  are  simply  stations  for  emer- 
gency cases,  the  same  to  be  sent  to  the  larger  establishments  as  soon  as  practicable. 
The  present  total  number  of  United  States  employees  on  the  Isthmus  is  3,500;  the 
number  in  hospitals  of  this  force  is  98,  or  about  28  per  thousand. 

As  rapidly  as  practicable,  or  as  necessities  require,  the  employees  from  the  States 
are  being  housed  in  the  old  repaired  and  renovated  buildings  or  in  the  new  tempo- 
rary structores,  modem  plumbing  is  being  installed,  and  the  conditions  for  decent 
living  are  being  created.  A  supply  of  provisions  from  the  United  States  is  always 
available  for  purchase  by  the  employees  at  reasonable  prices.  The  water  used  in  all 
hospitals  is  either  distilled  or  boiled  before  using.  A  modem  laundry  for  the  Ancon 
hospital  has  been  asked  for,  and  an  ice  and  cold-storage  plant  will  soon  be  provided 
for  each  hospital.    Electric  lights  for  Ancon  have  been  installed. 

When  the  Zone  was  taken  over  there  were  no  provisions  whatever  for  caring  for 
the  insane.  Upon  these  unfortunate  people  was  formerly  bestowed  such  care  as 
their  friends  could  afford,  but  in  the  case  of  those  who  were  afflicted  with  a  mania 
that  reqiiired  restraint  there  was  no  possible  means  of  caring  for  them  in  the  manner 
usual  in  civilized  countries.  There  were  no  cells  in  any  municipal  lockup,  and  a 
common  naethod  of  preventing  maniacs  from  injuring  themselves  or  others  was  to 
place  them  in  stocks. 

When  control  of  the  inhabitants  living  between  Colon  and  Panama  came  under 
the  United  States  jurisdiction  there  were  several  such  people  at  large  and  in  the 
stocka.  Some  rooms  in  the  Ancon  hospital  were  assigned  as  places  of  safe-keeping 
lor  the  insane  of  the  Zone,  and  now  the  number  within  control  of  the  United  States 
doctoni  is  10.    An  old  building  used  as  a  distillery  by  the  former  French  company, 
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eitaated  near  the  hospital  gronnds.  Is  bdn^  fitted  np  for  occapation  by  the  insane. 
It  will  accommodate  23,  a  number  which  it  is  believed  will  not  be  exceeded  for  some 
time  of  those  who  are  so  afflicted  mentally  as  to  require  restraint 

The  municipal  governments  of  the  Zone  are  so  feeble  and  the  inhabitants  generally 
so  poor  that  the  cost  of  the  maintenance  of  the  insane  in  almost  every  instance  most 
be  borne  by  the  United  States. 

It  is  supposed,  indeed  known,  that  there  are  a  few  lepers  in  the  Zone,  bot  as  vet 
no  active  measures  have  been  taken  looking  to  their  isolation.  It  is  self-evident  that 
if  a  leper  asylum  be  established  the  whole  cost  will  fall  upon  the  United  States.  In 
the  neighboring  city  of  Panama  there  are  a  few  lepers  housed  in  wretched  huts  near 
the  sea  beach,  a  half  mile  from  the  center  of  the  town,  where  they  are  left  very  much 
to  themselves,  but  charitable  persons  in  Panama  see  that  they  are  supplied  with  food. 
The  city  of  Panama  has  lately  appropriated  the  sum  of  $50,000,  silver,  to  be  applied  in 
procuring  a  new  lazaretto  for  these  incurables,  but  nothing  in  execution  of  the 
intention  has  yet  been  done.  Should  Panama  carry  its  project  into  execution  it 
would  probably  be  practicable  to  have  the  leprous  inhabitants  of  the  Zone  housed 
and  cai^  for  in  the  establishment  belonging  to  the  Republic. 

The  general  health  of  the  inhabitants  of  the  Zone  and  of  the  cities  of  Colon  and 
Panama  since  April,  when  the  undersigned  first  visited  the  Isthmus  as  a  Canal  Com- 
missioner, has  been  good.  The  climate  does  not  appear  to  be  a  deadly  one,  and  with 
proper  precautions  and  with  an  observance  of  the  rules  which  experience  has  shown 
all  over  the  world  are  necessary  and  easy  of  observance,  the  employees  of  thfiiCansl 
should  enjoy  good  health.  The  ruling  temperatures  in  the  dty  of  Panama  are  from 
about  TO**  as  a  minimum  to  about  95°  as  a  maximum.  The  ordinary  range  of  the 
thermometer  is  about  from  73  to  85°,  and  almost  always  a  light  bed  cover  is  desired 
during  the  latter  part  of  the  night. 

The  following  statistics  respecting  the  health  and  sanitary  service^  furnished  bj 
Colonel  W.  C.  Gorgas,  chief  sanitary  officer,  contain  useful  mformation  respectiDg 
the  work  in  his  chai^: 

Ancon  hospital: 

Capacity  May  4,  1904,  as  rated  by  the  Canal  Company  (but  at  times  has 

accommodated  as  many  as  700) 476 

Capacity  September  30, 1904 360 

Patients  admitted  May  4  to  September  30 477 

Deaths  from  May  4  to  September  30 21 

Patients  discharged 302 

In  the  hospital  September  30 164 

Number  of  trained  nurses 22 

As  to  the  separation  of  employed  from  nonemployed  it  is  impossible  to  give  the 
figures,  except  from  August  17,  at  which  date  an  order  was  issued  from  the  chief 
sanitaiy  office  directing  that  a  daily  report  be  made  of  admissions  of  patients  not 
employed  by  the  Commission.  As  most  of  the  patients  admitted  prior  to  August  17 
have  left  the  hospital,  the  facts  of  their  employment  can  not  be  obtained. 

Non- 
employeab 


PatientB  admitted  August  17  to  September  80 168  US 

Deaths  from  August  17  to  September  80 8  7 

Patients  discharged Ill  M 


Colon  hospital: 

Capacity  May  4, 1904,  as  maintained  by  Sisters  (no  rating  by  Canal  Company) .   00 

Capacity  September  30, 1904 (•) 

Patiento  admitted  May  4  to  September  30— 

Employees 

Other  than  employees 

Number  of  trained  nurses 


iil 


In  hospital  September  80, 1904— 

Employees 1 

Other  than  employees X  5* 

Total 35 


a  Not  obtainable. 
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Colon  hospital — Continaed. 

Fatientfi  taken  over  on  aaBuming  control,  September  14 — 

Employees I 

Pay  patients *. 3 

Other  than  employees  or  pay  patiente 29 

FiitientB  admitted  since  September  14,  19(H>- 

Employees 3 

Pay  patients 3 

Other  than  employees  or  pay  patient^ 22 


Tbtal 61 


Deaths  from  September  14  to  30,  1904— 

Employees 0 

PSav  patients 0 

Other  than  employees  or  pay  patient? 0 

Total 0 

Patients  discharged  since  September  14  up  to  September  30 — 

Employees 2 

Pav  patients 6 

Other  than  employees  or  pay  patients 18 

Transferred,  pay  patients 1 

In  hospital  September  30,  1904 36 

Total 61 

Qoarantine  office: 

Puiama,  Repnblic  of  PanHma,  and  Anron,  Canal  Zone — 

Vessels  Doarded 61 

Vessels  detained ^ 6 

Suspects  refused  admiP«ion 0 

Disinfected 7 

Colon,  Republic  of  Panama,  and  Crintobal,  Canal  Zone — 

Vessels  boarded 107 

Vessels  detained 0 

Suspects  refused  admission 0 

Disinfected 0 

No  passengers  were  ultimately  refused  admisnion,  but  175  were  held  under  obser- 
vation or  surveillance,  aboard  or  ashore,  to  complete  five  days  from  date  of  last 
probable  exposure  to  yellow  fever. 

Four  patients  arriving  at  Panama  were  held  as  8UH[)ected  of  plsiKue  until  bacterio- 
logical tests  and  other  evidences  showed  the  patients  free  from  this  disease. 

Health  office  of  Colon  and  Cristobal: 

Houses  inspected  in  Colon  and  Cristobal 1, 067 

Houses  fumigated 4 

Contl^^ous  or  infectious  diseases  removed  from  houses 0 

Premises  cleaned 420 

Premises  recleaned 104 

Barrels  and  cisterns  condemned 0 

Barrels  covered 0 

Loads  of  dirt  removed  from  yards  and  streets  of  Colon 1, 465 

Health  office  of  Panama: 

Houses  inspected  to  date 1,642 

Houses  reinspected  to  date 700 

Houses  fumigated 39 

Cases  of  infectious  or  contagious  diseases  removed  from  houses 3 

Premises  cleaned 1,582 

Barrels  and  cisterns  condemned 10 

Barrels  covered 850 

Chief  sanitary  inspector.  Canal  Zone: 

tlooses  inspected - .  -  0 

Oases  of  infectious  or  contagious  diseases  removed  from  houses  by  sanitary 

inspectors 0 

Premiiaes  cleaned 0 
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Chief  sanitary  inspector,  Canal  Zone— Continued. 
Rain-water  barrels  made  mosquito-proc^ — 

At  La  Boca 200 

AtCulebra 505 

705 

Pails  installed  for  night  soil — 

At  Bas  Matachin 7 

At  Gorgona 18 

AtCulebra 36 

61 
Garbage  cans  emptied  daily  at  Culebra 80 

Drainage  work  has  been  done  at  the  following  places  previous  to  October  15:  La 
Boca,  Ancon,  Paraiso,  Culebra,  Empire,  Las  Cascadas,  ^as  Obispo,  Bas  Matachin, 
Gorgona,  TabemiUa,  and  Bohio. 

Emersency  hospital,  Gorgona: 

The  first  patient  was  admitted  September  28,  1904. 

The  number  of  cases  treated  from  that  date  to  October  12,  inclusive,  was  112. 
Sent  to  Ancon  Hospital,  2. 

Scores  of  persons  have  been  furnished  with  remedies  for  trifling  temporary  ail- 
ments not  sufficiently  important  to  be  carried  on  the  daily  nek  report. 
Seven  patients  have  been  admitted  here,  and  3  are  now  in  hoepitaL 
Cases  treated  from  August  26  to  September  28,  277. 
Cases  sent  to  Ancon  Hospital  from  August  26  to  September  28,  16. 

Emergency  hospital,  Culebra. 

Number  of 
paUeDta 
Month.  patients       sent  to 

Anoon 
Hotpiial. 


June 

July 

August , 

September 

October  (ttntil  13th) 


16 
41 
86 
36 
10 


Physician,  Empire: 

Total  number  of  individual  patients  from  July  19  to  October  13 517 

Total  number  of  consultations  from  July  19  to  October  13 876 

Total  number  of  patients  transferred  to' Ancon  Hospital  from  July  19  to  Oc- 
tober 13 6 

The  sanitary  service  has  been  in  chalve  of  the  well-known  sanitary  expert,  Col.  W. 
C.  Gorgas,  U.  S.  Army,  ably  assisted  by  Medical  Inspector  John  W.  Bo68,U.  8.  Navy, 
in  the  capacity  of  director  of  hospitals. 

LANDS  AND  BniIJ>IN08. 

As  has  been  stated  above,  the  total  area  of  the  Canal  Zone,  as  described  in  the 
canal  treaty  and  defined  in  the  provisional  agreement  of  June  16,  1904,  is  44S.379 
square  miles — this,  of  course,  being  computed  by  scale  on  the  map. 

The  boundaries  of  the  Zone,  except  so  far  as  relate  to  the  cities  of  Panama  and 
Colon,  have  not  yet  been  surveyed;  a  work  which  will  probably  reouire  the  servicea 
ultimately  of  a  joint  commission,  consisting  of  members  appomtea  by  the  United 
States  and  by  the  Republic  of  Panama. 

The  language  of  tne  canal  convention,  in  article  2,  has  for  the  geographical 
description  of  the  Zone: 

A  width  of  10  miles,  extending  to  the  distance  of  6  miles  on  each  aide  of  the  obiter 
line  of  the  route  of  the  canal  to  be  constructed;  the  said  Zone  banning  in  the 
Caribbean  Sea  3  marine  miles  from  mean  low-water  mark,  and  extending  to  and 
across  the  Ipthmus  of  Panama  into  the  Pacific  Ocean  to  a  distance  of  3  marine  miles 
from  mean  low- water  mark,  with  the  proviso  that  the  cities  of  Panama  and  Cokm 
and  the  harbors  adjacent  to  said  cities,  which  are  included  within  the  boondaties  of 
the  Zone  above  described,  shall  not  be  included  within  this  grant 

.,y,,...uy  Google 
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There  is  farther  provision  that  the  United  States  may  aoqoire  any  other  lands  and 
waters  oatdde  of  the  Zone  as  may  be  ne<>e&8arv  for  canal  purposes.  It  will  be  found 
apon  inspection  that  the  boundaries  marked  for  the  Zone  on  the  mi^,  appearing  as 
Exhibit  £,  are  always  exactly  6  miles  from  the  line  of  the  canal,  and  this  results 
from  a  very  peculiar  shape  or  outline  of  the  Zone  itself,  a  shape  which  it  is  ho^ed 
may  be  corrected  when  the  time  comes  to  make  a  definite  and  permanent  delimitation 
of  the  Canal  Zone. 

The  area  eiven  above,  about  448  square  miles,  may  be  Bubdivided  into  approxi- 
mately the  foUowing  areas: 

Received  by  purchase  from  the  New  French  Canal  Company,  52.11  square  miles; 
owned  by  the  Panama  Railroad,  68.12  square  miles;  the  private  ownership  seems 
to  amount  to  about  139.23  square  miles;  and  the  public  lands  owned  by  the  Repablic 
of  Panama  formerly,  and  now  understood  to  be  the  propert}r  of  the  United  States, 
in  pursuance  of  the  cession  made  by  article  2,  188.91  square  miles,  making  a  total,  as 
above,  of  about  448  square  miles.  Of  lands  owned  by  the  Panama  Railroad  there 
are  12.87  sjquare  miles  outside  of  the  Canal  Zone. 

At  the  time  of  the  purchase  by  the  United  States  of  the  rights  and  property  of  the 
French  Canal  Company  there  was  certain  litigation  in  i)rogre8S  in  the  courts  of  the 
Republic  of  Panama  that  had  resulted  in  the  obtaining  of  judj^ments  by  the  plaintiffs; 
In  the  execation  of  tho»e  judgments  an  embargo  had  been  laid  upon  certain  property 
of  the  New  French  Canal  Company  situated  in  the  city  of  Panama. 

In  order  to  secure  the  interests  of  the  United  States  Messrs.  Day  and  Russell,  in 
Paris,  required  that  there  should  be  depoeited  in  their  hands  a  sum  of  money  suffi- 
cient in  amount  to  satisfy  these  embargoes  in  case  the  French  Canal  Company  should 
not  cause  them  to  be  extinguished.  Quite  recently  compromises  have  been  effected 
by  the  New  French  Canal  Company  with  the  judgment  creditorn,  and  the  embargoes 
hud  upon  the  properties  belonging  to  the  Government  in  the  city  Panama  have  been 
canceled.  This  propertv,  lately  under  embargo,  amsisted  of  the  canal  office  build- 
ing, for  which  the  Canal  Company  paid  1,000,000  francs  in  the  year  1881,  and  the 
other  is  the  preeent  residence  of  the  chief  engineer  of  the  Canal  Companv,  also  in 
the  dty  of  Panama,  for  which  at  the  same  time  300,000  franca  was  pai().  These 
properties  are  now  worth  much  more  than  the  prce  paid  for  them  originally,  and 
are  very  valuable  assets  of  the  Unite<l  States. 

On  the  island  of  Taboga,  situated  in  the  Bav  of  Panama  and  not  within  the  Canal 
Zone,  are  2  hectares  of  land  (say,  5  acres)  upon  which,  many  years  ago,  was 
erected  a  large  building  to  be  UJ^ed  as  a  convalescent  hospital  or  retreat,  to  which  the 
employees  on  the  Isthmus  could  go  as  a  resort  for  better  health  conditions.  This 
building  is  in  fair  condition  and  is  being  rehabilitated. 

The  landed  properties  taken  over  bv  the  United  States  in  France  number  In  all 
52,  and  all  of  tnem  are  traversed  by  the  ri^ht  of  way  of  the  canal.  In  the  purchases 
made  a  considerable  area  of  land  was  obtained  by  the  Old  French  Canal  Company 
that  was  not  required  for  the  canal  purposes  proper;  but  as  the  owners  refused  to 
sell  a  part,  the  purchases  were  made,  in  some  instances,  for  the  whole. 

One  of  the  first  acts  of  the  Old  French  Canal  Company  was  the  purchase  of  more 
than  nine-tenths  of  the  stock  of  the  Panama  Railroad,  and  by  virtue  of  this  owner- 
ship the  control  of  the  railroad  pa8«ed  into  the  hands  of  the  French  company.  One 
of  the  acta  of  the  board  of  directors  was  to  authorize  the  conveyance  of  all  the  lands 
belonging  to  the  Panama  Railroad  to  the  canal  enterprise,  which  was  done,  and  this 
condition  of  affairs  continued  until  just  before  the  canal  went  into  bankruptcy ;  where- 
upon the  lands  were  all  reoonveved  to  the  railroad  company,  and  that  is  their  status 
at  the  present  time.  These  lands  of  the  railroad  company  were  considered  as  avail- 
able for  the  location  of  the  canal  as  were  also  the  public  lands  of  the  State.  So  that, 
at  the  preeent  time,  it  may  be  said  that  the  canal  location  is  situated  within  one  of 
these  tnree  classes  of  landed  property.  There  are  one  or  two  instances  where  private 
rights  have  not  been  procured,  but  in  nearly  every  instance  they  have  been.  It  is 
eertain,  however,  that  during  the  building  operations  the  Government  will  require 
some  additional  land  in  order  that  space  may  oe  obtained  for  dumping  the  soil  taken 
from  the  canal  excavation.  Other  areas  may  be  required  for  reservoir  purposes  or 
for  rights  of  way  for  railroad  diversions. 

The  Old  Canal  Company  erected  on  its  lands,  or  on  the  railroad  lands,  a  very  large 
number  of  wooden  buildings  with  gal  vanieed-iron  roofs.  At  one  time  t  he  total  of  these 
nombered  about  4,000.  At  the  present  time,  of  the  buildings  that  have  not  been 
femoved,  ti^ere  are  more  than  2.000.  During  the  period  of  cessation  of  work  the 
managera  of  the  Canal  Company  leased  many  of  these  buildings  and  a  considerable 
rev&me  was  obtained  from  this  source.  Large  areas  of  land  not  required  for  canal 
porpoeee,  and  that  never  would  be  required  for  such  purposes,  were  also  leased  to 
nimere  and  cattle  raisers.  The  net  amount  of  revenue  derived  by  the  French  com- 
pany from  these  leasee  reached  upward  of  930,000  silver  a  year,  and  in  pursuance  of 
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the  anthoiity  of  the  Secretary  of  War,  the  governor  of  the  Canal  Zone  has  con^oed 
the  method  of  leasing  lands  and  buildings  for  private  ownership,  the  money  receiyed 
for  the  same  being  treated  as  a  revenue  of  the  Canal  Zone. 

The  boundary  fines  of  some  of  the  tracts  of  canal  and  railroad  lands  are  very 
indefinite,  and  controversies  have  occurred  and  will  hereafter  occur  respecting  the 
limits  of  those  properties  that  abut  upon  private  lands. 

There  are  many  cases  where  squatters  nave  occupied  canal  or  railroad  lands  and 
refuse  to  leave,  asserting  private  ownership.    These  cases  will  have  to  be  litigated. 

PUBLIC  WORKS. 

^8  has  alreadv  been  stated  in  the  preceding  pages,  there  is  nothing  answering  to 
the  definition  of  this  title  in  existence  in  the  Canal  2ione  except  the  Government 
work  of  constructing  an  interoceanic  canal,  and  the  Panama  Railroad  in  so  far  as 
its  ownership  makes  it  a  public  work,  this  ownership  consisting  of  98.4  per  cent  of 
public  property. 

Within  the  whole  extent  of  the  Zone  there  is  not  in  existence  a  public  road  or 
highway  or  bridge  except  within  the  aay^regation  of  houses  along  the  Ime  of  the  rail- 
road. There  are  a  few  footpaths  and  pony  tracks  in  the  jungle  made  to  reach 
detached  hamlets  and  huts,  but  thev  are  mere  paths  opened  out  with  a  machete,  and 
upon  which  no  grading  or  draining  nas  ever  been  done. 

There  is  one  exception  to  the  foregoing  statement,  and  that  concerns  the  city  of 
Panama.  During  the  time  when  the  French  operations  were  being  carried  on  in  an 
active  way,  a  public  highway  was  constructed  at  the  expense  of  the  Canal  Company 
on  land  owned  by  the  Canal  Company  from  the  western  city  limits  all  the  way  to 
the  station  La  Boca,  at  the  mouth  of  the  Rio  Grande  River,  which  is  now  included 
in  the  new  port  of  Ancon,  and  where  are  located  the  extensive  wharves  and  terminal 
works  of  the  Panama  Railroad.  This  road,  situated  entirely  within  the  Zone  and 
also  entirely  on  United  States  Grovemment  land,  is  maintained  at  public  expense  a^d 
is  now  being  repaired  so  as  to  restore  it  to  a  condition  of  usefulness.  The  length  of 
the  road  is  about  2  miles,  and  its  repair  will  cost  probably  $3,000  or  |4,000  the  first 
year,  and  about  $1,000  a  year  thereaiter. 

Extending  from  the  city  of  Panama  to  the  eastward  is  a  road,  metaled  in  part  and 
in  part  simply  a  dirt  road,  constructed  for  the  purpose  of  enabling  certain  of  the  better 
class  of  Panama  merchants  and  landowners  to  reach  their  suburban  homes  in  what 
are  called  '*The  Savanas;"  that  is  to  say,  open  prairies  of  considerable  extent^  situ- 
ated all  the  way  from  1  to  6  miles  from  the  city.  This  road,  for  the  first  mile  of  its 
length,  is  situated  within  the  city  of  Panama,  as  defined  in  the  delimitation  agree- 
ment of  June  16,  1904.  Beyond  the  city  limits  of  Panama  to  the  Zone  limit  on  the 
eastward  is  a  distance  of  approximately  2  miles,  about  one-half  of  which  has  been 
metaled  in  a  rather  indifferent  manner,  and  the  remainder  is  a  dirt  road.  This  road 
is  within  the  Canal  Zone,  and  the  inhabitants  of  tiie  city  of  Panama  and  those  who 
are  property  owners  within  and  without  the  Zone,  in  the  neighborhood  of  *'The 
Savanas,"  consider  that  it  is  the  duty  of  the  United  States  to  maintain  this  road  in  a 
serviceable  condition,  which  it  is  not  at  the  present  time  in  some  places.  The  half 
of  the  road  which  is  now  poorly  metaled  and  without  any  suitable  provision  for 
drains^  will  cost,  to  be  completed,  approximately  $3,000,  and  for  the  other  mile, 
which  IS  simply  a  dirt  track,  the  expense  of  construction,  drainage,  etc.,  will  amount 
to  about  $5,000,  as  the  broken  stone  for  the  road  metal  must  be  hauled  a  consider- 
able distance. 

Divei^ging  from  the  road  in  question,  at  a  point  about  half  a  mile  from  the  dty  of 
Panama,  is  a  road  that  wan  opened  by  the  Old  French  Canal  Company  through  pri- 
vate lands  to  the  railroad  station  at  Corozal,  which  is  3  miles  toward  Colon  from 
Panama.  The  work  done  by  the  Canal  Company  in  opening  this  road,  while  con- 
siderable as  respects  cost,  did  not  leave  anything  like  a  completed  road.  It  is  now 
general  1^  impassable,  except  for  pedestrians  and  saddle  or  pack  animals.  The  male- 
mg  of  this  road  resulted  in  the  claim  of  damages  against  the  Canal  Company,  and  in 
a  judgment  of  damages  to  the  amount  of  upward  of  33,000  pesos  which  had  just  been 
paid  Dy  the  New  French  Canal  Company.  By  this  ^yment  the  Canal  Company 
acquir^  no  right  to  any  land  whatever,  but  simply  paid  the  owners  of  the  land  the 
amount  stated  because  of  damages  assessed  at  that  amount  by  the  local  courts. 

The  road  from  the  canal  headquarters  at  Ancon  to  La  Boca  must  be  maintained* 
as  well  as  the  roads  which  join  the  various  hospital,  ofiice,  and  storehouse  boildiw 
situated  at  Ancon.  The  authorities  of  the  Republic  of  Panama  will  be  very  modi 
dteappointed  if  the  United  States  does  not  incur  the  expense,  which  Beeaaoa  to  belong 
to  the  country  exercising  the  equivalent  of  sovereignty,  of  maintaining  the  publie 
highway  already  existing  and  referred  to  above  from  the  city  limits  of  Panama  out  af 
far  aa  the  Zone  limits  m  "The  Savanas."  It  would  be  very  convenient^  hot  not 
essential^  to  have  the  road  repaired  and  made  passable  from  Buiiuna  to  CorottL 
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where  ue  a  oonsidenible  number  of  buildings  belonging  to  the  United  States,  and 
which  is  an  important  center  of  dred^^ing  and  other  excavation  work  yet  to  be  aone 
In  Cristobal  eome  road  work  of  a  limited  amount  wiU  be  required  to  connect  vari- 
0D8  buildings  and  workshops,  but  outside  of  those  items  referred  to  there  is  no 
neoeesity  for  any  extensive  expenditure  in  the  way  of  public  works.  The  municipal- 
ities should  take  care  of  theinselves  and  pay  for  the  expenses  of  keeping  open  mule 
tndls  and  maintaining  streets  within  villl^^;  but  all  of  the  stations  are  connected  by 
the  railroad,  and  alonx  the  railroad  track,  in  the  cuts,  and  on  the  embankments  are 
lootpaths  that  suffice  for  the  passing  and  repassing  of  pedestrians  and  ponies.  It  ii 
not  belieyed  that  any  other  public  work  than  that  referred  to  above  will  be  required. 

TBLBGRAPHS  AND  TELEPHOMIB. 

The  franchise  of  the  Panama  Baiiruad  was  construed  to  include  the  right  to  oper- 
ate works  accessory  to  the  same.  This  has  been  held  to  include  the  telegraph  and  the 
telephone.  During  the  French  canal  operations  independent  lines  for  canal  purposes 
were  installed  and  were  generally  used,  but  not  to  such  a  great  extent  as  they  will  be 
Qsed  in  the  future.  For  railroaa  purposes  tbe  railroad  compan}^  have  installed  two 
or  three  wires  along  its  own  roadbed,  connecting  the  termini  and  the  principal 
stations.  The  railroad  company  had  two  or  three  main  wires  extending  all  the  way 
across  the  Isthmus,  serving  all  other  stations. 

In  the  Republic  of  Panama  is  a  local  telegraph,  and  in  the  city  of  Panama  is  a  local 
telephone;  the  last,  especially  inefficient,  and  has  not  been  in  commission  for  some 
time  past  The  officers  connected  with  ^e  canal  enterprise  have  found  the  tele- 
paph  and  telephone  service  here  exceedingly  inefficient,  and  in  the  hof^e  of  improv- 
ing the  same,  provisional  arrangements  have  been  entered  into  by  which  the  canal 
wires  have  been  turned  over  to  Uie  Panama  Railroad,  so  far  as  operation  and  main- 
tenance are  concerned,  and  one  telegraph  and  telephone  system  for  l)oth  interests  has 
just  been  installed,  with  modem  instruments,  and  with  a  better  equipment  in  every 
way,  which  it  is  hoped  will  render  efficient  service. 

RBCaiPTB  AUD  DnBUBSKMKNTB. 

The  revenues  collected  from  the  inhabitants  of  the  Canal  Zone  from  the  4th  of  May 
to  the  30th  of  September,  1904,  are  as  follows,  not  including  municipal  revenues: 


Item. 


United 
States 
gold. 


Local 
currency. 


'Oazial  Zone"  from  July 
''Oanal  5jone '• 


Total  Hies  of  United  States  postage  stamps  soreharged 

17  to  September  30 

The  receipts  from  the  sale  of  Panama  postage  stamps  surcharged 

from  June  25  to  July  16 

Sales  of  stamped  paper  used  In  ofBcial  documents  from  July  17  to  September  80, 

required  by  the  laws  of  the  Republic  of  Panama 

Internal -revenue  stamps  required  by  the  laws  of  the  Republic  from  July  17  to 

September  80 

Receipts  from  rents  of  lands,  bonnes,  and  materials  from  May  4  to  September  80. 

Real-e9tate  tax 

Retail-liquor  tax 

Excise  tax  on  distillation  of  rum 

Taxes  and  flnes  collected  by  police 

Collection  from  barrio  of  Farian 

Slaogbterhoose  tax,  a  total  ol 


11,583.80 


1926.60 

112.20 

4.80 

10.617.88 

248.70 

3.657.16 

2,996.88 

1,088.22 

18.00 

2,487.86 


Total 1.683.80 


22,152.78 


The  disharsements  made  by  the  disbursing  officer  from  May  19,  1904,  to  Septem- 
ber 30,  1904,  are  as  follows: 


Item. 


Salaries.      Supplies.        Total. 


Isthmian  Canal  Commission 

Qoremment  of  Canal  Zone,  as  follows: 

J  a)  Sanitanr  and  health 
6)  Police  department 
e)  All  other  Zone  expenses 
neerin^  department,  including— 
(a)  Material  and  supplies,  disbursing  office,  and  land  admin 

istratlon 

(^)  Bngrineering proper.. 

1  total 


•10,277.10 

86,776.62 
14,477.54 
6,542.62 


54,411.29 
174,962.46 


18,164.78 
2,80V.  25 


19.051.88 
4.056.60 


110.277.10 

43.941.80 
28.829.81 


74,468.17 
179.019.06 


297, 447.  a 


81.682. 61 


tt9.0C0.94 

oogle 
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BeceipU  and  diibwnmnents  of  the  ixarious  municipalities  of  the  Cdnal  Zone  from  My  1  k 

September  SO,  1904' 


RECEIPTS. 


Manicipallty. 


Month. 


Balance 
on  hand 
Jane  1. 


Licenses 
and 
taxes. 


PoUce 
fines. 


Total 


Bmperador . 
Qorgona.... 
Baenavisla . 
Gatun 


ilncon 

Cristobal . 


Total. 


Jnl7 

August 

Heptcmber.. 

July 

AURllSt 

September.. 

July 

AufTU^  ••-•• 
.September. 

July 

Aujniat ..... 
September. . 

AugruRt 

September. . 

July , 

September. . 


$16.65 


27.20 
'i6.*46' 


$706.00 
1.036.50 
932.50 
893.30 
385.40 
449.00 
484.50 
421.90 
438.50 
208.50 
221.00 
250.50 
206.76 
283.76 
644.00 
231.00 


$152.00 

m.oo 

16&00 


51.00 
68.90 
28.00 
66.00 
11.50 
96.60 
12.00 
82.50 
216.80 
172.00 


78.00 


54.25 


7.2 


LIO 


1,237.20 


1874.66 

i.i^.ao 
Lrnso 

mtt 
43S.49 

6C2.9D 
472.90 
477.90 
44S.00 
804.00 
2S3.00 
283.00 
422.55 
456.75 
64100 
309.00 


8.50.66 


DISBITRSKMENTS. 


Municipality. 

Govern- 
ment. 

Public 
instruc- 
tion. 

Justice. 

Public 
worla. 

Treasury. 

TOtsL 

B!mperador 

$190.00 
250.55 
258.60 
75.00 
76.00 
81.00 
178.95 
185.76 
108.15 
56.20 
68.00 
56.00 
108.40 
12.50 

$280.00 
210.00 
210.00 
65.00 
110.00 
110.00 
103.00 
90.00 
90.00 

$230.00 
839.00 
810.00 
87.50 
80.00 
180.00 
176.15 
120.00 
216.00 
65.00 
110.00 
180.00 

$129.60 

120.00 

70.00 

$85.80 
U4.75 
160.06 

$866.40 

Qorgona 

MmIio 

1^008.65 
167.60 

48.60 
132.26 

808.60 

m.» 

Buena  vista 

463.10 

47.80 
74.60 

443.55 

483.65 

Oatun 

121.20 

60.00 
40.00 

80.00 
80.00 
25.20 

268.00 

256.00 

Ancon 

128.00 

262.75 

276.25 

! 

Total 

1,679.10 

1.808.00 

2,256.40 

819.60 

743.96 

6.307.06 

Total  receipts .• 18,629.55 

Total  disbursements 6,307.06 


Balance. 


Respectfully  8ubmitte<l. 

Gborgb  W. 
Bear-Admiral  John  G.  Walker,  U.  S.  Navy,     . 

Chairman  Itihmian  Canal  Commission* 
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SUPPLEMENTAL  REPORT 

OP 

MAJOR-GENERAL  GEORGE  W.  DAVIS,  U.  S.  A.  (Retired), 

GOVERNOR  OF  THE  CANAL  ZONE. 


•  TELEGRAPHS. 


The  public,  wishing  to  send  messages  by  telegraph  across  the 
IsthiDus,  or  from  or  to  intermediate  points,  have  the  means  of  doing 
90  by  using  the  Panama  Railroad  telegraph,  and  paying  the  customary 
tolls  for  uie  service;  but  the  rates  charged  by  the  railroad  company 
are  far  and  way  beyond  what  should  1^  charged.     The  rate  from 
Panuua  to  Colon,  and  vice  versa,  and  from  Ancon  to  Cristobal  and 
vice  versa,  is  ¥1  for  10  words,  address  and  signature  being  both 
counted,  whereas  in  the  United  States  10  words  would  be  sent  over  a 
distance  of  250  miles  for  25  cents^  without  counting  address  or  signature. 
When  the  work  is  being  earned  on  rapidly,  as  it  must  be,  to  insure 
the  completion  of  the  canal  in  the  time  set  for  its  completion,  the  tele- 
graph and  telephone  service  on  the  Isthmus  must  be  verv  active,  and  as 
no  private  line  now  exists,  and,  in  the  opinion  of  the  undersigned,  none 
ouf^t  to  exist  within  the  2iOne,  the  railroad  across  the  Isthmus  ought 
to  be  treated  just  as  the  Panama  Railroad  is  recommended  to  be  treated; 
that  in,  as  a  Government  line,  incidentally  performing  some  service 
for  the  public,  which  the  public  should  pay  for  at  a  mir  rate.     Not 
that  the  Government  desires  to  handle  the  private  business;  it  is  sub- 
mitted that  it  would  be  much  more  preferable  to  have  nothing  to  do 
with  it;  but  the  establishment  of  a  local  telephone  and  telegraph  line 
here  would  be  objectionable  in  many  ways,  and  it  therefore  lollows 
that  if  the  public  are  to  have  use  of  the  telegraph  or  telephone,  they 
must  make  use  of  the  Government  line. 

The  Isthmus  is  connected  with  the  outside  world  by  two  systems  of 
cable  communication;  one  is  the  Central  and  South  American  Cable 
Company's  wire,  which  comes  down  from  the  United  States  via  Gal 
veston,  to  Mexico^  Central  America,  and  which  is  continued  on  in  the 
Pacific  Ocean  to  YalparaiBO,  and  has  a  land  line  across  the  continent  to 
Buenos  Ayres. 

The  other  is  the  West  India  and  Panama  direct  cable  system,  whose 
wires  reach  all  the  West  Indies  islands,  and  also  Key  West.  Both  of 
these  companies  ai*e  doing  business  on  the  Isthmus.  There  is  another 
outlet  by  way  of  Jamaica  and  Bermuda  to  Halifax,  and  so  to  the 
United  States. 
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The  Central  and  South  American  line,  as  the  one  ^^via  GalvestoD" 
is  generally  called,  lands  its  cable  in  Panama,  while  the  West  India 
direct  line  lands  its  cable  near  Colon.  Neither  company  has  an  office 
on  both  sides  of  the  Isthmus. 

There  has  been  a  friendly  rivalry  between  these  two  companies  for 
some  time  past,  the  result  of  which  is  that  the  cable  rate,  for  the 
Government  only,  has  been  reduced,  since  the  undersigned  arrived  on 
the  Isthmus,  from  69  cents  gold  per  word  to  50  cents  gold  per  word 
by  one  company,  and  to  55  cents  by  the  other.     Each  of  these  com* 

Eanies  is  solicitous  of  obtaining  a  monopoly  of  the  GovernmeDt 
usiness. 

DISBUBSEMENTS. 

The  disbursing  officer  has  been  provided  with  funds  for  meeting  the 
obligations  of  the  United  States  on  the  Isthmus  by  deposit  to  his  credit 
in  the  subtreasury  at  New  York  City,  and  by  currency  shipped  directly 
to  him  from  New  York,  in  pursuance  of  arrangements  made  by  the 
general  treasurer  of  the  Commission  in  Washington,  D.  C. 

All  of  the  help  hired  on  the  Isthmus,  consisting  of  natives  of  the  coun- 
try, or  of  the  neighboring  West  Indies  Islands,  have  been  in  the  habit 
of  receiving  their  pay  in  the  currencv  of  the  country;  to  have  made  a 
radical  change  to  gold  currency  would  have  been  very  detrimental  to 
those  employees,  and  also  to  the  United  States.  Recognizing  this  con- 
dition of  affairs,  it  was  at  once  seen  that  it  would  be  liighly  desirable 
and  advantageous  to  continue  in  the  future,  as  in  the  F^t,  to  pay  all 
the  local  or  native  help  in  the  money  of  the  country.  This  local  cur- 
rency consists  of  a  Colombian  coinage  that  has  been  many  years  in 
use.  The  bullion  value  of  the  Colombian  dollar  at  the  present  time  is 
$0,403  in  gold. 

The  political  changes  that  have  recently  taken  place  on  the  Isthmus 
have  brought  about  a  condition  of  affairs,  as  is  well  known  to  your- 
self^ that,  m  the  judgment  of  the  Panama  authorities  and  in  the  opin- 
ion of  the  Secretary  of  War,  made  it  highly  desirable  that  a  new 
coinage  be  substituted  for  the  one  sanctioned  by  Colombia  and  now  in 
use.  As  an  outcome  of  this  state  of  affairs,  an  act  has  been  parsed  in 
the  National  Assembly  of  the  Republic  which  directs  the  coinage  of 
a  subsidiary  currency  in  silver,  to  be  of  the  same  weight  and  fineness 
as  the  United  States  silver  money.  A  peso,  or  dollar,  to  be  received 
in  business  affairs,  and  as  legal  tender  at  50  cents  gold,  and  a  deposit 
with  a  financial  institution  in  New  York  City,  has  been  arrangedTfor. 
which  it  is  expected  will  maintain  the  parity  of  this  coinage  with  gold 
at  that  rate.  This  act  of  the  national  assembly  was  under  discussion 
at  the  time  of  the  transfer  of  the  canal  property  to  the  United  States. 
During  the  latter  part  of  last  year  the  rate  paid  for  gx>ld  in  Panama 
was  frequently  as  high  as  160  premium,  but  the  agitation  of  the  ques- 
tion of  the  new  coin,  coupled  with  the  proposition  to  retire  Hxe  old 
coinage  at  the  rate  of  225,  at  first  proposed,  and  later  on  at  212i,  caused 
the  price  of  silver  to  rapidly  advance  on  the  Isthmus,  so  that,  in  the 
latter  part  of  May,  when  the  first  sale  of  gold  was  made  bv  die  dis- 
bursing officer  of  the  Canal  Commission,  the  best  bid  for  this  was  at 
a  premium  of  117.10,  making  the  value  of  the  local  currency  about 
46  cents  gold,  whereas  its  bullion  value,  as  stated  above,  was  40.8  cents. 

At  the  time  of  the  next  sale  in  June  the  premium  had  fallen  to  118*69 
cents,  giving  the  gold  value  of  the  peso  0.4679  cents.     In  July  this 
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rate  had  advanced  00  that  gold  was  worth  a  premium  of  111.08.  Id 
AugoBt  it  was  110.86.  It  remained  at  that  price  through  Aiigast  In 
Sej^mber  it  advanced  to  111.68.  On  Octooer  10  the  rate  was  113.18, 
and  on  October  87  it  was  118.^^^  The  total  amount  of  gold  sold  for 
the  purpose  of  obtaining  loca^  currency  for  disbursement  on  account 
of  the  Government  was  about  ¥260,000.  The  act  of  the  national  assem- 
bly, providing  for  a  new  coinage,  became  a  law  in  July. 

The  methoa  adopted  for  the  purchase  of  silver  was  to  advertise  in 
the  local  newspapers  the  needs  of  the  United  States,  requesting  mer- 
chants and  bankers  to  tender  for  the  purchase  of  checks  on  New  York 
in  any  denomination  up  to  the  total  amount  of  the  proposed  purchase. 
The  largest  sum  in  gold  that  has  been  offered  for  sale  at  any  one  time 
18  (60,000.  It  has  usually  been  the  case  that -two,  three,  or  four  times 
as  much  silver  has  been  offered  as  the  Government  desires,  so  the  best 
bids  have  always  been  accepted,  and  the  rates  paid  for  silver  have  been 
more  favorable  to  the  United  States  than  the  rates  prevailing  with  the 
local  bankers  at  the  same  time.  The  Panama  Railroad  is  a  purchaser 
of  silver  in  considerable  amounts,  but  its  rate  has  not  been  quite  as 
favorable  as  that  obtained  in  the  manner  described. 

Hie  disbursements  in  gold,  made  bv  the  disbursing  officer  of  the 
Ganal  Commission  on  the  Isthmus,  in  the  form  of  salary  payments  to 
employees  who  are  engaged  at  a  gold  rate,  is  having  the  effect  of  placing 
in  circulation  a  considerable  amount  of  United  States  money  which  the 
bankers  are  anxious  to  dispose  of,  because,  otherwise,  they  must  incur 
the  expense  and  express  charg^  of  shipping  the  same  to  New  York, 
so  that  usually  the  money  required  for  local  disbursements  in  the  shape 
of  United  States  currency  can  be  obtained  here  in  exchange  for  New 
York  checks  at  a  rate  better  than  for  the  currency  to  be  shipped  here. 

The  International  Banking  Corporation  of  the  United  States  has  an 
agency  here,  and  its  representative  has  made  a  proposition  which  con- 
templates the  appointment  of  this  institution  as  the  fiscal  agent  of  the 
Government  to  supply  all  amounts  of  local  currency  as  required  on 
check,  but  no  scheme  nas  yet  been  submitted  that  can  be  entirely  com- 
mended. All  correspondence  that  has  occurred  on  this  subject  has 
been  transmitted  to  you. 

PANAMA  RAILROAD. 

While  the  undersized,  has  as  governor  of  the  Canal  Zone,  no 
responsibility  respecting  tne  Panama  Railroad,  98.41  per  cent  of  which 
is  owned  by  the  Unitea  States,  yet,  as  a  member  of  the  Canal  Com- 
mission, to  which  bodv  the  control  and  management  of  this  propertv 
has  been  committed  by  tiie  President,  it  becomes  his  duty  to  call 
attention  to  any  matters  that  should  be  reformed  or  made  the  subject 
of  corrective  action  by  the  management  that  is  responsible  to  the 
Gk>venunent 

The  acquirement  by  the  United  States  Government  of  68,887  shares 
out  of  70,000  of  the  Panama  Railroad,  brings  about  a  condition  of 
affairs  on  the  Isthmus  that  should  result  in  a  radical  change  of  policy. 
1^  local  rate  for  freight  and  passage  across  the  Isthmus  is  a  very 
hi^  one^  which,  in  the  United  States  would  be  regarded  as  prohibitive. 

Tlie  minority  interests,  represented  by  1,118  shares,  are  held  by  the 
public  at  home  and  abroad. 

The  road  is  chartered  under  the  laws  of  the  State  of  New  York,  and 
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has  a  directorate  consisting  of  13  of  its  stockholders,  who  are  elected 
at  annual  meeting,  while  vacancies  occurring  between  such  meetings 
may  be  filled  by  election  by  the  board  of  other  stockholders  of  recowL 
The  board  also  elects  the  officers  of  the  corporation  and  management 

Under  the  charter  the  corporation  was  required  to  build  and  operate 
a  railroad  across  the  Isthmus,  and  was  also  authorized  to  operate 
steamships. 

The  road  was  constructed  between  the  years  1850  and  1855  and  has 
been  open  for  business  ever  since.  Its  capital  stock  is  divided  into 
70.000  shares,  with  a  valuation  of  $100  per  share.  According  to  the 
balance  sheet  published  in  the  last  annual  report  of  the  board  of 
directors  for  the  calendar  year  ending  December  31,  1904 — 

The  cost  of  the  road,  real  estate,  equipment  and  terminals  is  stated 

as $12,045,258.32 

The  value  of  its  steamships,  etc,  is  given  as 583,456.80 

There  are  other  assets  reported,  consisting  of  sinking-fund  bonds ...  1, 089, 037. 50 

Advance  of  subsidy  to  Colombia o  887, 000. 00 

Various  advances,  credits,  deposits,  prepaid  insurance,  reaching  a 

total  of «977, 126.50 

Total  property  and  assets 15,581,879.18 

The  obligations  and  liabilities  are  thus  reported: 

Capital  stock $7,000,000.00 

Sinking  fund,  4J  per  cent  bonds  outstanding 3,159,000.00 

Gold  fund,  subsid  v  bonds,  6  per  cent  proceeds  ad  vanced  to  Colombia.  887, 000. 00 
Miscellaneous  liaoilities,  such  as  bonds  not  presented  for  redemp- 
tion, accrued  interest,  funds  for  redemption  of  bonds  due  Republic 

of  Panama,  interest,  unpresented  drafts,  and  coupons,  etc 343, 949. 21 

11,389,949.21 
Balance  in  favor  of  the  property 4,191,929.91 

Total,  as  before 15,581,879.12 

Since  1876  the  capital  stock  has  remained  unchanged  in  amount, 
nor  has  any  form  of  new  stock  security  been  issued.  The  cash  divi- 
dends paid  since  1876  to  1903,  inclusive,  have  been  as  follows: 


Year. 

Percent- 
age. 

Year. 

Percent- 
age. 

Year. 

Percent- 
age. 

Year. 

Pereent- 
■ge. 

1876 

12.00 
12.00 
12.00 
18.00 
16.00 
84.26 
12.60 

1883 

13.50 
16.00 
10.00 
0.00 
0.00 
28.00 
9.00 

1890 

6.00 
6.00 
4.00 
0.00 
0.00 
0.00 
0.00 

1897 

0.00 

1877 

^SM 

1891 

1898 

0.00 

1878 

1885 

1892 

1899 

aoo 

1879 

1886 

1  1893 

1900 

0.00 

1880 

1887 

1894 

1901 

2.00 

1881 

1888 

1895 

1902 

4.00 

1882 

1889 

1896 

1908 

8.00 

The  total  amount  paid  in  dividends  during  the  last  twenty-eifht 
years  was  $14,928,200,  an  average  income  for  the  stockholders  of  T.6 
per  cent,  while  the  average  income  for  the  stockholders  since  1890  has 
t)een  about  2  per  cent. 

The  stock  of  the  Panama  Railroad  has  not  been  quoted  for  many 
years,  and  so  its  market  value  is  unknown,  but  it  is  not  difficult  to 
arrive  at  an  estimation  of  the  value  of  a  stock,  which  in  fourteen  years 
has  paid  no  dividends  in  eight  years,  and  for  the  whole  period  has  paid 
an  average  dividend  of  2  per  cent. 


a  Local  currency. 
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In  the  Attorney-G^eneraPs  report  to  the  President  dated  October  2, 
1902,  on  the  title  proposed  to  be  given  by  the  Mew  Panama  Canal  Com- 
pany to  the  United  States  (Government  Printing  Office,  1902)  there  is 
a  reprint  or  a  report  dated  October  8, 1894,  of  ^^Cbnmiidsaries  appointed 
by  tne  new  Panama  Canal  Company,  to  value  the  contributions  made 
to  it  by  the  liquidation  of  the  Old  Panama  Canal  Company."  At  that 
tune  the  nmnber  of  shares  of  the  railroad  owned  by  the  canal  company 
was  353,  less  than  the  number  turned  over  to  the  United  States,  so  the 
ownership  by  private  parties  at  that  time  was  1,466  shares,  and  respect- 
ing the  value  of  the  stock,  Uie  commissaries  remarked: 

These  1,466  shares  belonging  to  third  persons  appear  to  give  rise  to  verjr  infreqnent 
transactions,  and  are  not  officiallv  quoted  on  tne  Stock  Exchange  of  New  York. 
We  do  not  aefinitely  know  what  has  been  their  market  value,  the  sole  information 
we  are  able  to  give  is  the  value  of  175  francs  or  thereabouts  during  the  month  of 
August  last. 

Then  follows  a  statement  of  dividends  paid  and  some  comments,  one 
which  is,  '^The  present  situation  of  the  railroad  is  not,  therefore, 
favorable.'' 

The  annual  report  for  1903  gives  the  net  income  of  the  railroad  and 
steamships  at  $401,068,  yet  the  road  paid  an  8  per  cent  dividend,  or  the 
sum  of  f  560,000,  while  in  1902  the  net  income  was  $295,384,  and  the 
dividend  paid  was  $280,000. 

But  for  the  circumstances  that  the  payment  of  the  last  dividend  went 
to  the  credit  of  the  French  Canal  Company,  that  had  alreadv  barmined 
to  sell  its  property  to  the  United  States,  and  that  the  Board  simplv  did 
the  bidding  of  the  company,  it  is  probable  that  the  dividend  ot  the 
company  would  not  have  exceeded  its  net  earning  for  the  year. 

The  statement  has  been  published  recently  to  the  effect  that  it  has 
been  found  to  be  necessary  to  increase  the  bonded  indebtedness  of  the 
railroad  by  the  sum  of  $250,000,  the  funds  used  to  pay  for  steamship 
repairs  ordered  before  the  last  dividend  was  paid,  so  an  increased 
debt  has  followed  payment  of  last  dividend. 

The  number  of  shares  of  stock  of  the  Panama  Bailroad  now  owned 
b^  the  public  is  1,118.  At  the  price  of  the  last  sale  <]^uoted  by  the 
French  Commission  in  1894,  say  $35  per  share,  which  is  about  what 
one  would  expect  a  security  to  be  worth  that  averaged  a  dividend  of 
2  per  cent,  these  1^113  shares  would  be  worth,  say,  $40,000.  Would 
it  not  be  a  very  wise  act  for  the  Government  to  acquire  the  owner- 
ship of  this  small  interest? 

The  railroad  company,  under  its  charter,  is  authorized  to  operate 
steamships.  It  is  now  operating  a  line  of  steamers  between  New 
York  and  Colon,  and  some  years  ago  maintained  a  line  on  the  Pacific 
Ocean  between  Panama  and  the  Central  American  ports,  and  also 
between  Panama  and  San  Francisco.  As  the  railroad  and  the  steamers 
are  now  practically  owned  by  the  United  States,  it  results  that  the 
Government,  as  a  majority  stockholder,  is  a  beneficiary  under  certain 
contracts  made  by  tne  railroad  company  with  other  transportation 
companies  on  the  racific  Ocean,  whicn  agreements  or  contracts  wolud 
be  penalized  provided  they  were  within  the  jurisdiction  of  the  courts 
of  the  Dnitedi  States,  and  that  because  they  would  be  held  to  be  con- 
tracts in  restraint  of  trade. 

It  has  been  urged  that  the  control  which  the  Government  can  exer- 
cise over  the  business  policy  of  the  steamship  company^  its  rates  of 
freight  and  passage  between  i^ew  York  and  the  Isthmus,  is  a  valuable 
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power,  as  insuring  the  establishment  and  maintenance  of  reasonable 
rates,  and  so  preventing  extortion  and  combinations  of  forwarders. 

If  the  United  States  went  out  of  ocean  transportation  business  there 
would  be  active  competition,  not  only  on  shipments  to  Colon  or  Crk- 
tobal,  but  also  to  San  Francisco.  American  steamers  in  large  num- 
bers are  engaged  in  trade  from  New  York  to  Venezuela,  to  Cuba,  to 
Mexico,  to  Santo  Domingo,  to  Honduras,  to  Costa  Rica,  and  to  Colon, 
and  are  successfully  competing  with  foreign  vessels  for  this  trade, 
which  in  no  respect  is,  in  a  legal  sense,  coastwise.  It  is  only  the  trade 
between  the  eastern  and  western  coasts  of  the  United  States  via  the 
Isthmus  which  must  be  conducted  under  the  American  flag. 

If  there  should  be  an  attempt  to  charge  excessive  rates  on  shipments 
to  Colon  or  Cristobal,  it  only  remains  for  the  Government  or  con- 
tractors to  forward  their  supplies  and  employees  by  chartering  foreign 
vessels  to  Colon,  a  foreign  port,  and  the  combination  would  be  broken 
in  a  day. 

The  present  rate  of  cabin  passage  for  the  families  of  officers  and 
employees  of  the  Government  via  the  Panama  Railroad  steamers  and 
those  of  the  United  Fruit  Company  from  New  Orleans  is  the  same. 

The  business  of  the  railroad  company  last  year  yielded  an  income 
which  in  the  opinion  of  the  board  or  directors  justified  them  in  paying 
a  dividend,  and  it  is  understood  that  a  considerable  part  of  this  profit 
was  secured  through  the  transportation  contracts  referred  to.  The 
directors  of  the  Panama  Railroad  and  the  attorney  for  the  same  are  no 
doubt  able  to  show,  to  their  own  satisfaction  at  all  events,  that  the 
course  being  pursued  is  exactly  the  course  that  should  be  pursued,  and 
that  as  a  result  of  the  policy  the  United  States  is  a  large  beneficiary, 
but,  according  to  the  view  of  the  writer  of  this  report,  under  the 
present  conditions  the  position  taken  by  the  directorate  is  wrong  in 
principle  as  contrary  to  sound  public  policy. 

The  Government  has  never  entereci  into  competition  with  private 
and  corporate  commercial  interests  wherever  it  could  be  avoided.  The 
only  cases  recalled  where  the  United  States  has  in  effect  engaged  in 
some  competition  is  with  a  few  military  telegraph  lines  installed  for 
military  reasons  where  private  lines  could  not  maintain  themselves; 
and  in  order  that  merchants  and  private  individuals  residing  in  ttieae 
remote  localities  might  not  be  deprived  of  the  means  of  quick  com- 
munication with  the  outside  world,  the  Government  has  provided,  by 
law,  that  private  messages  may  be  accepted  and  forwarded  at  reason- 
able rates,  and  the  money  derived  therefrom  is  required  to  be  covered 
into  the  Treasury. 

But  in  respect  to  the  Panama  Railroad  the  United  States  is  compet- 
ing in  a  very  large  way.  If  the  steamship  line  now  operated  by  the 
Panama  Railroad  between  New  York  and  Colon  was  not  so  operated, 
it  is  almost  certain  that  some  private  concern  would  put  on  a  private 
line  between  these  two  places,  iust  as  a  private  company  has  lately 
established  a  line  between  New  Orleans  and  Colon.  It  is  said  that  this 
New  York-Colon  line  has  earned  lar^e  dividends  in  recent  years,  and 
it  is  expected  that  the  dividends  will  be  largely  increased  because 
canal  shipments  will  make  a  much  larger  business  than  before. 

All  of  this  only  shows  that  a  private  concern,  not  shut  out  by 
Government  competition,  would  have  no  difficulty  in  establishing  a 
line  between  New  York  and  the  Isthmus.  The  line  now  operating 
between  Panama  and  San  Francisco  is  a  private  line,  and  there  is  no 
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difficulty  in  obtaininc^  a  sufficient  amount  of  business  to  keep  the 
steamers  employed  uiat  compose  this  line.  If  the  United  btates 
would  withdraw  entirely  from  the  steamship  business,  and  would 
make  rates  for  the  transfer  of  freight  across  the  Isthmus  of  Panama 
that  are  reasonable  and  just,  say  50  per  cent  less  tlian  they  now  are, 
•  there  is  no  reasonable  doubt  in  the  world,  it  seems  to  the  writer,  that 
the  business  now  conducted  practically  by  the  Government  would  be 
taken  up  by  private  enterprise  and  the  service  be  just  as  well  per- 
formed. It  IS  true  that  tne  United  States,  as  a  stockholder  in  the 
Panama  Bailroad,  would  not  secure  large  dividends,  but  if  it  secured 
sufficient  returns  to  pay  for  the  cost  of  the  service,  it  would  have 
accomplished  all  that  good,  nound  public  policy  requires. 

It  is  impossible  for  the  United  States  to  withdraw  its  railroad  from 
commercial  business  on  the  Isthmus,  for  the  reason  that  it  is  the  only 
traasit  route  at  this  point,  and  there  will  not  be  another  until  the 
canal  is  finished.  Conunercial  business  across  the  Isthmus  is  very 
lar^e,  and  it  must  continue  to  be  handled  by  this  single  line  of  rails 
until  the  canal  is  ready  to  replace  it,  and  as  the  United  States  is  the 
owner  of  this  railroad  the  United  States  must  handle  the  transit  busi- 
ness. In  other  words,  the  United  States,  or  the  Isthmus  of  Panama, 
80  far  as  commercial  affairs  are  concernea,  has  become  the  owner  of  a 
transfer  route.  If  the  railroad  on  the  Isthmus  stands  ready  at  any 
time  to  receive  merchandise  from  any  shipper,  no  matter  whence  com- 
ing nor  to  what  point  billed,  and  to  promptly  forward  it  to  the  con- 
signed vessels  awaiting  it  on  the  opposite  coast,  and  does  this  at  a 
reasonable  rate,  the  United  States  will  have  accomplished  all  that  the 
most  exacting  person  should  expect  of  it,  and  all  that  a  Government, 
as  owner,  should  undertake  to  do. 

If  the  United  States  would  offer  the  steamers  of  the  Panama  Rail- 
road Company  for  sale,  on  the  condition  that  the  purchaser  should 
maintain  a  line,  and  should  carry  Government  freight  from  New  York 
to  Colon  at  some  specified  reasonable  rate,  and  should  also  transport 
employees  and  mails  on  satisfactory  terms,  we  would  be,  as  respects 
New  York,  in  a  similar  position  as  we  are  now  in  as  respects  New 
Orleans  or  San  Francisco. 

This  justified  the  reconunendation,  which  is  respectfully  submitted, 
that  the  United  States  go  out  of  the  steamship  business  altogether, 
and  that  it  make  the  Panama  Railroad  a  simple  transfer  route  for 
freight  and  passengers  across  the  Isthmus,  and  that  the  system  of  gen- 
eral free  passes,  wnich  now  prevails,  be  stopped  entirely. 

This  will  result  in  a  large  diminution  of  revenue  of  the  railroad,  of 
course,  but  it  will  also  result  in  a  very  large  diminution  of  expense  of 
management.  The  New  York  office  can  be  given  up  entirely,  for 
there  will  be  no  excuse  for  its  maintenance,  which  last  year  cost  $95,000, 
and  whose  agency  expenses  at  that  point  and  in  other  places  cost  more 
than  $100,000,  resulting  in  what  might  be  called  the  general  expense 
of  the  Panama  Railroi^  and  steamships  considerably  over  $200,000 
a  year. 

The  chief  engineer  of  the  Isthmian  Canal  Commission  is  one  of  the 
most  experien^Sl  railroad  builders  and  operators  in  the  United  States, 
and  he  could  take  charge  of  and  manage  the  Panama  Railroad,  47  miles 
long,  a  mere  trifling  mcident  of  his  engineering  duties,  and  results 
of  vast  benefit  to  the  United  States  would  in  that  way  be  secured. 
The  United  States,  having  no  partner  in  the  ownership  of  the  road. 
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as  it  has  none  in  the  canal^  would  be  privileged  to  dispense  with  the 
expensive  organization  that  now  exists,  dissolve  the  corporation,  pay 
on  the  indebtedness,  and  go  out  of  the  business  as  a  common  carrier  on 
the  ocean,  and  limiting  her  functions  as  such  earner  on  the  Isthmus 
to  the  simple  act  of  transferring  from  the  Atlantic  to  the  Pacific  the 
freight  and  passengers,  for  the  carriage  of  which  there  is  no  other 
means  than  tne  Government  railroad. 

The  Republic  of  Colombia  was  entitled  from  the  beginning  to  free 
passes  for  its  troops,  police,  public  officials,  mails,  etc.,  and  under  the 
Canal  Convention  recently  celebi-atcd  between  the  United  States  and 
Panama  this  privilege  has  been  continued  as  respects  the  free  transit 
of  persons  in  the  public  service  of  the  Republic  and  her  police  force, 
also  their  baggage,  munitions  of  war,  and  supplies. 

About  the  time  that  the  Panama  Railroad  was  constructed,  in  order 
to  secure  rights  of  way  across  private  land,  those  in  charge  of  the 
railroad  construction  made  contracts  in  considerable  numbers,  whereby 
they  agreed  that  certain  individuals  or  members  of  the  family  of  a 
certain  individual,  and  their  posterity,  should  be  entitled  to  travel  free 
for  all  time  upon  the  Panama  Railroad.  The  consequence  is  that  the 
number  of  natives  now  tmveling  on  passes  is  very  large,  and  is  rapidly 
increasing  and  an  abuse  results.  This  is  a  state  of  affairs  that  ought 
not  to  be  telerated.  Recently  a  gentleman  latelv  married  to  a  grand- 
daughter of  one  of  the  earlier  beneficiaries  of  a  right  of  way  pass 
contract  applied  for  a  permanent  pass  because  of  his  recent  merger 
by  marriage  with  the  family  of  the  favored  ancestor. 

The  rates  charged  for  local  freight  are  all  so  high  as  to  become 
almost  prohibitive.  It  would  be  good  policy  to  lower  these  rates 
materiallv  and  encourage  agricultural  production  along  the  line  of 
the  Canai,  something  which  is  now  almost  nonexistent 

TRANSFER  OF  OANAL  PROPERTT  TO  THE  UNITED  STATES. 

On  the  26th  of  April,  1904,  instructions  were  sent  by  the  Secretary 
of  War  to  Lieut.  Mark  Brooke,  Corps  of  Engineers,  U.  S.  Army, 
then  on  duty  on  the  Isthmus  of  Panama,  to  the  effect  that  in  respect 
to  the  transfer  of  the  property  of  the  New  French  Company  on  the 
Isthmus  of  Panama  he  would  act  in  conformity  with  the  instructions 
that  he  might  receive  by  telegraph  from  Messrs.  Day  and  Kussell, 
agents  of  the  Department  of  Justice,  then  in  Paris,  for  the  purpose  of 
representing  the  United  States  in  receiving  from  the  New  French 
Canal  Commny  the  property  belonging  to  that  corporation  on  the 
Isthmus  of  Panama  and  in  Paris. 

On  the  3d  day  of  May,  1904,  Lieutenant  Brooke  received  by  tele- 
graph instructions  from  Messrs.  Day  and  Bussell  as  follows: 

(Bec'dMaySd.) 
Mark  Bbookb, 

United  States  Army f  CoUm: 
See  Colombian  civil  code  eighteen  eevcDty-three,  articles  seven  fifty-fonr,  follow 
where  practicable,  not  too  literally;  have  Kenaudin  assemble  and  present  tx>  your 
company's  principal  employees  and  inform  them  in  your  presence  that  he  dehvera 
all  company's  property  and  rights  to  you  for  United  States,  and  that  they  are  hence- 
forth to  mold  under  direction  for  United  States;  have  Renaudin  hand  keys  and  books 
oontaining  schedules  of  property,  stating  that  he  delivers  property  represmted  by 
them,  then  delivery  reasonable  complete.  Cable  immediately  to  us.  Delivery  as 
contemplated  can  be  completed  withm  two  days  and  should  l)e  hastened  as  impor- 
tant action  here  awaits  your  announcement;  tranjsf er  of  railroad  property  iinnrrnriMij. 
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We  get  all  ri^ts  and  property  whatsoever  of  canal  company.  Acknowledge  this  by 
cable.  Corresponding  oraers  of  the  company  to  Kenaudin  are  &a  follows:  In  con- 
formity  with  our  agreement  with  Messrs.  Day  and  Russell,  please  place  Mark  Brooke, 
United  States  Ajrmy,  immediately  in  full  and  complete  possession  of  all  our  proper- 
ties, movable  and  immoyable,  hospitals,  tele^phs,  offices,  works  finished  or  in 
ooDstmction,  materials  on  hand  as  they  exist  without  listing  or  inventory,  technical 
or  other  archives  which  may  appear  to  him  useful,  books  of  account,  the  keys  of  all 
buildings,  workshops,  storehouses,  and  in  general  all  the  properties  of  the  company, 
only  excepted  cash  on  hand  and  credits  and  the  whole  open,  obtaining  a  general 
receipt.  Please  put  all  your  personnel  at  the  disposition  ol  Mark  Brooke,  in  oider 
to  prevent  all  interruption  or  disorder  in  the  works  or  in  the  various  departments  of 
employment  He  will  give  instructions  which  he  ma^r  think  useful  for  the  direction 
of  operations  from  the  moment  of  his  takine  possession.  Our  expenses  will  cease 
bom  the  moment  of  his  takine  possession.  As  to  yourself,  we  pray  you  to  continue 
your  relations  to  us,  for  we  will  have  instructions  and  powers  to  send  you  in  order 
to  reach  the  final  and  regular  conclusion  of  the  matter.    Our  address.  Hotel  Maurice. 

Day. 

Russell. 

On  May  3  Lieutenant  Brooke  furnished  the  chairman  of  the  Isthmian 
Canal  Commission  with  a  copy  of  the  telegram  from  Messrs.  Day  and 
fiussell.  as  q^uoted  above,  and  also  informed  the  chairman  that  M.  Ren- 
andin,  tJie  director-eeneml  of  the  New  French  Company,  had  received 
instructions  from  nis  company  to  make  delivery  of  the  property. 
Lieutenant  Brooke  also  stated  that  the  transfer  would  take  place  on 
tike  following  morning  at  7.30. 

The  trans^r  was  effected  as  arranged  at  7.30  a.  m.,  May  4,  and  is 
evidenced  by  the  declaration  of  Lieutenant  Brooke  in  words  ana  letters 
as  follows: 

I,  Mark  Brooke,  officer  of  the  Corps  of  Engineers  of  the  Army  of  the  United  States 
of  North  America,  declare  and  state  the  following: 

To-day,  the  fourth  of  Bfay,  nineteen  hundred  and  four,  early  in  the  morning  in  my 
capacitor  as  representative  of  the  Government  of  the  United  States  of  North  America, 
I  came  into  the  huilding  situated  in  the  city  of  Panama,  known  in  that  city  by  the 
name  of  "  Hotel  de  la  (x>mpagnie,''  in  which  are  located  the  central  offices  of  the 
New  Panama  Canal  Company,  for  the  purpose  of  receiving  in  the  name  of  my  prin- 
cipal, the  Government  of  the  United  States  of  America,  all  the  properties,  personal 
and  real,  of  the  above-namfd  company,  which  are  located  in  the  Isthmus  of  Panama. 

After  having  shown  my  autboritv  and  instructions,  the  director  of  the  New 
Panama  Canal  Company  naade  formal  delivery  to  me  of  the  said  properties,  personal 
and  real,  in  the  following  manner: 

He  delivered  the  keys  of  the  buildings  and  inventories  of  the  properties,  called 
together  the  principal  employees  of  the  service^  and  in  mv  presence  gave  them 
instructions  to  place  at  my  orders  all  the  material  m  the  storehouses  of  the  company. 
and  the  storehouses  themselves,  and  finally  also  in  my  presence  he  sent  by  letter  and 
telegraph  the  same  orders  and  instructions  to  all  the  employees  of  the  company  living 
in  (x>lon  and  on  the  line  between  that  city  and  Panama. 

In  consequence,  I  declare  in  the  name  of  the  Government  of  the  United  States  of 
North  Aoaerica,  which  I  represent  in  this  act  of  transfer,  that  I  acknowledge  having 
received  all  the  properties,  personal  and  real,  that  belonged  to  the  New  Panama 
Canal  Company  in  the  Isthmus  of  Panama,  which  have  parsed  into  the  possession 
of  the  Grovemment  of  the  United  States  of  North  America,  my  principal. 

This  receipt  is  written  and  signed  in  French,  English,  and  Spanish. 

Mark  Brooke, 
id  LieiUenant,  Corp$  of  EngineerSf  U,  8.  A. 

Pahama,  May  4, 1904- 

The  persons  present  at  the  transfer,  besides  Lieutenant  Brooke  and 
M.  Renaudin,  were  Mr.  W.  W.  Russell,  United  States  charj^fi  d'affaires, 
Mr.  Joseph  W.  Lee,  secretary  of  legation  of  United  States,  Mr.  H. 
A.  Gudger,  United  States  consul-general.  Dr.  Claude  C.  Pierce,  of  the 
Marine-Hospital  Service.  Lieutenant  Brooke's  declaration  was  exe- 
cuted in  French,  English,  and  Spanish,  and  authenticated  by  tbe  certi< 
ficate  of  M.  Kenaudin.  .Cooale 
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Messrs.  Day  and  Russell,  in  Paris,  were  immediately  advised  b^  tele- 
gram, as  was  also  the  chairman  of  the  Isthmian  Canal  Conmiission, 
Washington. 

Lieutenant  Brooke  immediately  assumed  charge,  publishing  this  fact 
by  a  circular  to  all  employees  and  agents  on  the  Istnmus,  as  foUows: 

To  the  employees  of  the  New  Panama  Canal  Company: 

The  Director  of  the  New  Panama  Canal  Company  has  to-day  transferred  to  me, 
as  the  representative  of  the  United  States  possession  of  all  the  property  and  works 
of  the  Canal  Company  on  the  Isthmus  of  Panama^  and  I  have  assumed  control  and 
management  of  the  same  on  hehalf  of  the  United  States.  I  desire  to  request  that 
all  employees  of  the  canal  company  on  the  Isthmus  will  remain  for  the  present  in 
the  positions  which  they  now  occupy,  performing  their  respective  duties  as  heretofore. 

Panama,  May  4,  1904. 

Mark  Brookb, 
td  Lieutenanty  Corps  of  Engr,,  U.  &  A. 

On  the  same  day  this  official  received  instructions  from  the  chair 
man  of  the  Commission  as  follows: 

Continue  oi^nization  and  work  present  organization.  General  Davia  an<Laf)ay- 
master  with  funds  sail  10th. 

It  appears  that  the  date  of  the  transfer  made  in  Paris  was  April  26, 
but  as  the  delivery  of  the  property  on  the  Isthmus  was  made  seven 
days  later,  Lieutenant  Brooke  did  not  consider  himself  authorized  to 
assume  for  the  United  States  any  responsibility  for  expenditures 
incurred  anterior  to  May  4.  He  requested  the  retiring  French  direc- 
tor-general to  attend  to  this  matter,  which  was  done.  The  responsi- 
bility of  the  United  States  for  expenditures  on  the  canal  works, 
therefore,  commenced  on  May  4,  1904. 

At  the  time  of  the  transfer  of  the  property  of  the  New  French 
Canal  Company  to  the  United  States  the  force  of  employees  working 
under  the  direction  of  the  French  Canal  administration  numbered  746, 
maintained  at  a  monthly  expense  of  about  $15,000  (gold). 

The  organization  comprised  a  director-general,  a  disbursing  officer, 
a  sanitary  service,  supplies  and  material  department,  land  and  build- 
ings department,  and  engineering  department,  all  personnel  reporting 
to  and  acting  under  the  instructions  of  the  director-general  on  the 
Isthmus. 

CUSTODY  OP  PROPERTT — CANAL  WORK  AND  ADMINISTRATION. 

The  undersigned  arrived  on  the  Isthmus  on  May  17,  1904,  and 
immediately  proceeded  to  Culebra,  where  he  established  his  office  and 
residence  temporarily. 

The  orders  and  instructions  given  by  the  President  of  the  United 
States  and  by  the  Isthmian  Canal  Commission  respecting  the  care  of 

Eroperty  and  conduct  of  the  work  on  the  Isthmus  of  Panama  have 
een  quoted  on  the  first  page  of  this  report. 

As  respects  operations  in  progress  on  the  Isthmus,  the  control  of 
the  employees,  the  care  of  the  property,  and  the  management  and 
direction  of  the  interests  of  the  Uiiitea  States,  these  orders  were 
equivalent  to  a  designation  of  the  undei-signed  as  the  managing  repre- 
sentative of  the  Isthmian  Canal  Commission,  and  he  so  styled  himself. 
On  the  19th  of  May  he  issued  a  notice  to  all  employees  as  followa: 

In  pursuance  of  the  instructions  of  the  Isthmian  Canal  Commission,  the  onder 
signed,  for  and  in  the  name  of  the  Commission^  assumed  general  direction  of  Iht 
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I  admmistitition  and  works  and  control  of  all  the  property  of  the  United  Statea 
on  the  Isthmoa  that  pertains  to  the  construction  of  the  ship  canal  connecting  the 
wateiB  of  Atlantic  and  Pacific  oceans. 

There  was  also  announced^  in  subsequent  paragraphs  of  the  same 
paper,  an  organi^Ation  as  follows: 

Engmtermg. — Comprising  the  direction  of  all  engineering  works,  constmction  and 
maintenance  of  boildings^  roads,  telegraphs,  water  supply  and  sewerage  systems,  and 
other  anxiliary  works,  and  the  prosecution  of  scientific  mvestigations,  Ma].  William 
M.  Black,  Corps  of  Engineers,  U.  8.  Army,  in  chaige. 

Ereculire  office. — Comprising  the  supervision  of  correspondence,  the  custody  and 
preservation  of  general  records  and  files,  legal  matters,  and  telegraphic  and  postal 
services,  Mr.  Harry  D.  Reed  in  chai^ 

AccounU. — Comprising  accountability  and  disbursements  of  all  voncheri  requiring 
^proval  by  the  undersigned,  PaymaHter  E.  C.  Tobey,  U.  8.  Navy,  chief  of  the 
department. 

MaieriaL — Comprising  the  purchase,  custody,  and  issue  of  all  plants,  tools,  mate- 
rial, and  supplies  for  all  departments,  Mr.  E.  Hauer,  acting  chief  of  the  department, 
under  the  general  supervision  of  Paymaster  E.  C.  Tobey,  U.  8.  Navy. 

Buildings  and  grounds. — Comprii<ing  the  custmly  of  all  canal  lantis  and  all  buildings 
not  assigned  to  other  departments,  the  custody  and  preservation  of  all  records  of 
lands,  including  leases,  and  the  rental  of  the  real  property  of  the  United  States  on  the 
Isthmus  pertaining  to  the  canal,  Mr.  C.  Bertoncini,  acting  chief  of  the  department 

With  this  organization  the  work  was  resumed  on  the  date  first  given 
above,  and  wan  continued  under  the  same  general  organization  until 
August  1,  1904,  when  a  quorum  of  the  Commission  being  present  on 
the  Isthmus,  the  undersigned  was  relieved  from  all  furwer  responsi- 
bility as  managing  representative. 

The  only  work  in  progress  during  this  period  was  the  continuation 
of  that  carried  on  by  the  French  Company  in  the  way  of  excavation 
on  the  summit  cut  at  Culebra.  Major  Black,  as  engineer  in  charge, 
directed  these  operations. 

During  the  month  of  June  several  parties  of  engineers,  organized 
in  the  United  States,  were  sent  to  the  Isthmus,  and  reported  to  the 
managing  representative  for  certain  technical  work,  such  as  surveys 
and  borings  Earlv  in  July  other  parties,  organized  for  a  similar  pur- 
pose, arrived,  and  6y  the  end  of  July  four  such  detachments  of  about 
25  engineers  and  assistants  each,  were  employed  under  Mr.  Charles 
List,  at  Colon;  Mr.  A.  B.  Nichols,  at  Gatun;  Mr.  H.  F.  Dos6,  at 
Bohio;  and  Mr.  Boyd  Ehle,  at  Bas  Obispo.  The  general  supervision 
of  the  work  of  these  parties  came  under  Major  Black. 

Near  tie  last  of  June  Mr.  John  F.  Wallace,  who  had  been  engaged 
by  the  Isthmian  Canal  Commission  as  chief  engineer,  arrived  and 
reported  to  the  undersigned.  No  instructions  in  respect  to  th^  scope 
of  his  duties  having  ]^n  received  from  the  Commission,  he  was 
announced  by  the  managing  representative  as  the  chief  engineer  of  the 
Panama  Qinal,  and  he  took  charge  of  those  duties  on  July  1. 

The  announcement  stated  that  "  His  duties  comprise  the  direction 
of  all  engineering  works,  the  construction  and  maintenance  of  build- 
ings, roads,  water  supply  and  sewerage  systems,  drafting,  sun  print- 
ing, and  lithographing,  and  the  prosecution  of  all  surveys,  borings, 
soundings,  and  otner  scientific  investigations." 

On  August  31  the  Commission  in  session  on  the  Isthmus  adopted 
the.'fol lowing  resolutions: 

Betolvedy  That  the  chief  engineer  be  placed  in  chan^  and  control  of  the  construc- 
tion of  the  Panama  Canal,  and  of  the  sewerage  and  waterworks  syntem  for  the  cities 
oL  Fanama  and  Colon,  and  of  all  engineering  works  connected  Vith  these  several 
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projects,  and  that  he  shall  have  general  supervision  and  authority  over  all  matteri 
pertaining  thereto,  under  the  direction  of  the  Isthmian  Canal  Commission,  subject 
to  its  approval  and  in  accordance  with  such  instructions  as  the  Commission  may 
issue  from  time  to  time.  The  chief  engineer  will  re))ort  and  recei\'e  his  instmctionfl 
relative  to  these  matters  through  the  chairman  of  the  Commission. 

Resolvedt  That  the  chief  engineer,  under  the  direction  of  the  governor  of  the  Canal 
Zone,  shall  have  charge  of  the  planning  and  construction  of  roads,  buildings,  and 
other  structures,  and  of  the  planning  and  installation  of  machinery  required  by  any 
department  of  the  government  of  the  Canal  Zone  and  authorized  by  the  Isthmian 
Canal  Commission. 

Resoliysdf  That  the  chief  engineer  shall  make  monthly  progress  reports  and,  on  or 
before  July  31  of  each  year,  an  annual  report  covering  all  oi)eration8  of  his  depart- 
ment during  the  fiscal  year  ending  June  30;  also  such  other  reports  as  may  from 
time  to  time  be  called  for  by  the  Commission.  He  shall  at  once  furnish  a  copy  of 
each  report  to  any  member  or  members  of  the  Commission  on  the  Isthmus. 

Mr.  Wallace  became  responsible  for  the  direction  of  the  work  of 
his  department  on  July  1,  and,  as  above  stated,  the  mana^nff  repre- 
sentative of  the  Commission  ceased  to  be  the  channel  through  whom 
the  chief  engineer  reported  on  August  1. 

The  expenditures  tor  engineering  on  the  Isthmus  of  Panama  from 
May  4  to  J  une  30, 1904,  reached  the  aggregate,  for  serv  ices,  $18,003.03, 
and  for  material  and  supplies,  $100.37,  making  a  total  for  expenses  of 
$18,103.40. 

About  July  1,  1904,  Col.  William  C.  Gorgas,  Medical  Department, 
U.  S.  Army,  detailed  by  the  Secretary  of  War  to  report  to  the  Isth- 
mian Canal  Commission,  arrived  on  the  Isthfnus  and  entered  upon  his 
duties  as  chief  sanitaiy  oflBcer. 

At  the  same  time  Dr.  John  W.  Ross,  medical  inspector,  U.  S.  Navy, 
was  appointed  by  the  Commission  as  director  of  hospitals,  and  a  few 
weeks  later  Maj.  Louis  A.  La  Garde,  Medical  Department,  U.  S.  Army, 
was  assigned  as  superintendent  of  Ancon  Hospital,  while  Doctor  Sprat- 
ling,  who  had  been  acting  as  chief  sanitary  officer,  was  assigned  as 
superintendent  of  Colon  Hospital. 

All  these  officers  entered  upon  their  duties  immediately,  and  from 
time  to  time,  up  to  the  date  when  the  responsibilities  of  the  undersigned 
as  managing  representative  ceased,  a  considerable  number  of  employees 
arrived  on  the  Isthmus  for  various  duties  specified  in  the  lettere  of 
appointment. 

One  week  after  the  arrival  of  the  undersigned,  Col.  Frank  J.  Hecker, 
member  of  the  Isthmian  Canal  Commiasion,  also  came  to  the  Isthmus 
under  instructions,  a  copy  of  which  is  herewith.     (See  Appendix  N.) 

In  the  announcement  made  by  the  undersigned  on  May  19,  1904, 
appears  the  following  in  respect  to  Colonel  Hecker: 

It  is  further  announcec}  that  Col.  Frank  J.  Hecker,  member  of  the  Isthmian  Cana 
Commission,  has  been  assigned  by  the  Commission  as  general  coadjutor  to  the  under* 
signed  on  the  Isthmus,  his  duties  including  the  general  supervision  of  the  receiving» 
listing,  assorting,  and  storing  of  the  property  and  material  here  recently  purchased 
by  the  United  States;  the  preparation  of  schemes  for  repair  of  buildings,  consolida- 
tion and  renovation  of  work  shops  and  store  houses,  more  effective  care  of  material 
and  supplies  and  reorganization  and  reduction  of  the  force  of  custodians  of  property; 
also  the  observation  of  the  methods  of  management  of  the  Panama  Bailroaci,  bu; 
without  intervention  in  or  direction  of  the  control  by  present  local  officers.  In  short, 
he  is  to  make  a  critical  general  inspection,  and  to  collect  all  procurable  oseful  data 
for  the  Commission  respecting  the  canal  property  and  the  business  affairs  on  the 
Isthmus  of  Panama  now  controlled  by  the  united  States. 

The  services  of  Colonel  Hecker  were  of  great  value,  a  fact  whick 
has  already  been  officially  reported  to  the  Commission. 
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The  members  of  the  Isthmian  Canal  Commission  who  arrived  on 
the  Isthmus  on  Au^st  2,  1904,  returned  to  the  United  States  on  Sep- 
tember 7,  1904,  (>)lonel  Hecker  accompanying  them,  leaving  the 
undersififoed  as  the  only  member  of  the  Uommission  in  the  Zone, 
whose  duties,  including  those  of  chief  executive  of  the  government, 
embraced  a  certain  fiscal  responsibility  expressed  in  the  following 
quotation  from  the  resolution  of  the  Commission: 

Backed^  That  this  Commission  shall  authorize  and  appoint  one  of  its  members  to 
approve  voachers  for  payments  by  the  disbursing  officer  on  the  Isthmus  of  Panama, 
Qgning  as  a  member  of  the  Isthmuin  Canal  Commission,  and  to  act  for  the  Commis- 
sion in  the  absence  of  a  quorum  of  the  Commission  on  the  Isthmus,  in  conferences 
with  the  Government  of  the  Republic  of  Panama  and  the  municipal  authorities  of 
the  cities  of  Panama  and  Colon,  his  action  in  such  conferences  and  neiiiotiations  to 
be  subject  to  approval  by  the  Commission,  and  that  Maj.  Gen.  George  W.  Davis  be 
aathonzed  and  appointea  to  act  as  such  member. 

Over  the  departments  of  en^neering,  material  and  supplies,  and 
disbursements  the  undersigned  has  no  authority.  The  chiefs  of  these 
departments  report  in  all  matters  directly  to  the  chairman  of  the 
Commission  in  Washington.  D.  C.  In  reaching  a  decision  as  to 
whether  or  not  a  voucher  snould  be  approved  or  disapproved,  the 
member  of  the  Commission  to  whom  this  duty  is  assigned  utilizes  such 
knowledge  concerning  the  business,  work,  or  services  represented  by 
the  expenditures  as  be  can  obtain  by  observation  or  inquiry.  The 
correspondence  of  the  chiefs  of  these  departments  on  matters  outside 
of  the  Zone  government  being  direct  with  the  authorities  in  Washing- 
ton, D.  C.,  the  member  oi  the  Commission  required  to  approve 
vouchers  necessarily  has  but  a  partial  knowledge  of  facts  which 
should  be  known  to  nim  before  exercising  so  important  a  function  as 
deciding  whether  or  not  an  account  shoula  be  paid. 

While  the  orders  give  the  chief  engineer  entire  independence  as 
respecting  the  resident  member  of  the  Commission,  he  is  reauired  to 
faruish  the  said  member  with  copies  of  his  reports  to  the  cnairman. 
Up  to  the  present  time,  October  1,  no  such  reports  have  been  received, 
but  this  circumstance  is  perhaps  due  to  the  fact  that  Mr.  Wallace  has 
been  absent  from  the  Isthmus  since  the  14th  of  September  last. 

The  only  work  in  the  nature  of  original  investigation  initiated  by 
the  undersigned  while  he  was  in  charge  of  engineering  operations  on 
the  Isthmus  consisted  of  a  tentative  development  of  the  resources  for 
water  supply  of  the  upper  Rio  Grande,  the  thought  being  to  utilize 
the  reservoir  already  constructed  for  another  purpose  and  to  increase 
its  cap^acity,  laying  water  pipes  from  it  to  the  citv  of  Panama,  so  that 
th&t  city,  as  well  as  the  canal  headquarters  and  hospital  in  its  imme- 
diate vicinity  at  Ancon,  might  secure  a  supply  of  potable  water,  which 
it  was  contemplated  the  United  States  would  provide  for  Panama,  under 
the  terms  of  article  7  of  the  canal  treaty. 

Enough  data  to  show  that  this  source  of  supply  would  be  available 
and  probably  adequate  to  the  needs  was  collected  and  this  infoimation 
was  nanded  to  the  chief  engineer  upon  his  arrival  on  the  Isthmus.  He 
has  adopted  the  idea  suggested  in  its  general  features  and  has  devel- 
oped a  working  plan,  which  has  been  adopted  by  the  Commission,  for 
a  system  of  water  supply  for  Panama. 
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LABOR. 

This  is  a  subject  which  is  going  to  present  many  difficulties  to  the 
Commission,  and  a  solution  has  not  yet  oeen  reached.  The  total  num- 
ber of  employees  on  the  canal  work  on  the  Isthmus  on  September  30, 
was  as  follows: 


Engineering  department 

Material  and  supplies  department 

Aoconnts  and  disbursements 

Sanitarv  department -. 

Police  department 

other  departments  of  the  Zone  gOTernmeut 

Since  September  30  the  numbers  have  been  increased  about  25  per 
cent,  which  would  make  at  the  present  time  a  total  force  of  employees  of 
about  3,600. 

A  good  deal  of  private  work  is  now  in  progress  on  the  Isthmus,  such 
as  house  construction,  and  all  the  mechanical  and  other  labor  that  is 
available  is  now  engaged.  The  engineering  department  needs  1,000 
men  at  the  present  time,  and  the  sanitary  depai-tment  about  300  more; 
but  the^  are  not  obtainable.  On  account  oi  the  dearth  of  labor,  and 
competition  between  the  railroad,  the  government,  and  private  em- 
ployers, the  prices  are  advancing.  The  general  character  of  those 
arriving  and  seeking  employment  is  not  a  good  one  for  economical 
laboring  work.  Nearly  all  of  those  now  employed  are  negroes  and 
about  one-half  of  them  are  natives  of  the  West  Indies  £lands,  or 
foreigners,  principally  Jamaicans. 

The  labor  is  not  efficient.  In  the  opinion  of  those  who  have  been 
employing  colored  and  white  labor  in  the  United  States,  the  wages 
paid  now  to  the  ordinarv  laborer,  amounting  to  $1.50  silver  a  day, 
are  really  higher  than  the  rates  prevailing  in  the  United  States  of 
$1.60  to  $2  gold.  The  total  number  of  laborers  employed  on  the 
canal  at  the  time  of  the  greatest  activity  of  the  Frencn  company  is 
said  to  have  been  about  16,000. 

It  is  hoped  by  the  chief  engineer  to  accomplish  a  great  deal  of  the 
work  of  excavating  the  canal  by  mechanical  means,  so  the  number  of 
laborers  will  be  less  than  otherwise  would  be  the  case;  but,  neverthe- 
less, a  very  large  number  of  persons  of  the  ordinary  working  class 
must  be  engaged  for  service  upon  the  Isthmus  before  the  canal  work 
begins.  It  seems  as  if  it  will  be  necessary  to  obtain  them  under  some 
arrangement  of  a  contract  obligation.  To  bring  men  from  the  United 
States  at  a  great  expense,  and  then  have  them  immediately  take  their 
departure  fecause  tney  can  obtain  higher  wages  either  on  the  Isthmus 
or  by  going  to  the  gold  mines  or  to  South  American  States,  is  very 
poor  business.  It  will  be  impossible  to  make  any  rapid  progress,  even 
in  the  limited  work  that  is  now  going  on,  unless  a  larger  force  of 
laborers  can  be  obtained. 

It  is  useless  to  discuss  the  question  of  utilizing  the  white  race  for 
heavy  out-door  work  with  pick  and  shovel,  in  the  mud  and  rain,  on  the 
Isthmus;  no  one  has  ever  succeeded  in  obtaining  such  a  force  of  the 
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Oancasian  race.  Negroes  from  the  Southern  States  would  of  course  be 
available,  but  the  expediency  of  bringing  them  here  is  doubted,  for 
they  will  be  immediately  placed  in  competition  with  their  own  race  in 
the  vast  numbers  that  are  already  here,  and  I  should  not  expect  tiiat 
harmonious  relations  between  them  would  result;  especially  if  one 
was  paid  wages  current  in  the  United  States,  and  anouier  black  man 
on  the  Isthmus  was  paid  the  wages  current  on  the  Isthmus,  there  would 
be  constant  friction.  It  is  important  tiiat  measures  be  taken  to  solve 
this  problem  as  soon  as  possible. 

The  above  covers  the  ^neral  subjects  that  have  occupied  the  atten- 
tion of  the  member  of  the  Isthmian  Canal  Commission  who  has  been 
stationed  on  the  Isthmus  from  the  l7th  of  May,  1904,  to  the  present 
time. 

There  is  one  branch  of  public  administration  the  handling  of  which 
has  presented  some  difficulty  and  has  involved  a  large  amount  of 
clerical  and  other  work.  I  refer  to  the  discussions  that  have  taken 
place  between  the  governor  of  the  Canal  Zone,  on  the  one  part,  and 
the  authorities  of  uie  Republic  of  Panama,  on  the  other,  touchiug  the 
matters  of  customs  ports  and  revenues. 

As  this  subject  has  been  taken  up  in  a  diplomatic  way,  and  as  the 
incident  is  not  vet  closed,  a  special  report  on  this  branch  of  the  duties 
that  have  devolved  on  the  governor  is  herewith  submitted* 
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Extract  from  letter  from  Oeneral  Dams  to  Chief  Engineer  Wallace. 

Angon,  Isthmian  Canal  Zone,  May  S,  1906. 
(Personal.) 
My  Dear  Mr  Wallace: 

•  ••••«• 

Mat  3, 1905. 

P.  S.— The  foregoing  was  dictated  yesterday,  and  since  then  four 
other  cases  of  fever  have  been  diagnosed  as  ''yellow  fever''  and  taken 
to  the  hospital.  Two  of  these  cases  are  light  and  will  cause  noserious 
sickness.  The  case  which  gives  the  most  concern  now  is  that  of  Mr. 
West,  the  auditor,  who  has  been  sick  two  days,  and  in  respect  to  whom 
the  prospects  are  that  he  will  be  very  seriously  sick,  as  I  am  informed 
by  Colonel  Gorgas. 

How  the  infecting  of  the  Canal  building  has  been  accomplished  is 
not  easy  to  understand.  Of  course  a  larger  number  of  nonimmune 
people  are  employed  in  that  building  than  in  any  other  in  the  city,  and 
it  is  a  wonder  to  me  how  it  is  that  we  have  not  bad  many  cases  among 
those  employees  who  do  their  work  in  this  building  since  I  have  been 
here. 

An  examination  by  an  inspector  yesterday  disclosed  the  fact  that  in 
the  bowls  in  which  are  kept  the  moistening  brushes  for  letter-press 
books — eight  were  found  m  the  building — m  all  but  one  were  found 
the  larvflB  of  mosquitoes.  There  was  omy  half  a  gill  of  water  in  each 
bowl  and  only  a  narrow  slit  for  access  to  it.  I  am  having  the 
screens  all  carefully  examined,  and  an  inspector  will  critically  watch 
and  examine  everything  in  the  building  that  could  furnish  a  harbor 
for  mosquitoes.  All  the  screen  doors  on  the  balconies  will  have  locks 
placed  on  them  and  the  key  for  each  placed  in  the  hands  of  a  desig- 
nated individual,  who  will  be  held  responsible  to  see  that  the  doors  are 
always  shut. 

The  trouble  over  the  Jamaicans  working  in  Panama  under  Mr.  C.  EL 
Davis,  which  occurred  three  or  four  davs  ago,  originated  in  a  scold 
and  complaint  about  food,  for,  as  you  know,  these  men  were  hired, 
were  contracted  for,  to  be  paid  and  fed  by  the  Panama  Railroad.  I 
called  upon  Mr.  Prescott  for  anv  information  he  could  give  me  con- 
cerning the  status  of  the  affair  with  regard  to  these  men  and  the  feeding 
contract,  and  he  says  that  the  feeding  was  done  by  the  same  contractor 
who  had  been  for  some  time  past  doing  this  same  kind  of  work  for 
other  gangs  of  men  working  for  the  railroad;  that  the  price  paid  for 
board  was  70  cents  (silver)  per  day  per  man. 

Mr.  Claude  Mallet  (British  consul),  who  was  complained  to  in  regard 
to  the  treatment  of  these  Jamaicans,  told  me  that  he  went  to  the  barraks 
and  examined  the  food  which  he  saw  served,  and  he  was  quite  satisfied 
that  what  was  being  given  to  the  men  was  entirely  suitable  and  abundant 
in  quantity;  but  since  then  he  has  written  to  me  officially,  saying  that 
complaints  have  since  been  made  which  indicate  that  the  food  served 
is  not  what  it  should  be. 

I  have  given  Captain  Shanton  directions  to  have  all  meals  set  oat  for 
these  men  examined  daily — morning,  noon,  and  ni^ht — and  a  record 
kept  of  what  was  served,  what  complaint  may  havel)een  heard  by  the 
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inspector,  and  what  basis,  if  any,  there  was.  In  this  way  I  expect  to 
be  able  to  collect  some  data  on  the  subject  I  realize  that,  strictly 
speatdng,  it  is  none  of  my  business,  but  as  I  feel  anxious  that  the  work 
spall  be  pushed  along  without  any  hindrance  or  delay,  and  to  have  pos- 
sible causes  for  complaint  removed,  and  as  the  situation  respecting  the 
feeding  of  these  laborers  is  very  serious,  and  as  the  chief  of  police, 
under  my  orders,  is  available  to  make  tnis  investigation,  it  seems  to 
me  desirable  to  collect  the  data;  and  this  I  am  having  done. 

The  attack  upon  the  laborers  by  the  Panama  police  resulted  from  an 
appeal  or  a  request  made  to  the  Panama  police  by  Mr.  Barril,  who  saw 
that  there  was  likely  to  be  trouble,  the  men  having  refused  to  go  to 
work  because  it  was  claimed  that  they  were  insufficiently  or  unsuitably 
fed.  Mr.  Barril  asked  the  police  to  compel  them  to  go  to  work,  and 
it  was  complyine  with  this  very  improper  request  that  brought  about 
the  first  clash.  I  learn  that  the  first  blow  struck  was  prolmbly  by  a 
Jamaican  throwing  a  piece  of  broken  stone  at  a  policeman.  Then  there 
was  a  general  sort  of  a  m^l^e,  and  three  policemen  were  injured,  the 
policemen  using  their  euns  and  bayonets  as  one  would  use  a  club. 
Several  of  the  injured  Jamaicans  at  the  Chiriqui  Barracks  went  over 
to  the  administration  building,  together  with  a  considerable  crowd, 
and  there  Captain  Shanton  saw  them,  and  he  went  to  the  place  where 
they  were  congregated — about  76  to  100  in  number— several  of  them 
cut  and  bleeding,  and  these  he  lined  up  separately,  so  as  to  keep  them 
oat  of  the  other  crowd,  intending  to  sena  for  an  ambulance  to  take 
them  to  the  hospital,  but  just  at  tnis  time  a  cordon  of  about  30  Panama 
police  came  down  at  double  time  from  the  police  station  and  halted  in 
front  of  the  canal  building. 

Captain  Shanton  called  out  to  them  in  Spanish  to  wait,  and  pointing 
to  these  men,  said:  ^^  These  are  wounded  men."  One  of  these  men 
started  to  move  away  from  where  he  was  standing,  whereupon  the 
lieutenant  of  the  police  squad  drew  his  sword  and  struck  a  very  severe 
blow  at  the  Jamaican,  knocking  him  down  and  cutting  him  badly. 
Then  the  whole  thirty  men,  witb  their  guns  and  bayonets,  proceeded 
to  rush  at  these  men,  who  were  waiting  at  the  canal  building  and  who 
certainly  had  in  no  way  committed  anv  violation  of  the  peace  or  done 
anything  that  should  have  subjected  them  to  an  assault.  The  Jamai- 
cans broke  and  ran  in  all  directions,  pursued  by  the  police;  but  so 
general  was  the  apparent  purpose  of  the  police  to  assau  the  negroes 
fiiat  wherever  any  were  found  at  work  in  the  trenches — whether  they 
were  half  a  mile  away  from  the  canal  building  or  at  the  Chiriqui 
Barracks — they  were  set  upon  and  pounded,  crushed,  and  bruised  by 
the  police. 

Mr.  Mallet,  the  British  consul,  told  me  that  he  knew  for  certain  that 
beyond  the  Caledonia  Railroad  station  some  of  the  Jamaicans,  who  did 
not  even  know  that  there  was  a  row,  were  set  upon  by  the  police. 
Mr.  Mallettis  naturally  indignant,  and  has  made  a  representation,  as  I 
understand,  to  the  Panama  Government.  Mr.  John  Barrett,  our  min- 
ister, who  also  saw  what  Captain  Shanton  saw,  made  a  similar  repre- 
sentation to  the  Panama  Government.  I  was  in  my  house  on  that  aay, , 
by  order  of  the  doctor,  and  not  allowed  to  leave  it,  so  that  my  knowl- 
eage  is  derived  only  from  hearsay. 

1  directed  Captain  Shanton  to  make  a  report  to  me  of  what  he  saw, 
and  I  sent  his  report  to  the  Panama  Government  on  the  following  day, 
with  a  statejient  to  the  effect  that  I  purposed  to  forward  to  the  Gov- 
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eminent  in  Washington  a  report  of  the  occurrence,  and  that  if  they 
should  deem  it  fit  to  inform  me  as  to  any  action,  or  proposed  action,  of 
the  Panama  Government,  I  should  be  glad  to  forward  the  same  to  Wash- 
ington; but  1  had  no  reply  from  the  minister  for  foreign  affairs,  and 
I  have  not  been  able  to  ascertain  to-day  from  Mr.  Barrett  whether  hrj 
has  received  any  response  from  the  Panama  Government. 

The  original  fault  was  due  to  Mr.  BarriPs  request  of  the  police  of 
Panama  to  drive  these  Jamaicans  to  work.  I  suppose  that  some  of  our 
foremen  are  free  and  unlicensed  in  the  use  of  language  toward  these 
Jamaicans,  just  as  I  have  seen  American  foremen  in  the  United  States 
use  with  respect  to  negroes,  to  Italians,  and  to  Chinese  that  is,  such 
people,  including  all  l/atin- Americans,  Filipinos,  Malays,  and  Sand- 
wich Islanders;  in  fact,  everybody  of  a  dark  skin.  According  to  the 
ideas  of  some  of  our  tougher  class  of  Americans,  amonff  whom  I  fear 
are  a  good  many  of  our  foremen  and  overseers  on  the  Isthmus,  all 
such  people  are  designated  as  ''niggers."  They  thus  refer  to  tJiem, 
usually  with  prefixes  of  oaths  and  obscenity.  These  words  are  let  drop 
in  the  presence  of  men  who  are  not  accustomed  to  it,  and  thev  natur- 
ally resent  it,  and  as  a  result  a  great  deal  of  bickering  and  hard  feeling 
grows  up  between  the  Jamaican  laborers  and  the  .^erican  foremen. 

I  have  done  all  I  could  in  everv  way  by  the  exercise  of  moral  per- 
suasion^  and  by  prosection  in  the  case  of  those  who  violate  the  law; 
but  it  IS  very  little  that  one  can  accomplish  in  the  face  of  a  set 
determination  of  the  low-class  Americans  to  generally  Ultreat  these 
negroes.  I  think  that  part  of  this  trouble  has  grown  out  of  that  state 
of  affairs,  and  I  think  it  is  likely  to  continue  until  we  have  a  class  of 
men  here  who  will  be  more  careful  in  the  use  of  language,  and  who 
will  treat  any  man  who  behaves  himself  as  a  man. 

In  talking  about  this  plan  of  feeding  laborers  by  contract,  Mr. 
Mallett  remarked  that  in  his  experience  among  West  Indian  n^roes 
it  was  a  very  bad  plan,  indeed — that  is,  to  make  a  contract  for  feeiding 
these  men — because,  he  says,  it  is  one  unending  source  of  complaint. 
One  man  does  not  like  rice,  another  does  not  lik:e  beans,  another  does 
not  like  plantains,  and  another  does  not  like  potatoes,  and  they  all 
scold  and  find  fault  and  grow  sulky  over  it  and  make  all  sorts  of 
trouble.  He  says  that  in  his  judgment  it  is  far  better  not  to  attempt 
to  feed  these  people. 

I  reminded  him  of  the  conditions  that  exist  here,  stating  that  it  was 
absolutely  necessary  that  we  should  feed  these  men  where  we  bring 
them  to  the  Isthmus  the  way  we  do  and  where  they  have  no  perma- 
nent homes.  He  said  that  he,  of  course,  realized  that  special  condi- 
tions might  make  it  necessary,  but  he  says  that  it  is  better  in  the  long 
run  to  pay  thein  their  wages  and  let  them  feed  themselves. 

I  inclose  herewith,  from  the  Star  and  Herald  of  this  morning  (May 
3),  a  clipping  which  gives  a  fair  notion,  I  think,  of  what  is  in  the  minda 
of  the  ranama  people  on  this  general  subject  about  which  I  have  been 
writing  to  jou.     I  inclose  also  some  letters  from  a  couple  of  Jamaicans. 

I  am  wilting  this  long  letter  to  you  instead  of  to  Mr.  Shouts  for  the 
reason  that  you,  personally,  know  the  condition  of  affairs  here  while 
Mr.  Shouts  does  not,  but  I  feel  sure  that  you  will  brine  to  the 
attention  of  the  chairman  everything  I  write  to  you  that  wul  be  of 
interest  to  him. 
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(hpy  of  proclamation  atthrnitted  hy  General  Dar^is. 

IsTKBHAN  Canal  Zone,  Panama, 

Office  of  the  Governor, 

Cuhhra^  May  19^  190^. 
To  the  Inhabitants  of  the  Isthmian  Canal  Zone: 

In  pursuance  of  the  terms  of  the  canal  convention  between  the 
United  States  and  the  Republic  of  Panama,  the  ratifications  of  which 
were  exchanged  on  the  26th  day  of  February,  1904,  the  Republic  of 
Fknama  granted  to  the  United  States,  on  the  Isthmus  of  Panama,  the 
perpetual  use,  occupation,  and  control  of  a  certain  zone  of  land  10 
miles  in  width,  and  land  under  water,  including  the  islands  within  said 
zone  and  also  the  islands  of  Perico,  Naos,  Culebra,  and  Flamenco,  situ- 
ated in  the  Bay  of  Panama,  and  the  use,  occupation,  and  control  of 
ceilain  other  lands  and  waters  outside  said  zone,  which  may  be  found 
U>  be  necessary  and  convenient,  all  to  be  utilized  for  and  in  connection 
with  the  construction,  maintenance,  operation,  sanitation,  and  protec- 
tion of  the  ship  canal  which  the  United  States  is  to  construct,  and 
which  will  extend  from  the  Caribbean  Sea,  near  Colon,  to  the  Pacific 
Ocean,  near  the  city  of  Panama. 

In  addition  to  the  perpetual  use,  occupation,  and  control  of  the  lands 
and  waters  referred  to,  the  Republic  of  Panama  has  also  granted  to  the 
United  States  all  the  rights,  powers,  and  authority  within  said  zone, 
auxiliary  canals,  islands,  and  lands  under  water,  which  the  United  States 
would  possess  and  exercise  if  it  were  the  sovereign  of  the  territory 
granted,  to  the  entire  exclusion  of  the  exercise  by  the  Republic  of 
Panama  of  any  such  sovereign  rights,  power,  and  authority. 

The  Canal  Zone  and  all  the  real  and  movable  property  situated 
within  it  that  formerly  belonged  to  the  New  Panama  Canal  Company 
have  been  purchased  and  taken  possession  of  and  are  now  occupied  or 
controlled  by  or  on  behalf  of  the  United  States  of  America. 

For  the  maintenance  of  order  within  the  territory  above  descrilwd, 
the  use,  occupation,  and  control  of  which  have  been  granted  to  the 
United  States,  and  in  oi-der  that  the  inhabitants  may  be  protected  in  the 
full  enjoyment  of  their  liberty,  property,  and  religion  the  President 
of  the  United  States  has  been  empowered  by  the  Congress  to  establish 
a  temporary  government  for  the  Canal  Zone,  to  which  end  he  has  been 
authorized  to  delegate  to  such  person  or  persons  as  he  may  designate, 
and  to  control  the  manner  of  their  exercise,  all  the  military,  civil,  and 
judicial  powers  and  authority  granted  to  the  United  States  by  the 
Republic  of  Panama,  as  well  as  the  power  to  make  all  needful  rules 
ana  regulations. 

With  respect  to  the  government  and  administration  of  the  Canal 
Zone,  the  President  has  delegated  to  the  undersigned,  as  governor  of 
the  Zone,  all  necessary  executive  and  administrative  attributes,  with 
power  to  appoint  the  oflScials  and  organize  the  police  force  necessary 
to  preserve  order  and  to  carry  out  the  purposes  of  government  on  the 
Istnnius.  The  power  to  make  rules  ancl  regulations — in  short,  all  mat- 
ters of  legislation  for  the  Zone  and  its  inhabitants — have  been  dele- 
gated to  the  members  of  the  Isthmian  Canal  Commission,  of  whom  four 
constitute  a  quorum  for  legislative  purposes,  but  it  is  provided  that  the 
governor  of  the  Zone  and  the  Legislative  Commission  shall  exercise 
F  c— VOL  3—06 36  "^  ^"  ^  ^^^^.^ 
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their  powers  and  authority  and  carry  on  their  work  always  under  the 
supervision  and  direction  of  the  Secretary  of  War. 

The  President  has  ordered  that  the  laws  of  the  land  which  were  in 
force  on  the  26th  of  February,  1904,  shall  continue  in  force  in  all 
places  on  the  Isthmus  of  Panama  over  which  the  United  States  has 
jurisdiction,  until  said  laws  are  altered  or  annulled  by  the  Canal  Com- 
mission, ana  the  people  are  entitled  to  security  in  their  persons,  prop- 
erty, and  religion,  and  in  all  their  private  rights  and  relations.  They 
will  be  disturbed  as  little  as  possible  in  their  customs  and  avocations 
that  are  in  harmony  with  the  principles  of  well-ordered  and  decent  liv- 
ing, but  there  are  certain  great  prmciples  of  government  that  have 
been  made  the  basis  of  our  existence  as  a  nation  which  are  deemed 
essential  to  the  rule  of  law  and  the  maintenance  of  oixier,  and  will 
have  force  within  the  Canal  Zone  and  within  other  lands  on  the  Isth- 
mus that  are  controlled  by  the  United  States.  The  principles  referred 
to  may  be  generally  stated  as  follows: 

That  no  person  shall  be  deprived  of  life,  liberty,  or  property  with- 
out due  process  of  law;  that  private  property  snail  not  be  taken  for 
public  use  without  just  compensation;  that  in  all  criminal  prosecutions 
the  accused  shall  enjo}''  the  right  of  a  speedy  and  public  trial,  to  be 
informed  of  the  nature  and  cause  of  the  accusation,  to  be  confronted 
with  the  witnesses  against  him,  to  have  compulsory  process  for  obtain- 
ing witnesses  in  his  favor,  and  to  have  the  assistance  of  counsel  in  his 
deicnce;  that  excessive  bail  shall  not  be  re<juired  nor  excessive  fines 
imposed,  nor  cruel  or  unusual  punishment  inflicted;  that  no  person 
shall  be  put  twice  in  jeopardy  for  the  same  offence,  or  be  compelled  in 
any  criminal  case  to  be  a  witness  against  himself;  that  the  right  to  be 
secure  against  unreasonable  searches  and  seizures  shall  not  be  violated; 
that  neitner  slavery  nor  involuntary  servitude  shall  exist,  except  as  a 
punishment  for  crime;  that  no  bill  of  attainder  or  cx-post  facto  law 
shall  be  passed;  that  no  law  shall  be  passed  abridging  the  freedom  of 
speech  or  of  the  press,  or  of  the  rights  of  the  people  to  peaceably 
assemble  and  petition  the  government  for  a  redress  t)f  grievances; 
that  no  law  shall  be  made  respecting  the  establishment  of  religion,  or 
prohibiting  the  free  exercise  thereof. 

Provided^  hmrever^  That  the  Commission  shall  have  power  to  exclude 
from  time  to  time  from  the  Canal  Zone  and  other  places  on  the  Isth- 
mus over  which  the  United  States  has  jurisdiction  persons  of  the  fol- 
lowing classes  who  were  not  actually  domiciled  within  the  Zone  on  the 
26th  of  February^  190Jr,  viz,  idiots,  the  insane,  epileptics,  paupers, 
criminals,  professional  beggars,  persons  afflicted  with  loathsome  or 
dangerous  contagious  diseases,  tnose  who  have  been  convicted  of 
felony,  anarchists,  those  whose  purpose  it  is  to  incite  insurrection,  and 
others  whose  presence  it  is  believea  by  the  Commission  would  tend  to 
create  public  disorder,  endanger  the  public  health,  or  in  any  manner 
impede  the  prosecution  of  the  work  of  opening  the  canal;  and  may 
cause  anv  and  all  such  newly  arrived  pei'sons,  or  those  of  the  same 
classes  alien  to  the  Zone,  to  be  expelled  and  deported  from  the  terri- 
tory controlled  by  the  United  States,  and  the  Commission  may  defray 
from  the  canal  appropriation  the  cost  of  such  deportation,  as  necessary 
expenses  of  the  sanitation,  the  police  protection  of  the  canal  route, 
and  the  preservation  of  good  order  among  the  inhabitants. 

The  President  has  further  directed  notification  to  the  inhabitaDts  of 
the  Canal  2^ne  that  the  establishment  and  maintenance  of  lotteries  and 
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the  holdinjf  of  lottery  drawings,  or  sale  of  lottery  tickets,  or  the  con- 
duct of  shambling  methods  and  devices  of  a  character  that  is  prohibited 
by  the  mws  of  the  United  States,  are  to  be  strictly  forbidaen  by  the 
uinal  Commission,  within  the  Canal  Zone,  and  that  any  violation  of 
the  law  respecting  lotteries  and  gambling,  to  be  enacted,  will  subject 
the  offender  to  severe  punishment. 

Ilie  municipal  laws  of  the  Canal  Zone  are  to  be  administered  by  the 
ordinary  tribunals  substantially  as  thev  were  before  the  change  of 
government.  Alcaldes,  comisarios  de  barrios,  and  other  persons  in 
lawful  discharge  of  official  duties  in  the  Zone  that  are  in  harmony  with 
the  principles  of  government  herein  set  forth  will  be  continued  in 
office  for  the  present  A  judge  of  a  superior  court  will  soon  be 
appointed,  and  as  soon  as  practicable  the  limits  of  the  Zone  will  be 
denned. 

The  following  announcements  are  made  of  heads  of  departments  in 
the  government  of  the  Zone: 

S^retary,  Mr.  £rnest  La^rde,  jr. 

Treasurer,  Paymaster  E.  C.  Tobey,  United  States  Navy. 

Captain  of  police,  Mr.  G.  R.  Shanton. 

Sanitary  oflacer.  Dr.  L.  W.  Spratling,  U.  S.  Navy. 

Geo.  W.  Davis,  Gmjem/rr. 


Supplementary  written  Btatement  of  William  TL  Rurt\  esq. 

280  Broadway,  New  York,  March  29,  1906. 

Dear  Sir:  On  reading  over  my  testimony,  given  before  your  com- 
mittee, 1  find  a  few  points  on  which  I  should  like  the  privilege  of 
extending  the  obseiTations  which  1  have  already  made,  if  such  a  privi- 
lege is  consistent  with  the  procedures  of  your  committee. 

In  my  testimony  concerning  the  proposed  Gamboa  dam,  whether  it 
be  made  of  all  concrete  masonry  or  of  a  heavy  concrete  masonry  core 
in  a  great  earth  embankment,  the  height  of  such  masonry  from  bed 
rock  50  feet  below  the  bed  of  the  river  to  the  highest  water  surface  of 
the  lake  would  be  170  feet.  In  any  event  the  construction  of  this  dam 
involves  no  procedurc'Other  than  that  which  has  commonly  been  used 
heretofore. 

Nor  is  this  total  height  of  masonry  nearly  as  great  as  is  found  in 
some  existing  masonry  dams.  One  instance  only  need  l>c  cited  in  this 
connection.  The  masonry  dam  recently  completed  at  the  new  Croton 
reservoir  of  the  water-supply  system  of  the  city  of  New  York  has  a 
total  maximum  height  from  the  bed  rock  on  which  it  stands  to  the 
highest  water  surface  of  241  feet.  This  height  is  71  feet  in  excess  of 
that  proposed  at  Gamboa. 

In  discussing  the  relative  costs  of  the  sea-level  and  lock  type  of 
canal  I  did  not  give  the  interest  charges  during  construction  because 
it  is  such  a  simple  and  ordinary  procedure;  but  1  should  perhaps  have 
stated  that  any  computation  of  interest  charges  for  a  period  of  con- 
struction of  the  sea-level  canal  longer  than  twelve  or  thirteen  years  is 
without  any  real  foundation. 

As  has  been  shown,  and  as  is  indicated  in  the  majority  report,  the 
simple  character  of  work — i.  e. ,  excavation  and  transportation — required 
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in  the  construction  of  that  plan  will  enable  the  estimated  time  of 
completion  to  be  shortened  rather  than  lengthened,  whereas  in  the 
lock  plan  the  complicated  character  of  the  construction  of  the  six 
locks  and  other  masonry  works  would  be  likely  to  extend  the  time 
I'equired  for  construction  beyond  that  estimated. 

In  reading  testimony  given  subsequent  to  mine  I  find  some  of  my 
observations  relating  to  the  transformation  of  a  lock  canal  to  a  sea- 
level  canal  misunderstood.  1  stated  that  it  was  the  opinion  of  the 
board,  both  majoritv  and  minority,  that  if  the  recommended  lock  plan 
should  be  adopted  the  cost  and  time  required  for  the  transformation  of 
that  particular  lock  canal  to  a  sea-level  canal  would  be  so  great  as 
practically  to  preclude  the  procedure  for  an  indefinite  future  period. 
In  other  words,  the  diflSculties  and  cost  of  that  particular  transforma- 
tion would  be  so  great  as  to  make  it  practically  not  feasible. 

I  stated  specifically  that  the  best  lock  plan,  in  view  of  future  trans- 
formation to  a  sea-level  plan,  would  be  found  by  carrying  the  sea-level 
portion  on  the  Caribbean  end  nearly  or  quite  to  Obispo,  and  on  the 
Pacific  end  to  Miraflores,  with  the  lock  ix)rtion  between  these  two  points. 
That  plan  would  be  far  more  easily  transformable  to  a  sea-level  plan 
than  that  recommended,  and  the  operation  of  transformation  would 
involve  a  minimum  of  waste.  For  the  reasons  extensively  given  in 
the  majority  report  and  in  the  testimony,  1  believe,  however,  that  it 
would  be  far  better  in  every  way  to  construct  the  sea-level  plan  at 
once. 

My  testimony  regarding  the  silting  of  the  channel  of  the  lock  plan 
in  the  upper  reaches  of  Gatun  Lake  between  Tavemilla  and  Obispo 
has  been  questioned.  The  concentration  of  the  current  in  such  a 
submerged  channel  as  that  between  Alhaiuela  and  Tav^ernilla,  with 
such  depths  of  water  over  the  original  banks  as  would  exist  in  Gatun 
Lake,  is  precisely  what  is  observed  with  any  submerged  river  bottom 
similarly  flooded  in  this  country.    It  is  a  common  hvdraulic  observation. 

The  assumption  that  the  water  moves  uniformly  across  such  a  sub- 
merged valley  and  its  use  in  computations  of  velocity  of  water  under 
such  conditions  indicates  a  gross  lack  of  familiarity  with  this  particular 
class  of  river  hydraulics,  as  it  is  directly  at  variance  with  tlie  results 
of  natural  observation.  The  first  Isthmian  Canal  Commission  of 
1899-1901  recognized  the  inevitable  silting  of  this  submerged  channel 
with  precisely  the  same  elevation  of  water  surface,  and  stated  on  page 
63  of  its  report  that  a  velocity  of  5  feet  per  second  might  be  reached 
during  floods  in  the  narrowest  part  of  the  lake. 

The  streams  located  between  Gamboa  and  Bohio,  draining  a  terri- 
tory from  100  to  150  square  miles,  and  for  which  provision  has  not 
been  made  for  taking  their  waters  entirely  away  from  the  canal  prism, 
are  all  so  small  that  it  is  difficult  to  make  any  definite  estimate  of  even 
their  flood  discharges.  This  amount  has  been  estimated  by  the  minor- 
ity as  high  as  29,000  cubic  feet  per  second  by  taking  it  at  one-tifth  of 
the  supposed  discharge  of  the  great  flood  of  1879.  It  should  be  borne 
in  mind  at  the  outset  that  there  is  not  only  no  record  of  an  v  such  flood 
volume  as  140,000  cubic  feet  per  second  at  Bohio,  but  there  is  no  reiia* 
ble  estimate  of  such  a  flood. 

The  most  reasonable  estimate  from  indirect  evidence  is  that  of  G«n- 
ei*al  Abbott  of  only  112,000  cubic  feet  per  second,  which  would  make 
the  maximum  estimated  flood  flow  of  the  small  streams  in  question,  if 
all  were  in  flood  concurrently,  22,000  cubic  fg,§,tii^ti^J)f  .^,000. 
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This  freshet  flow  of  a  larg^  namber  of  very  small  streams  is,  however, 
a  diffused  flow  from  a  drainage  area  a  large  portion  of  which  is  of  such 
a  character  as  to  prevent  a  quick  discharge.  Furthermore,  the  dif- 
fusion of  a  flood  flow  into  a  great  number  of  small  streams,  most  of 
them  so  small  as  to  be  dry  in  the  dry  season,  will  practically  destroy 
the  eroding  power  of  any  floods  that  may  occur  in  them,  thus  reducing 
to  almost  insignificant  volume  the  silt  brought  down  by  them  in  com- 
parison with  the  erosion  which  would  be  produced  by  concentrating 
the  total  discharge  into  two  or  three  streams  of  greater  magnitude. 
The  sedimentation  basins,  therefore,  provided  in  the  sea-level  plan 
between  Gramboa  and  Bohio,  are  abundantly  ample  to  receive  and 
retain  practically  all  the  silt  brought  down  by  the  rivulets  in  question. 
Id  my  testimony  I  cited  the  case  of  the  flow  of  water  from  a  small 
underground  channel  at  a  depth  of  about  125  feet  below  the  river  sur- 
face above  it  through  a  bonng  made  in  the  Hudson  River  near  New 
Hamburg,  N.  Y.,  in  the  coui-se  of  investi^tions  for  the  additional  water 
supply  of  New  York  City.  As  it  was  intimated  in  subsequent  testi- 
mony that  this  flow  was  found  in  a  boring  through  rock,  it  is  well  to 
state  the  fact  that  this  water  was  found  beneath  a  thick  bed  of  clear 
clay  a  few  feet  above  the  bed  rock.  The  water  as  it  flowed  up  through 
the  boring  pipe  made  a  fountain  or  jet  with  the  water  rising  15  or  20 
feet  above  the  river  surface.  It  was  a  clear  case  of  a  small  imder- 
ground  flow  under  pressure  between  two  strata  of  different  quality  or 
texture. 

In  case  of  more  or  less  permeable  strata  of  varying  quality  over- 
lying each  other,  a  comparatively  large  amount  of  seepage  or  flow  is 
liable  to  take  place  along  surfaces  of  separation  where  the  texture 
changes  from  one  c^ualitj^  to  another.  This  is  so  well  recognized  in 
the  making  of  artihcial  niter  beds  for  public  water  supplies  that  the 
greatest  care  is  taken  to  avoid  any  sudden  change  of  texture  at  any 
point  in  the  filtering  mass,  because  it  has  been  observed  that  the  water 
IS  almost  certain  to  find  its  way  in  small  thin  channels  wherever  such 
a  break  or  sudden  change  of  texture  occurs.  The  formulsB  for  the 
computation  of  flow  through  clear  selected  sand  neglects  absolutely 
any  such  feature  as  this  change  of  texture  where  the  freest  flow  takes 
place,  and  they  are  consequently  entirely  inapplicable  to  such  condi- 
tions. As  sucn  conditions  are  f reel\^found  in  tne  subsurface  material 
at  the  Gatun  dam  site,  as  disclosed  by  the  borings,  it  is  obvious  that 
any  computations  of  the  volume  of  seepage  basea  upon  neglect  of  the 
conditions  found  there  aiding  the  flow  must  be  wholly  erroneous. 

Much  has  been  made  in  tne  minority  report  and  elsewhere  of  the 
alleged  necessity  for  tying  up  ships  in  order  to  pass  each  other  when 
meeting"  in  a  sea-level  canal  of  the  dimensions  recommended  *  by  the 
majority.  It  is  to  be  remembered,  as  stated  in  my  answer  to  one  of 
Senator  Morgan's  questions,  that  the  entire  sea-level  prism,  as  recom- 
mended, is  a  continuous  passing  place  for  ships.  That  part  of  the 
prism  which  has  a  bottom  width  of  150  feet  is  everywhere  wider  than 
the  passing  places  in  the  Suez  Canal,  which  have  a  bottom  width  of 
147  ^et  6  inches.  In  the  8  miles  through  the  Culebra  Cut  the  bottom 
width  is  200  feet,  with  sides  pi-actically  vertical,  affording  a  much 
increaijed  width  of  channel  for  passing  purposes.  Under  these  condi- 
tions few,  if  any,  ships  short  of  550  feet  in  length  and  55  to  60  feet 
beam  would  have  to  oe  tied  up  to  pass  each  other  anywhere  in  the 
canal.      Ships  nearly  or  quite  up  to  those  dimensions  would  {yeiss  each 
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other  by  slowing  their  speed  and  still  smaller  ships  at  their  regular 
speed. 

As  the  great  bulk  of  canal  traffic  will  be  carried  in  vessels  of  less 
tonnage  than  those  cited  above  for  probably  a  considerable  number  of 
years,  it  will  readily  be  seen  that  there  can  exist  but  little  delay  to 
any  part  of  the  canal  traffic  due  to  the  tying  up  of  the  largest  ships. 
Any  time  of  passage  of  a  ship  through  the  sea-level  canal,  therefore, 
computed  on  the  assumption  that  ships  must  always  or  generally  be  tied 
up  whenever  they  meet  and  pass,  as  is  done  in  the  minority  report,  will 
give  results  entirely  erroneous.  As  a  matter  of  fact,  as  is  demonstrated 
by  traffic  upon  existing  maritime  canals  in  Europe,  such  as  the  Man- 
chester and  the  Suez,  the  majority  of  vessels  seeKine  the  canal,  i.  e., 
except  those  of  the  largest  dimensions,  may  pass  each  other,  either  at 
speed  or  by  slowing  up,  but  without  tying  up  at  meeting  places  or 
anywhere  else. 

It  has  been  suggested  in  the  minority  report  and  in  the  testimony 
before  the  Senate  committee,  that  in  the  lock  plan  its  capacity  might 
be  increased  or  that  facility  of  passage  through  it  might  be  enhanced 
by  fleet  lockages,  i.  e.^  h^  taking  two  or  more  vessels  of  suitable  size 
into  one  lock.  While  it  is  true  that  the  matter  of  fleet  lockage  may 
be  advantageously  resorted  to  when  a  single  lock  only  exists,  as  at  the 
Soo,  the  time  of  lockage  even  there  is  greatly  extended  by  the  time 
required  to  properly  place  the  two  or  more  vessels  brought  into  the 
locK  at  the  same  time  with  sufficient  closeness  without  injuring  each 
other,  either  when  brought  in  or  during  the  emptying  or  filling  oilocks. 

When,  on  the  other  hand,  there  is  a  series  of  locks  of  either  two  or 
three  in  flight,  the  operation  of  moving  a  number  of  ships  from  one 
lock  into  the  next  one  below  or  above  must  be  made  witli  extreme 
caution  and  very  slowly,  in  consequence  of  the  increased  danger  of 
injuring  both  ships  and  gates.  No  reliable  computations  can  be  made 
as  to  the  greatly  extended  time  required  to  pass  the  triple  locks  in 
flight  at  Gatun  or  the  double  locks  in  flight  at  Sosa  Hill  in  case  it 
should  be  considered  prudent  to  attempt  fleet  lockages,  as  it  would 
depend  upon  the  number  and  size  of  ships  admitted  into  a  lock.  The 
requisite  time,  however,  would  be  extended  much  more  than  in  pro- 
portion to  the  number  of  ships  b^ng  locked,  as  would  also  th^  danger 
with  which  both  vessels  and  structure  would  be  threatened.  Indeed, 
it  would  become  a  grave  question  whether  this  system  of  lockage 
could  be  permitted  for  any  vessels  whatever  in  such  a  flight  of  locks, 
except  possibly  for  those  of  the  smallest  tonnage. 

In  connection  with  my  testimony  concerning  the  advisability  of 
shutting  off  underground  seepage  through  porous  strata  under  an 
earth  dam,  I  would  like  to  mention  the  fact  that  the  Charles  River 
dam  now  being  built  at  Boston  is  an  earth  dam.  The  maximum 
unbalanced  head  of  water  which  it  will  have  to  retain  is  that  due  to 
the  tidal  range  only  in  Boston  Harbor.  The  plans  for  that  structure, 
which  I  have  before  me  as  I  write,  show  that  a  line  of  close  sheet  pil- 
ing, called  a  shut-off  dam,  is  driven  along  that  part  of  it  resting  on 
substrata  of  sand  and  travel,  so  as  to  preclude  any  possibility  of  seep- 
age under  the  dam  itself.  Mr.  F.  P.  Stearns,  a  member  of  the  minor- 
ity of  the  Consulting  Board,  is  the  consulting  engineer  for  this  con- 
struction. 

The  general  principle  recognized  in  placing  this  sheet  piling  sub- 
surface cut-off  in  the  Charles  Kiver  dam  is  that  which  almost  or  quite 
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universally  governs  the  constraction  of  great  earth  dams  at  the  pres- 
ent time,  by  either  placing  them  upon  absolutely  impervious  material 
or  carrying  a  curtam  construction  of  some  kind,  such  as  a  masonry 
core,  a  clay  core,  a  line  of  close  sheet  piling,  or  some  other  device  of 
that  character,  down  through  the  permeable  strata  to  bed  rock  or  its 
equivalent,  so  that  all  subsurface  seepage  or  underflow  can  be  effec- 
tively prevented. 
I  trust  this  letter  can  be  admitted  as  a  part  of  my  testimony. 
Very  respectfully, 

VVm.  H.  Burr. 
Hon.  J.  H.  Millard, 

CJuiirman  Committee  on  Interoceanic  Canals^ 

United  States  Senate. 


Written  statement  of  B.  M.  Ilarrod^  esq. 

The  lake  idea  is  lofi^ically  connected  with  a  lock  canal.  A  lock  canal 
is  not  built  for  the  sake  of  the  locks.  They,  per  se,  are  objectionable, 
unless  they  provide  compensating  advantages  in  the  lakes  thev  form. 
The  lock-canal  advocates  had  in  tliis  case  the  opportunity  of  develop- 
ing the  lake  idea,  or  an  unobstructed  navigation  to  the  greatest  extent, 
so  as  to  present  for  29  out  of  the  41  miles  between  the  shore  lines  of  the 
Isthmus  a  channel,  ideal  in  width  and  depth,  practically  equal  to  navi- 

Etion  in  the  open  sea.  On  the  other  hand,  the  sea-level  advocates 
ve  been  forced  by  circumstances  connected  with  time  and  money  to 
reducetheirchannel  throughout  to  the  least  possiblcdimensions — intact, 
to  dimensions  which  do  not  comply  with  the  strict  injunctions  of  the 
act  of  Congress. 

The  sea-Tevel  canal,  as  designed,  will  not  "afford  convenient  passage 
for  vessels  of  the  largest  tonnage  and  greatest  draft  now  in  use  and  such 
as  may  be  reasonably  anticipated."  The  dimensions  of  the  project  will 
not  allow  vessels  even  now  building  to  pass  each  other.  Ships  of  aver- 
age size  can  not  pass  each  other  without  one  stopping  and  tying  up, 
but  for  this  no  spaces  or  "gares"  are  provided.  ^Neither  is  there  any 
widening  of  channel  proposed  at  curves.  These  conveniences,  or  rather 
nece^ities,  can  be  readily  provided,  but  only  with  considemble  increase 
in  the  estimates  for  both  construction  and  operation.  The  demand  for 
enlargement  will  be  heard  as  soon  as  the  inadequacy  of  the  proposed 
dimensions  is  develo{)ed  by  operation. 

It  is  proposed,  during  the  construction  of  a  sea-level  canal,  to  con- 
duct the  Ohagres  and  its  eastern  tributaries  to  the  Caribbean  Sea 
through  diversion  channels.  These  have  been  partially  excavated  by 
the  French,  but  many  million  cubic  yards  of  excavation  and  embank- 
ment are  required  for  their  completion.  Until  the  Gamboa  dam  is 
completed  they  must  have  capacity  for  the  flood  discharge  of  the  Cha- 
gres  and  its  tributaries.  After  the  canal  is  completed  the  Chagres  will 
be  regulated  by  the  Gamboa  dam,  and  all  its  tributaries,  except  the 
Cano  and  Gigante,  will  be  turned  into  its  prism.  These  two  will  be 
dammed  and  diverted  in  another  direction.  There  will  therefore  be  in 
the  canal  a  current  toward  the  Caribbean  varying,  according  to  the 
discharge  stage  of  the  rivers,  estimated  at  from  1  to  2|  miles  per  hour. 
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Of  the  tributaries  to  be  received  into  the  prism  of  the  canal  there 
are  22  of  considerable  size.  Two  are  known  to  have  a  flood  discharge 
of  over  3,000  cubic  feet  per  second;  eight  more  have  discharges  of 
over  1,000  cubic  feet  per  second.  Their  flood  discharges  between 
Gamboa  and  Bohio  may  aggregate  30,000  second-feet.  They  descend 
into  the  canal  from  heights  varying  from  13  to  160  feet  above  sea  level. 
The  sea-level  plan  proposes  to  overcome  this  difference  of  level  by 
masonry-stepped  aprons,  metallic  pipes,  or  by  sloping  and  lowering 


the  beds  of  the  innuent  streams,  although  no  designs  are  presented. 
Professor  Burr  in  his  testimony  describes  basins  at  tne  mouths  of  these 
streams,  to  strain  out  the  sediment  and  debris,  allowing  only  the  water 
to  enter  the  canal,  but  that  is  a  personal  suggestion  and  does  not  appear 
in  the  plan.  This  would  certainly  add  materially  to  the  estimate,  and 
it  is  doubtful  whether  it  would  not  be  more  costly  to  clean  out  the 
several  basins,  which  would  rapidly  fill  up,  than  to  dredge  the  deposit 
from  the  canal  itself. 

I  believe  that  the  discharge  of  3,000  cubic  feet  per  second  into  the 
canal  prism  of  8,000  feet  cross  section  would  cause  cross  currents 
which  would  prove  an  absolute  obstruction  to  navigation  as  long  as 
they  prevailed.  No  ship  could  hold  a  direct  course  under  such  condi- 
tions. She  would  be  driven  against  the  opposite  bank.  Even  lesser 
discharges  would  prove  proportionately  obstructive  to  navigation. 

I  believe  that  the  injection  of  3,000  cubic  feet  per  second  into  a 
canal  prism  of  only  8,000  or  10,000  square  feet  of  sectional  area  would 
cause  deposit  on  one  side  and  would  abrade  the  opposite  bank  unless  it 
were  in  rock,  and  that  these  effects,  in  combination  with  a  current 
varying  from  1  to  2|  miles  per  hour  would  give  to  those  parts  of  the 
projected  sea-level  canal  through  earthen  banks  the  characteristics  of 
an  alluvial  stream  wnich  would  ultimately  establish  meanders  or  sinu- 
osities that  would  seriously  impair  the  navi^bility  of  the  canal  for  all 
larger  ships,  unless  these  banks  were  artihcially  protected,  and  the 
bars  constantly  dredged. 

It  is  proposed  in  the  sea-level  plan  to  divert  the  Cano,  Gigante,  and 
Gigantito  irom  the  canal  route  by  four  dams  and  a  spillway.  These 
are  all  in  a  region  of  which  little  is  known  by  surve3\  The  largest  of 
these  dams  holds  a  head  of  water  about  70  feet  above  sea  level,  onlv  a 
few  feet  less  than  the  Gatun  dam,  and  is  about  3,(X)0  feet  long,  xfo 
intimation  is  given  of  the  method  of  construction,  whether  of  earth, 
masonry,  or  a  combination  of  the  two. 

The  estimate  for  completing  21  miles  of  temporary  diversion  and  of 
several  miles  of  permanent  diversion,  aggregating  many  million  yards 
of  excavation;  for  controlling  the  descent  of  twenty  or  more  tribu- 
taries, by  masonry  structures,  into  the  canal,  and  for  the  building  of 
four  dams  and  a  spillway,  for  which  no  plan  is  proposed,  in  a  region 
where  no  investigation  of  foundations  has  been  made,  is  three  and 
one-half  millions  plus  20  per  cent,  which  1  believe  will  prove  entirely 
inadequate. 

I  prefer  the  Gatun  to  the  Bohio  location  for  a  dam  because  the 
foundation  is  more  impervious;  because  the  site  at  Gatun  admits  of 
three  locks  of  the  required  size,  while  that  at  Bohio  will  not  holdltwo 
of  the  same  length;  because  it  is  doubtful  if  the  supply  of  water  at 
Bohio  is  sufficient  with  the  larger  locks  for  a  traffic  of  more  than 
10,000,000  tons,  while  at  Gatun  it  is  sufficient  for  40,000,000  tons, 
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and  because  the  Gatun  location  affords  10  mWes  more  of  absolutely 
unobstructed  navigation. 

I  have  confidence  in  the  absolute  stability  and  sufficient  imperme- 
ability of  the  Gratun  dam  as  designed.  The  experiments  made  and 
recit^  by  Mr.  Steams  and  Mr.  Noble  give  a  scientific  basis  to  such  an 
oninion.  It  is  not  an  engineering  guess,  in  the  present  state  of  knowl- 
eoge,  to  claim  that  percolation  may  l)e  reduced  to  almost  any  extent  by 
the  increase  of  resistance  through  additional  material  and  by  the  reduc- 
tion of  the  hydraulic  gradient. 

My  experience  with  the  levees  of  the  Mississippi  River,  with  which 
I  was  connected  for  twenty-six  years  as  engineer  for  the  State  of 
Louisiana,  and  afterwards  as  a  member  of  the  Mississippi  River  Coni- 
mksion,  confirms  me  in  this  view.     These  structures  deal  with  the  same 

! problems  of  the  stability  of  the  embankment,  and  seepage  through  the 
oundations  as  does  the  Gatun  dam.  There  are  levees  there  holding 
heads  of  water  up  to  40  foot,  with  bases  of  only  about  eight  or  ten 
times  the  pressure  height,  and  back  slopes  of  one  on  five  or  six.  They 
are  provea  safe  by  experience.  The  Gatun  dam,  as  designed,  has  a  base 
thirty -one  times  the  pressure  height  and  a  ba<»k  slope  of  one  on  twenty- 
five.  In  the  great  Mississippi  River  flood  of  1882,  wnen  the  levee  system 
was  in  its  worst  state,  entirely  inadequate  in  l>oth  gmde  and  section, 
there  were  in  a  certain  district  over  140  breaks,  of  which  every  one 
but  two  was  caased  by  the  water  overtopping  the  levee  crest,  and  the 
remaining  two  by  unknown  causes,  prolmblv  burrowing  animals. 
Neither  of  these  causes  can  affect  the  Ciatun  dam  with  its  height  of 
50  feet  above  the  lake  and  its  thickness  of  374  feet  at  the  water  line. 

B.  M.  Harrou. 


Statement  submitted  hy  Mr.  Shrmtft, 

Isthmian  Canal  Affairs, 

Office  of  Administration, 
WdHhiiigUm,  D.  61,  March '20,  1906. 
Sir:  I  have  the  honor  to  transmit  herewith  for  the  information  of 
the  committee,  and  for  such  use  as  vou  may  desire  to  make  of  the 
same,  a  statement  of  receipts,  expenditures,  and  statistics  of  opera- 
tions of  hotels  and  mess  kit<*hens  on  the  Isthmus  of  Panama  to  Decem- 
ber 31,  1905. 

The  statement  shows  each  hotel  separately,  and  the  mess  kitchens 
under  two  groups — those  in  the  La  Boca  district  and  those  in  the 
Culebra  district.  The  receipts  for  meals  and  care  of  rooms  are  sep- 
arately given,  and  the  expenditures  for  the  meal  service  and  for  care 
of  rooms  are  separately  shown. 

The  direct  charge  for  care  of  rooms  was  discontinued  on  October  15, 
1905,  since  which  date  the  care  of  rooms  is  included  in  the  cost  of 
meals. 

Very  respectfully,  T.  P.  Shonts, 

Chairman, 
Hon.  J.  H.  Millard, 

Chairman  Committee  on  Interoceanic  Canah^ 

United  States  Senate. 
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ISTHMIAN  CANAL. 


CoMMnTEE  ON  Interoceanic  Canals, 

United  States  Senate, 
Washington^  D.  CI,  Wednesday^  April  18^  1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Hopkins, 
Knox,  Ankeny,  Morgan,  and  Taliaferro. 
Present,  also:  Maj.  Gen.  George  W.  Davis,  U.  S.  Army,  retired. 

STATSMSVT  OF  HOV.  WILLIAM  H.  TAFT,  BECSETABT  OF  WAB. 

The  Chairman.  Mr.  Secretary,  you  were  before  the  committee  when 
we  started  this  investigation,  so  tKat  the  questions  that  were  asked  you 
then  to  start  with  will  not  be  again  asked  you  now,  but  we  will  let  you 
proceed  with  your  statement. 

Senator  Moboan.  It  has  been  understood  by  this  committee  for 
some  time,  and  was  so  announced  here,  that  Secretary  Taf  t  wanted  to 
give  his  testimony  at  the  conclusion  of  the  examination  of  the  other 
witnesses.  I  have  shaped  my  course  on  this  committee  with  respect 
to  that  very  matter,  thmking  that  it  was  very  essential  indeed  that  the 
Secretary  should  have  the  opportunity  of  passing  his  judgment,  or 
his  opinion,  and  giving  us  advice  upon  the  whole  of  the  testimony. 
ITiat  arrangement  was  not  perfected,  because,  while  the  chairman 
called  the  witnesses  here  in  regard  to  the  railroad  transactions,  there 
has  been  some  disappointment  about  their  coming. 

I  wish  to  say  that  I  do  not  believe  that  Secretary  Taft  knows,  or 
that  anybody  knows,  except  those  ofiBcers,  all  the  facts  that  are  neces- 
sary to  be  known  in  order  to  give  us  complete  advice  and  judgment 
upon  one  great  question  in  this  case,  and  tnat  is,  What  shall  be  done 
with  the  railroad  company  and  the  railroad  property  in  the  further 
management  and  conduct  of  the  operations  of  this  canal  ?  I  think  that 
is  one  of  the  most  important  questions  before  us.  Now,  I  suggest  to 
Secretary  Taft  that,  after  he  has  proceeded  with  his  statement  to-day, 
or  at  least  before  he  makes  a  nnal  conclusion  of  his  statement,  we 
will  bring  Mr.  Drake  and  the  oflScers  of  the  railroad  company  here  and 
examine  them  with  the  books;  I  want  to  see  those  books;  and  that  he 
will  conclude  his  testimony  after  they  have  been  here. 

Secretary  Taft.  1  am  at  the  disposition  of  the  committee,  gentle- 
men. I  have,  at  considerable  effort,  read  all  the  evidence  that  has 
been  before  the  committee  except  the  expert  evidence — I  mean,  as  to 
the  type  of  the  canal;  and  I  have  prepared  a  statement  on^the  issues 
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as  I  understand  them  to  have  been  presented  to  the  conunittee,  and  I 
should  be  glad  to  read  that  statement. 

Senator  MoKGAN.  That  is  outside  of  the  type? 

Secretary  Taft.  Yes,  sir.  Then  if  the  committee  desires  me  at  any 
other  time  to  consider  any  of  the  issues  more  fully  or  to  subject 
myself  to  examination  at  any  time.  I  shall  be  glad  to  do  so. 

Senator  Morgan.  That  is  all  rignt 

The  Chairman.  I  will  say  that  it  was  expected  that  the  officers  of  the 
railway  would  appear  here  Tuesday  of  last  week,  but  for  some  rea^n 
they  did  not  come,  and  they  have  been  asked  to  come  next  week. 
After  they  are  through,  we  will  ask  you  to  come  before  the  committee 
again,  Mr.  Secretary. 

Secretary  Taft.  Yes,  sir. 

The  Chairbian.  I  think  we  are  ready,  now,  for  you  to  proceed. 

Secretary  Taft.  Gentlemen  of  the  committee,  the  transactions  of 
the  Government  in  respect  to  the  Panama  Canal,  with  which,  either 
by  reason  of  personal  participation  or  by  reason  of  examination  of 
reports  made  to  me,  I  am  familiar,  and  with  respect  to  which  I  infer 
that  the  committee  desires  my  evidence,  cover  a  period  beginning 
May  9,  1904,  and  continuing  down  to  the  present  date.  In  order 
that  I  may  make  my  evidence  with  respect  to  them  intelligible,  it  is 
necessary  for  me  to  refer  to  a  great  many  documents,  laws,  orders, 
and  correspondence.  The  different  transactions  to  be  toucned  upon 
are  numerous.  I  shall  have  to  test  your  patience  by  detail,  and  I 
fear  that  my  statement  will  be  quite  long.  I  have  written  out  my 
statement,  and  it  is  being  printed,  with  exhibits. 

I  crave  the  indulgence  of  the  committee,  that  I  be  not  interrupted 
by  questions  until  my  statement  is  concluded;  then  I  shall  be  glad  to 
submit  to  the  cross-examination  of  the  committee  upon  every  subject 
touched  upon  in  the  statement,  or  any  other  connected  with  the  Pan- 
ama Canal,  or  the  Panama  Railroad,  m  respect  to  which  I  can  furnish 
the  committee  any  information.  I  am  quite  sure  that  if  the  commit- 
tee will  postpone  its  questions,  it  will  be  found  that  the  range  of  cross- 
examination  will  be  much  more  limited  than  if  Questions  are  put  in 
advance  of  my  completed  statement.  This  method  will  certainly, 
therefore,  shorten  the  valuable  time  of  the  committee,  of  which  1 
shall,  in  any  event,  have  to  consume  more  than  I  would  wish. 

TYPE   OF  CANAL  AND  NECE8SITT  FOR   PROMPT  DECJISION. 

In  the  first  place,  I  shall  not  attempt  to  discuss  at  all  the  engineering 
and  technical  questions  with  reference  to  the  type  of  the  canaJ.  I 
have  expressed  my  opinion  in  a  letter  to  the  President  in  favor  of  a 
lock  canal  and  strongly  adhere  to  it.  This  committee  has  had  befoi'e 
it  able  engineers  on  both  sides  of  the  question,  and  has  had  full  expla- 
nations made  to  it  thereon. 

With  respect  to  the  type  of  the  canal  I  can  only  urge  with  great 
deference  tnat  it  is  of  the  highest  importance  that  the  question 
be  decided  with   as   much   promptness  as  the  subject  will  permit. 

Senator  Morgan.  May  I  venture  to  ask  you,  just  there,  whether 
that  ought  not  to  be  settled  in  a  separate  bill,  disconnected  from  every 
oth6r  consideration? 

Secretary  Taft.  Yes,  sir;  1  think  so. 
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The  present  law— the  Spooner  Act,  so  called — certainly  intended  to 
provide  for  the  construction  of  a  lock  canal.  The  extent  of  the  financial 
provision  made  in  the  act,  when  compared  with  the  recommendations  of 
the  first  Walker  Commission,  leave  no  doubt  that  the  intention  of  Con- 
gress was  to  appropriate  money  for  a  canal  at  a  90-foot  level,  with  the 
necessary  locks,  if  Congress  decides  to  reverse  this  policy  and  votes 
m  favor  of  a  sea-level  canal,  then  the  President  is  anxious  to  know  it 
as  soon  as  possible  and  to  begin  the  work  at  once. 

If  Congress  decides  in  favor  of  a  lock  canal,  or  if  it  chooses  not  to 
make  any  decision  at  all  and  is  willing  to  leave  tne  situation  as  it  is  upon 
the  law  as  it  is,  the  President  will  not  hesitate  to  adopt  the  plan  recom- 
mended by  the  minority,  with  some  possible  modifications,  and  proceed 
to  the  speedv  construction  of  the  great  waterway  at  an  85-foot  level. 
I  am  advised  from  the  Isthmus  that  Mr.  Stevens's  work  has  so  far  pro- 
IT'essed  that  he  will  soon  be  in  a  position  where  he  must  delay  all 
work,  or  substantially  all,  until  the  decision  is  reached.  I  have  been 
advised  by  Mr.  Tawney  that  the  time  is  near  at  hand  when  we  must  be 
ready  witn  our  estimates  for  the  money  needed  in  the  construction  of 
the  canal  for  the  year  ending  June  30,  1907.  They  must  be  included 
in  the  sundry  civil  bill.  Mr.  Shonts  and  Mr.  Stevens  think  that  the 
character  of  the  estimates  will  materially  differ  as  the  type  of  canal 
fixed  upon  is  lock  or  sea-level. 

I  am  quite  aware  of  the  gravity  of  the  question  and  of  the  serious 
character  of  a  mistake,  if  mistake  it  be,  in  the  recommendation  of  the 
minority  of  the  consulting  board  as  to  the  Gatun  dam,  and  while  I  do 
not  share,  I  sympathize  with  the  anxiety  which  must  affect  any  mem- 
ber of  this  committee  if  he  has  real  doubt  in  regard  to  the  stability  of 
the  structure  which  is  the  distinguishing  and  indispensable  feature  of 
that  plan.  But  however  great  the  responsibility  it  must  be  met,  and  I 
submit  with  great  respect  that  it  must  be  promptly  met,  in  order  that 
there  shall  be  no  unnecessary  delay  in  pushing  the  work. 

SUBJECTS  TO  BE  DISCUSSED. 

The  subjects  which  I  shall  discuss  are: 

Fii-st.  The  government  of  the  -Zone;  its  judicial  system,  and  what 
is  needed  in  the  way  of  additional  legislation  by  Congress. 

Second.  The  Hay-Varilla  treaty  and  the  political  relations  between 
the  United  States  and  the  Republic  of  Panama,  and  the  necessity  and 
reasons  for  the  issuing  of  the  Executive  order  of  December  3,  with  its 
modifications,  as  a  modus  vivendi. 

Third.  The  Executive  order  or  modus  vivendi  of  December  3, 19(M; 
the  reasons  for  its  necessity  and  adoption. 

Fourth.  The  currency  agreement  of  June  20, 1904,  and  the  bankers' 
agreement  of  April  9,  1905;  the  necessity  for  them;  their  effect,  and 
the  propter  course  to  be  taken  with  respect  to  the  future  financial 
operations  of  the  Government  on  the  Isthmus. 

Fifth.  Authority  of  the  President,  acting  through  the  Commission 
or  other  agent,  to  make  temporary  arrangements  with  the  Republic  of 
Panama. 

Sixth.  The  old  Commission;  its  work,  and  the  reasons  for  its  retire- 
ment; the  reorganization;  the  new  Commission  and  its  work. 

Seventh.  The  Panama  Railroad;  its  condition  at  the  time  of  the 
transfer;  the  acquisition  of  the  out^tanding  shares  of  stock  by  the 
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Government  in  the  spring  of  1905;  the  question  of  the  continuance 
of  the  steamship  line;  the  question  of  rates;  the  congestion  of  traffic, 
and  the  Pacific  Mail. 

Eighth.  The  relations  of  William  Nelson  Cromwell  to  the  Govern- 
ment s  construction  of  the  canal  and  the  assistance  which  he  has 
rendered. 

Ninth.  The  circumstances  leading  to  the  severance  of  Mr.  Wallace 
from  the  canal  enterprise. 

Tenth.  The  Markel  contract. 

Eleventh.  The  revocable  license  to  the  Union  Oil  Company  for  the 
construction  of  a  pipe  line  from  Panama  to  Colon. 

Twelfth.  The  question  of  labor. 

Thirteenth.  Shall  the  canal  be  built  by  contract? 

CHRONOLOGY. 

With  the  pennission  of  the  committee  I  shall  take  the  foregoing 
subjects  up  in  their  order,  but  before  doing  so  it  would  be  of  assistonce) 
I  think,  to  give  a  short  chronology  of  the  events  which  are  met  in  the 
consideration  of  the  subjects  above  outlined  for  consideration. 

June  28^  1902, — The  Spooner  Act,  providing  for  the  construction  of 
the  canal,  was  approved.  Appended  hereto  for  convenience,  and 
marked  "Exhibit  I." 

February  26^  190 Ji. — Ratifications  of  the  Hay-Varilla  treaty  were  ex- 
changed at  Washington  and  the  treaty  took  effect.  Appended 
hereto  and  marked  '^Exhibit  2." 

March  S^  190^. — The  President  appointed  and  the  Senate  confirmed 
the  seven  members  of  the  Istnmian  Canal  Commission  under  the 
Spooner  Act,  with  Admiral  Walker  as  chairman.  The  Conmiis- 
sion  immediately  organized. 

Ajrril  28,  190i. — Congress  by  law  directed  the  President  to  take  pos- 
session of  the  zone  of  land,  the  control  of  which  was  ceded,  under 
the  Hay-Varilla  treaty,  to  the  United  States,  and  directed  that 
until  the  expiration  of  the  Fifty -eighth  Congresss,  i.  e.,  March 
4,  1905,  the  government  of  the  Zone  and  the  exercise  of  the  pow- 
ers under  the  Hay-Varilla  treaty  should  be  vested  in  the  persons 
and  exercised  in  the  manner  which  the  President  should  direct 

April  28^  190^.. — ^The  Fifty-eighth  Congress  adjourned  its  first  session. 

May  4,  190i.. — The  tangible  property  of  the  French  Panama  Oinal 
Company  on  the  Isthmus  was  transferred  to  the  United  States  and 
possession  given. 

May  7,  190i.. — The  French  Panama  Canal  Company  assigned  to  Messrs. 
Day  and  Russell,  agents  of  the  United  States  in  Paris,  68,887 
shares  of  the  stock  of  the  Panama  Railroad  Company  out  of  a 
total  of  70,000  shares. 

May  P,  190^, — The  President,  exercising  the  powers  conferred  upon 
him  hy  the  act  of  April  28, 1904,  directed  that  the  Isthmian  Canal 
Commission  should  constitute  the  legislature  of  the  Zone,  and 
Governor  Davis  should  be  its  executive,  and  that  all  of  the  powers 
exercised  by  the  Commission  under  either  the  Spooner  Act  or  the 
act  for  the  government  of  the  Zone  should  be  exercised  under  the 
supervision  and  direction  of  the  Secretary  of  War. 

May  17^^  190i, — Governor  Davis  arrived  on  the  Isthmus  and  began  his 
duties  as  governor,  and  for  a  time  took  general  charge  of  the  engi« 
neering  work  and  the  canal  properties.     ^^    "  uy  ^  ^  ^^  .^ 
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May  18^  1904.— Messrs.  ^J  and  Russell  assigned  the  68,888  shares  of 

the  railroad  stock  to  the  Secretary  of  War. 
June  14',  1904. — John  F.  Wallace  was  appointed  chief  engineer,  the 
appointment  taking  effect  on  June  1.     He  arrived  on  the  Isthmus 
the  29th  of  June,  and  entered  on  his  duties  the  1st  of  July. 
June  20y  1904* — ^The  currency  agreement  between  the  Isthmian  Canal 
ConuniBsion,  represented  by  the  chairman,  and  the  Secretary  of 
War,  and  the  fiscal  commissioners  of  the  Republic  of  Panama, 
was  made. 
Jvne  22 y  1904* — General  Davis,  as  governor,  concluded  with  the  Pan- 
ama authorities  a  provisional  agreement  delimiting  the  Zone  and 
*  determining  the  boundaries  of  Colon  and  Panama  carved  out  of 
the  Zone  by  the  Hay-Varilla  treaty.     The  towns  of  Colon  and 
Panama  until  then  had  never  had  denned  boundaries. 
June  24^  1904^ — An  Executive  order  was  issued  putting  into  force  on 
the  Isthmus  the  Din^ley  tariff  act,  the  effect  of  which  was  to 
make  the  Zone  for  tariff  purposes  a  part  of  the  United  States  and 
to  exclude  it  from  the  Republic  of  Panama  by  a  tariff  wall. 
Jvly  14^  1904* — Commissioners  Walker,  Burr,  and  Grunsky  were 
made  directors  of  the  Panama  Railroad  Company;  Commissioner 
Parsons  was  made  a  director  September  15,  and  Commissioners 
Davis,  Harrod,  and  Hecker  were  made  directors  on  October  27. 
Augnst  J,  1904* — The  Conmiission  reached  the  Isthmus  and  held  daily 
sessions  until  September  7,  when  it  returned  to  the  United  States. 
During  this  period  it  considered  and  adopted  a  great  many  impor- 
tant laws. 
September  Ij.  1904* — Chief  Engineer  Wallace  left  the  Isthmus  for  the 

United  States,  returning  to  Isthmus  November  16. 
November  17^  1904* — The  Secretary  of  War  left  for  Panama,  arriving 
on  the  Isthmus  November  27,  and  returning  thence  December  7, 
arrived  in  Washington  December  14. 
December  5, 1904* — The  Executive  order  to  establish  a  modus  vivendi 
under  the  Spooner  Act  and  the  Hay-Varilla  treaty  with  the 
authorities  of  Panama  was  issued.     Subsequent  slignt  modifica- 
tions were  made  in  December  and  January  following,  including 
a  revocation  of  the  order  of  June  24  (Dingle^  Act  order). 
March  4j  1906. — ^The  Fifty-eighth  Congress  expired,  and  the  legisla- 
tive power  of  the  Commission  over  the  2k>ne,  by  the  teims  of  the 
act  of  April  28, 1904,  ceased. 
That  should  be,  strictly  speaking,  the  power  of  the  President  to 
give  legislative  power. 
Senator  Knox.  Read  that  again,  will  you  please? 
Secretary  Taft  (reading):  ^^March4, 1905.— The  Fifty-eighth  Con- 
gress expired,  and  the  legislative  power  of  the  Commission  over  the 
Zone,  by  the  terms  of  the  act  of  April  28,  1904,  ceased." 

The  act  of  April  28, 1904,  provided,  as  the  Louisiana  act  originally 
did,  in  1903,  that  the  district  should  be  governed  by  the  President,  or 
bv  persons  designated  by  the  President,  and  the  manner  in  which  he 
should  designate  them. 
Senator  Knox.  How  has  it  been  governed  since? 
Secretary  Taft.  I  am  coming  to  that. 
Senator  Knox.  Very  well.    (Jo  ahead. 

Secretary  Taft.  March  29, 1905.— The  resignations  of  the  old  Com- 
mission were  requested  and  accepted.  C^r\r\n]i> 
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March  i9, 1906. — Mr.  Wallace  left  the  Isthmus,  summoned  to  Wash- 
ington to  take  part  in  the  reorganization  of  the  new  Commission 
and  to  confer. 

April  Ij  1906. — The  new  Commission  was  ^)pointed  and  an  order 
issued  defining  the  organization. 

April  16^  1906. — "flie  annual  meeting  of  the  stockholders  of  the  Panama 
Railroad  Company  was  held  and  the  Government  fii*st  elected  the 
full  directory  and  a  new  set  of  officers,  with  Mr.  Shonts  as  presi- 
dent and  Mr.  Wallace  as  vice-president  and  general  manager. 

May  6^  1906. — (Jeneral  Davis  was  ordered  home  from  the  Isthmus,  ill 

May  16j  1906. — ^Mr.  Wallace  and  Governor  Maj^oon,  under  the  new 
organization,  sailed  for  the  Isthmus;  arrived  on  the  Isthmus 
May  24. 

June  5, 1906. — Mr.  Wallace  applied  for  and  was  granted  leave  to  return 
for  a  conference  as  to  his  relations  as  chief  engineer  of  Commission. 

Jum  22^  1906.— Mr.  Wallace  arrived  at  New  York. 

Jtme  i6^  1906. — Mr.  Wallace  and  the  Secretary  of  War  had  an  inter- 
view at  the  Manhattan  Hotel,  in  which  Mr.  Wallace's  resignation 
was  requested. 

June  29^  1906. — The  account  of  the  interview  between  Mr.  Wallace 
and  the  Secretary  of  War  was  published. 

June  30^  1906, — Mr.  Stevens  was  appointed  chief  engineer  of  the 
canal. 

June  30^  1906. — ^The  Secretary  of  War  left  for  the  Philippines. 

July  26^  1906. — Mr.  Shonts,  the  chairman  of  the  Commission,  and 
Mr.  Stevens,  the  chief  engineer,  reached  the  Isthmus. 

September  i,  1906. — The  Consulting  Board  of  Engineers  met  and  opn- 
tinued  in  sessions  until  December. 

October  ^,  1906. — The  Secretary  of  War  reached  Washington  from  the 
Philippines. 

October  ^,  1906.— The  Secretary  of  War  left  Washington  for  Pianama, 
arriving  at  Colon  November  2,  and  returning  thence  November  7, 
reached  Washington  November  15. 

February  19^  1906. -^he  reports  of  the  consulting  engineers  and  of 
the  Cknal  Commission  on  the  type  of  the  canal  were  submitted 
to  Congress  by  the  President. 

THE  GOVERNMENT  OP  THE  ZONE,   ITS  JUDICIAL  SYSTEM,   AND  WHAT  18 
NEEDED  IN  THE  WAT  OF  ADDITIONAL  LEGISLATION  BY  GONGBES8. 

Under  the  painstaking  and  efficient  administration  of  General  Davis, 
together  with  the  very  satisfactory  laws  which  were  enacted  by  the 
'^^Iker  Commission,  with  the  assistance  and  on  the  recommendation 
of  their  general  counsel,  Judge  Magoon,  the  government  of  the  Zone 
has  been  in  every  way  satisfactory.  Although  the  population  has 
grown  from  two  or  three  thousand  people  to  80,000,  the  public  order 
maintained  has  been  excellent,  taxes  have  been  collected  nonestly  and 
honestly  expended,  schools  have  been  established  and  are  being  estab- 
lished as  rapidly  as  conditions  permit. 

Under  the  order  of  the  President  of  May  9, 1904,  power  was  g^iren 
to  exclude  undesirable  characters  coming  into  the  Zk)ne  from  its  terri- 
tory, and  this  has  been  exercised,  in  cases  of  extradition  of  fugitives 
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from  justice  from  the  Republic,  charg^  with  misdetneanor,  ia  lieu  of 
a  provision  in  the  treaty  of  extradition  covering  misdemeanors. 

The  judicial  aystem  consists  of  a  supreme  court  of  three  judges  and 
three  courts  of  first  instance  in  the  three  judicial  districts  into  which 
the  Zone  is  divided.  Each  member  of  the  supreme  court  sits  as  a  judge 
ia  a  court  of  first  instance,  and  appeals  arc  taken  from  his  decrees  to 
the  supreme  court  in  back.  General  Davis  was  opposed  to  the  appoint- 
mrat  of  more  tiian  one  judge  on  the  (ground  that  the  business  to  be 
done  was  not  enough  to  justffy  the  paying  of  three  judges.  I  concur 
with  him  in  the  view  that  the  business  now  is  not  sufficient  to  occupy  the 
three  judges  as  they  ought  to  be  occupied,  but  it  seems  necessary  to 
hare  an  appellate  tribunal  and  not  to  submit  the  important  civil  and 
criminal  cases  which  arise  to  the  decision  of  one  judge,  especially  when 
in  the  courts  of  first  instance  there  can  be  no  intervention  of  a  ]ury. 

Objection  has  been  made  that  under  this  system  a  citizen  of  the 
United  States  charged  with  crime  in  the  Zone  would  be  tried  by  a 
oonrt  sitting  under  the  authority  of  the  United  States  for  his  life  or 
liberty  and  convicted  without  a  jury.  I  submit  that  the  power  to  do 
this  has  been  upheld  by  the  supreme  court  in  the  Philippines  in  a  case 
of  a  citizen  of  toe  United  States  there  convicted  of  a  felony  by  the  sen- 
tence of  the  court  sitting  without  a  jury.  The  Canal  Zone  is  certainly 
no  more  a  part  of  the  United  States  proper  than  are  the  Philippines.  It 
is  imnossible  to  distinguish  the  two  cases.  It  would  be  utterly  imprac- 
ticsble  to  have  a  jury  trial  in  the  Canal  Zone.  The  people  are  not 
ased  to  such  a  method  of  trial,  and  the  establishment  of  the  system 
wonU  make  it  a  farce.  There  would  be  few,  if  any,  Americans  resi- 
dent in  the  Zone  to  make  up  a  jury,  except  Government  employees, 
and  the  natives  are  entirely  unfitted  to  fill  a  panel.  An  American  citi- 
zen who  goes  to  the  2iOne  must  know  that  if  he  is  charged  with  an 
o8%uBe  he  can  not  have  a  jury  trial. 

With  deference  to  the  suggestion  which  has  been  made  here,  I 
venture  to  point  out  that,  were  the  Zone  to  be  put  under  a  military 
government,  or  to  be  constituted  a  military  reservation,  the  only  method 
of  trial  would  be  by  court-martial,  which  is  not  supposed  to  be  any 
less  sammary  than  the  trial  before  civil  judges.  The  constitution  of 
the  oourt  is,  I  think,  fortunate.  SeiTor  F.  Mutis  Duran  is  a  citizen  of 
the  Repablic  of  Panama,  one  of  the  leading  lawyers  of  the  Republic, 
who  speaks  English  ana  is  an  authority  on  civil  law.  Objection  is 
BUhde  to  him  that  he  is  not  a  citizen  of  the  United  States.  There  is 
no  law  which  requires  that  he  should  be,  and  in  a  jurisdiction  of  such 
aoomaloiis  character  as  that  which  tlie  United  States  exercises  in  the 
midst  of  another  people,  in  the  belly  of  another  country,  so  to 
spesiL,  a  jurisdiction  in  which  many  citizens  of  the  Repuolic  of 
Panama  will  be  greatly  interested,  it  seems  just  and  fair  that  upon  a 
court  of  three,  one  Panamanian  should  be  appointed.  Of  the  other 
two  judges,  Judge  Gnd^r  was  consul-general  in  Panama  for  a  number 
of  yesTB,  and  spmra  English  and  Spanish  and  is  quite  familiar  with  the 
customs  and  laws  of  the  Isthmus.  The  third  lud^e.  Judge  Collins, 
was  for  two  terms  a  judge  of  the  superior  oourt  of  Chicago  and  resigned 
to  go  into  practice.    The  court  is  an  excellent  one. 

ftie  failure  of  Congress  to  continue  the  operation  of  the  Act  of 
Amil  28, 1904,  deprived  the  President  of  the  power  to  appoint  a  leg- 
isbtare  for  the  ^ne,  but  the  Government  went  right  on.     On  the 
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expiration  of  the  Fifty-eighth  Congress,  I  telegraphed  General  Davis 
as  follows: 

Washington,  March,  6,  1905. 
Davis,  Panama: 

The  government  of  the  Canal  Zone  will  continue  to  he  administered  pursnant  tc 
the  laws  of  the  United  States  in  force  in  that  territory,  the  Executive  orders  hereto- 
fore issued  and  the  laws  of  the  Canal  Zone  enacted  hy  the  Isthmian  Canal  Commis- 
sion during  the  period  the  Commission  was  authorizea  by  act  of  Congress  approved 
April  28,  1904,  to  exercise  the  powers  of  legislation.  The  government  of  the  Canal 
Zone  was  established,  the  powers  of  the  several  branches  defined,  and  official  duties 
distributed  by  legitimate  exercise  of  lawful  authority  duly  conferred  by  CongresB. 
It  is  therefore  a  government  de  jure  and  defacto. 

It  seems  to  me,  gentlemen,  that  there  is  no  reason  to  be  found  in  the 
operation  of  the  present  government  of  the  Zone  to  justify  the  adop- 
tion of  a  different  system.  It  would  be  quite  suflScient  if  the  act  of 
April  28, 1904,  were  reenacted  so  as  to  give  an  opportunity  for  legis- 
lation and  if  there  were  added  to  the  act  two  provisions  which  Oon- 
gress  alone  can  supply.  The  first  is  that  of  appeal  in  a  limited  class 
of  cases  from  the  supreme  court  of  the  Zone  to  tne  Supreme  Court  of 
the  United  States,  and  the  other  is  that  permission  should  be  given  to 
the  President  to  direct  that  suits  may  be  brought  by  the  United  States 
to  test  the  validity  of  land  titles  claimed  by  it,  and  that  by  permission 
of  the  President  suits  may  be  brought  by  others  claiming  an  interest 
in  land  against  the  United  States  to  determine  title.  By  this  short 
act  I  think  that  Congress  will  furnish  all  the  governmental  power  to 
the  President  that  may  be  needed  to  govern  the  Zone  properly.  I 
deprecate  the  enactment  of  a  law,  elaborate  in  its  provisions,  which 
would  prove  to  be  inelastic  and  quite  unadapted  to  the  government  of 
so  small  a  district  as  that  of  the  Zone. 

THE  HAY-VARILLA  TREATY  AND  THE  POLITIOAL  RELATIONS  BETWEEN 
THE  UNITED  STATES  AND  THE  REPUBLIC  OF  PANAMA,  AND  THE  NECES- 
SITY AND  REASONS  FOR  THE  ISSUING  OF  THE  EXECUTIVE  ORI>JBR  OF 
DECEMBER  3,   WITH  ITS  MODIFICATIONS,    AS  A  MODUS  VTVBNDI. 

It  is  of  the  greatest  advantage  to  the  United  States  Government  in 
the  pursuit  of  its  object  on  the  Isthmus  to  have  the  good  will  and 
cooperation  of  the  people  and  Government  of  Panama.  By  the  logic 
of  tne  situation  we  find  ourselves  and  our  work  in  the  miost  of  these 

Eeople,  and  it  would  certainly  much  increase  the  ^reat  burdens  we 
ave,  at  all  events,  if  we  have  to  encounter  the  hostiuty  of  the  people 
of  the  Isthmus  and  the  passive  resistance  or  lack  of  sympathy  of 
the  Government. 

I  do  not  mean  for  a  moment  to  indicate  that  the  United  States  can 
not  take  care  of  itself  and  suppress  by  force  all  obstruction  and  inter- 
ferences with  its  work,  but  I  think  it  must  be  conceded  that  it  is  greatly 
better  that  we  live  on  the  most  amicable  terms  with  the  people  of  the 
IsthmuSj  provided  we  do  not  yield  to  them  any  rights  necessary  to  us 
in  carrymg  out  our  great  entei-prise. 

The  people  of  the  Isthmus  are  vitally  interested  in  the  question  of 
how  far  they  may  be  permitted  to  trade  with  the  people  whom  we  in- 
troduce into  the  Zone  for  the  purpose  of  building  the  canal.  They  are 
vitally  interested  in  the  rates  which  we  charge  upon  the  Panama  Kail- 
road  Company  and  the  accommodations  which  we  furnish.  They  are 
vitally  interested  in  the  order  which  we  preserve  in  the  Zone,     Thev 
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are  not  so  vitally  interested  in  the  precautions  which  we  take  against 
yellow  fever,  for  the  reason  that  they  are  generally  immune  from  that 
(lUease;  and  whether  they  are  vitally  interested  in  sanitary  measures 
taken  against  other  diseases  or  not,  most  of  the  people  are  quite  lack- 
ing in  sympathv  with  rigid  rules  of  sanitation  which  it  is  absolutely 
necessary  for  the  Government  of  the  United  States  to  maintain  and 
enforce,  not  only  in  the  2k)ne  itself,  but  in  the  contiguous  territory, 
and  especially  in  Colon  and  Panama.  It  is  of  importonce,  therefore, 
that  we  should  obtain  from  the  Panamanian  Government  not  only  the 
right  to  prescribe  health  ordinances  which  must  be  enforced  in  Pan- 
ama and  Colon,  and  other  important  towns  which  may  be  infected,  but 
also  that  we  should  be  given  an  oppjortunity  to  supervise  the  enforce- 
ment of  these  ordinances,  because  in  Spanish-speaking  countries  it  is 
not  the  form  of  the  law  or  its  declarations  which  are  defective,  but 
it  is  its  administration.  As  I  shall  show  a  little  further  on,  we  have 
secured,  by  the  good  will  of  the  Panamanian  Government,  an  oppor- 
tnoitv  to  take  over  from  the  beginning  the  enforcement  of  the  health 
regulations  in  every  town  from  which  it  is  likely  that  danger  or  disease 
may  come,  though  the  treaty  granted  only  the  right  to  enforce  health 
regulations  after  the  Panamanians  had  failed. 

There  are  many  other  matters  constantly  arising  between  the  Ameri- 
can representative  on  the  Isthmus  and  the  Panamanian  authorities 
calling  for  adjustment.  We  are  living  in  the  same  house  and  family 
with  them,  so  to  speak,  and  if  we  do  not  get  on  in  a  friendly  way  it 
will  be  uncomfortable  for  both. 

The  attitude  of  the  Panama  people  and  Government,  after  the  ratifi- 
cation of  the  Hay-Varilla  treaty^  was  exceedingly  cordial,  and  this  con- 
tinued until  an  unfoitunate  mistake  in  our  policy  in  respect  to  the 
customs  law  of  the  Zone.     When  General  Davis,  who  went  to  the 
Isthmus  on  the  17th  of  May,  came  to  deal  with  President  Amador  and 
his  cabinet  in  respect  to  the  many  matters  it  was  necessary  to  adjust, 
he  found  no  diflSculty  whatever  in  their  acquiescing  in  his  suggestions. 
Under  the  act  of  April  28,  1902,  the  President  was  directed  to  take 
possession  of  the  Canal  Zone.     The  Canal  Zone  was  defined  in  the 
treaty  to  be  10  miles  wide,  extending  to  a  distance  of  5  miles  on  each 
side  of  the  center  line  of  tne  route  of  the  canal  to  be  constructed.    The 
route  of  the  canal  was  not  fixed,  except  so  far  as  it  could  be  inferred 
by  reference  to  the  axis  of  the  canal  as  laid  out  by  the  French.    A^in, 
the  cities  of  Panama  and  Colon,  and  the  harbors  adjacent  to  such  cities, 
were  excluded  from  the  grant,  although  they  necessarily  came  within  the 
zone  thus  described.     The  boundaries  of  these  two  cides  never  in  their 
history  were  surveyed  or  fixed  by  law,  nor  was  there  any  mean^  of 
determining  what  were  the  harbors  adjacent  to  these  two  cities.     So 
indefinite  was  this  description  of  the  Zone  that  the  execution  of  the 
Congressional  direction  to  the  President  to  take  possession  was  impos- 
sible without  friction  and  conflict  with  the  Panama  authorities,  unless 
the  Federal  Executive,  by  himself  or  agent,  made  some  adjustment  or 
provisional  agreement  with  them.     Accordingly,  General  Davis  did, 
on  the  22dof  June,  make  a  provisional  agreement  of  delimitation  with 
the  authorities  of  Panama,  a  copy  of  which  is  shown  in  the  record,  in 
the  report  of  General  Davis,  on  wge  2300,  et  seq. 

About  this  same  time  General  Davis  had  recommended  to  the  Com- 
mission the  adoption  on  the  Isthmus  of  a  system  of  customs  taxation, 
with  rates  approximating  those  of  the  Pananwinian  GoyernjQjjBj^^ 
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attach  a  copy  of  General  Davis's  dis^tch  (marked  Exhibit  3)  recom- 
mending a  form  of  customs  law,  fixing  the  Dingley  rates  on  certain 
articles,  but  fixing  the  Panamanian  rates  on  others.     The  Commission 

? resented  the  recommendation  to  me,  and  I,  in  turn,  carried  it  to  the 
resident  and  the  cabinet.  For  lack  of  information,  and  in  the  neces- 
sity for  action,  which  General  Davis  emphasized,  it  was  thoufifht  safer 
to  extend  the  tariff  laws  of  the  United  States  as  a  whole  to  the  Zone, 
and  to  make  the  Zone  a  part  of  the  United  States,  in  such  a  way  that 

foods  might  be  imported  into  it  from  any  port  in  the  United  States 
ree  of  duty,  but  that  all  goods  and  merchanaise  brought  into  the  Zone 
from  any  foreign  country,  including  the  Republic  of  Panama,  should 

Say  the  rates  under  the  Dingley  Act.  General  Davis  was  directed  on 
une  24  to  promulgate  an  order  to  this  effect  The  order  contained 
two  clauses  looking  to  negotiation  for  the  adjustment  of  tariff  mat- 
ters with  the  Panamanian  authorities  which  should  prevent  friction. 
These  two  sections  were  not  included  in  the  order  when  it  was  published 
by  General  Davis,  but  were  submitted  to  the  President  and  cabinet  of 
Panama  for  the  purpose  of  bringing  about  the  suitable  negotiations. 

I  have  no  hesitation  in  saying"  that  this  order  of  June  24,  1904,  put- 
ting into  effect  the  Dinglev  tariff  in  the  Zone,  was  a  mistake,  and  until 
matters  were  subsequently  adjusted  in  December  following,  it  led 
to  passive  resistance  by  Panama  to  the  making  or  carrying  out  of  any 
agreement  between  the  United  States  and  the  Panamanian  autliorities 
necessary  in  the  progress  of  our  work. 

Doctor  Amador  was  President  of  the  Republic.  He  was  the  head 
of  the  Conservative  party.  Pablo  Arosemena  was  vice-president  and 
the  head  of  the  Liberal  pai*ty.  In  the  era  of  good  feeling  between  all 
iMirties  succeeding  the  revolution  they  were  elected  on  the  same  ticket. 
The  parties  soon  divided  again  when  the  patronage  came  to  be  dis- 
tributed. The  moment  the  people  understood  the  effect  of  the  intro- 
duction of  the  Dinglejr  tariff  between  the  2k)ne  and  the  Republic,  they 
resented  the  act  as  an  indication  of  a  desire  on  the  part  of  the  Unitea 
States  to  grab  the  land  of  the  2iOne  for  its  conmiercial  purposes,  and 
to  exclude  all  Panamanians  from  the  profitable  business  which  they 
had  expected  to  do  with  the  people  of  the  Zone,  gathered  there  by  the 
United  States  for  the  great  work.  The  opposition  party — the  Liberal 
party — ^was  quick  to  seize  upon  this  as  a  ground  for  attacking  tlie  con- 
servative administration  on  the  theory  that  the  Government  had 
yielded  to  the  United  States  and  had  sacrificed  the  interests  of  the 
Republic.  The  attitude  of  the  Liberal  party,  of  course,  reacted  upon 
the  course  of  the  conservative  administration,  and  both  parties  were 
at  once  driven  into  hostility  to  any  proposition  of  the  United  States 
looking  to  the  operation  of  its  governmental  control  over  the  2jone  at 
those  many  points  where  it  came  in  close  contact  with  the  jurisdiction 
of  the  Republic. 

Another  source  or  irritation,  which,  but  for  the  primary  source, 
would  not  have  constituted  any  cause  of  bad  feeling,  was  the  introduc- 
tion of  the  American  postal  system  into  the  Zone  ana  the  use  of  domes- 
tic postage  for  letters  between  the  2k)ne  and  the  United  States. 

Senator  Morgan.  Mr.  Secretary,  has  that  order,  putting  in  force 
the  Dingley  tariff,  ever  been  revoked  by  the  President? 

Secretary  Taft.  Yes,  sir.  The  Republic  needed  all  its  postal  reve- 
nue to  sustain  its  post-oflices,  but  the  adoption  of  the  2-cent  rate  for 
letters  between  the  Zone  and  the  United  States  was  alleged  to  deprive 
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it  of  considerable  revenae  which  it  otherwise  would  have  reeeived  from 
mail  carried  by  it  to  the  United  States  for  the  reason  that  its  postage 
rate  to  the  United  States  was  5  cents — ^Uiat  of  the  Universal  Postal 
Union.  Cristobal,  the  town  at  the  northern  end  of  the  canal  in  the 
Zone,  is  really  a  p|art  of  Colon,  while  Ancon,  the  town  at  the  Paeiic 
end  of  the  canal,  is  really  a  part  of  Panama.  Everyone  who  wished 
to  write  a  letter  to  the  United  States  from  Colon  or  Panama  would  step 
across  the  street  and  purchase  United  States  stamps  in  Cristobal  or 
Ancon  and  mail  his  letters  for  2  cents  apiece  instead  of  paying  5  cents 
to  the  Panamanian  Government. 

A»in,  the  opening  of  the  ports  of  the  United  States  at  the  termini 
of  the  canal,  CristoMil  and  Ancon,  promised  to  deprive  the  officials  of 
Panama  of  revenue  derived  from  vessels  which  nught  arrive  in  their 
port,  and  this  was  made  the  subject  of  fierce  discussion.  It  was  con- 
tended that  for  the  United  States  to  open  independent  ports  next  door 
to  Colon  and  Panama  was  to  destroy  their  importance  and  their  busi- 
ness and  greatly  to  diminish  the  dignity  of  the  Republic  and  to  affect 
her  honor. 

Letters  from  General  Davis,  from  Judge  Maroon,  who  was  on  the 
Isthmus,  and  from  many  other  persons,  j^ve  the  President  and  me 
much  concern  as  to  the  conditions  prevaibng  there.    The  correspond- 
ence between  Minister  Obaldia  ana  Mr.  Hay  on  this  subject  is  snown 
in  the  record,  in  the  report  of  General  Davis,  on  pages  2334,  2352,  and 
2378.     About  this  time  Mr.  William  Nelson  Cromwell,  who  was  acting 
as  counsel   for  the  Panamanian  minister,  Mr.  Obaldia,  visited  the 
President  and  confirmed  the  President's  previously  formed  opinion 
that  the  situation  on  the  Isthmus  was  not  what  it  ought  to  be  politi- 
callv,  and  that  something  ought  to  be  done  to  remove  the  conviction 
of  tne  Panamanian  people  and  government  that  the  United  States  had 
gone  into  the  Isthmus  to  build  a  rival  state  or  colony  rather  than  a 
canal.     He  referred  Mr.  Cromwell  to  me,  and  after  a  conversation  I 
went   to  the  President  and  suggested  that  a  personal  visit  to  the 
Isthmas  might  assist  in  smoothing  out  the  trouble. 

This  was  in  October,  and  the  President  accordingly  wrote  me  a  letter, 
which  will  be  found  on  page  2394  of  the  evidence  before  this  com- 
mittee. The  letter  directed  me  to  visit  the  Isthmus  with  those  persons 
whom  I  might  wish  to  take  with  me,  and  expressed  the  most  friendly 
feelings  toward  the  people  of  Ptoama,  ana  assured  them  that  they 
were  wrong  in  supposing  that  we  intended  to  exercise  any  powers  in 
the  Zone  and  Isthmus  except  those  we  deemed  necessary  and  conven- 
ient in  constructing  and  maintaining  the  canal.  The  publication  of 
the  letter  brought  appreciative  expressions  of  pleasure  from  the  Pana- 
manian minister  at  Washington  and  from  the  President  of  the  Republic. 
A  short  time  thereafter,  at  an  interview  between  Mr.  Obaldia  and  Mr. 
Hay,  at  i»rhich  1  was  present,  Mr.  Hay  renewed  the  expression  of  good 
will  contained  in  the  President's  letter,  but  assured  Mr.  Obaldia  that 
it  was  not  intended  thereby  to  concede  that  what  we  had  done  was  in 
any  way  beyond  our  rights,  as  was  clearly  shown  in  Mr.  Hay's  letter 
of  October  24,  then  just  delivered. 

Matters  were  then  allowed  to  remain  in  the  state  in  which  they 
were,  the  Panamanian  Government  still  declining  to  put  in  force  the 
limitation  agreement,  still  protesting  against  the  opening  of  the 
indq^eodent  ports  by  uie  United  States  at  the  mouths  of  the  canal, 
and  still  complaining  of  the  postal  arrangements.     I  ought  to  say  that 
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SO  great  bad  been  the  objection  on  the  part  of  the  Panamanians  to  the 
order  of  June  24  that  General  Davis  did  not  begin  its  execution, 
although  it  was  proclaimed,  but  postponed  it  until  November  18. 
(See  letter  from  General  Davis  to  Admiral  Walker,  marked  Exhibit  4.) 
At  that  time  we  were  on  our  way  to  the  Isthmus,  and  my  understand- 
inff  is  that  the  order  was  never  enforced,  and  no  duties  were  ever 
collected  under  it. 

In  order  to  secure  as  much  harmony  as  possible,  and  to  give  the 
Panamanians  to  understand  that  we  wished  as  full  a  discussion  as 

S)ssible,  with  the  concurrence  of  the  President,  I  invited  Minister 
baldia,  Mr.  Cromwell,  and  Mr.  Famham,  in  Mr.  Cromwell's  employ, 
to  accompany  me  on  the  trip  in  order  that  they  might  assist  at  the 
conference  in  Panama  on  the  Panamanian  side.  I  also  took  witii  me 
Admiral  Walker,  chairman  of  the  Commission,  and  Judge  Magoon,  its 
general  counsel.  I  have  here,  and  append  as  Exhibit  No.  5,  a^steno- 
graphic  report  of  the  first  conference  held  between  President  Amadorand 
myself.  By  the  request  of  Doctor  Amador,  the  conferences  wec^held 
in  executive  session.  After  the  first  meeting,  the  course  was  this:  Mr. 
Cromwell,  representing  the  Panamanian  authorities,  brought  to  me 
their  complaints,  and  the  negotiations  were  really  conducted  between 
Mrs  Cromwell  and  me.  Mr.  Cromwell  would  return  to  consult  Presi- 
dent Amador  and  his  cabinet  and  I  would  hold  conferences  with  Admi- 
ral Walker,  General  Davis,  Judge  Magoon,  and  Mr.  Wallace,  the 
chief  engineer,  in  whose  house  I  was  staying. 

The  Executive  order  or  rrvodus  vivendi  of  Deceraher  J,  190 J/.;  tlie  reasons 
for  its  necessity  arid  adoption. 

The  negotiations  involved  many  questions,  but  finally  resulted  in  the 
order  of  December  3,  which  met  the  views  of  my  colleagues  with  the 
exception,  possibly,  that  General  Davis  was  not  inclined  to  yield  as 
much  as  I  did  yield  in  respect  to  the  construction  of  a  road  from  the 
Zone  into  Panama,  and  was  rather  inclined  to  question  the  wisdom  of 
adopting  the  Panamanian  stamp  rather  than  the  stamp  of  the  United 
States.  The  stenographic  account  of  our  first  conference,  already 
appended,  shows  quite  clearly  the  attitude  which  I  felt  under  the 
instructions  of  the  President  it  was  proper 'for  me  to  take,  namely, 
that  I  was  there  not  to  construe  the  treaty,  not  to  assert  the  full  powers 
of  the  United  States,  but  to  make  a  modus  vivendi  which  should  bind 
neither  party  to  any  permanent  construction  of  the  treaty.  I  did 
not  intend  to  give  up  any  right  which  the  Government  had,  and 
might  in  the  future  wish  to  exercise,  but  I  was  quite  willing  to  make 
any  concessions  not  affecting  those  rights  and  not  interfering  with  the 
power  and  convenience  of  the  Government  in  constructing  the  canal, 
which  would  soothe  the  amour  provre  of  the  Panamanian  people  or  of 
the  Government,  and  which  should  convince  them  that  we  were  not  in 
the  midst  of  their  country  for  the  purpose  of  excluding  them  from  a 
prosperous  business.    Article  III  of  the  treaty  provides  as  follows: 

The  Republic  of  Panama  grants  to  the  United  States  all  the  riehts,  powi^,  and 
authority  within  the  zone  mentioned  and  described  in  Article  II  of  this  agreintfit 
and  within  the  limits  of  all  auxiliary  lands  and  waters  mentioned  and  described  in  , 
said  Article  II  which  the  United  States  would  possess  and  exercise  if  it  were  the 
sovereign  of  the  territory  within  which  said  lands  and  waters  are  located,  to  the 
entire  exclosion  of  the  exercise  by  the  Republic  of  Panama  of  any  sadi  soverdga 
rights,  power,  or  authority.  ^^^^^  ^^  GoOgk 
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It  is  peculiar  in  not  conferring  novereignty  directly  upon  the  United 
States,  put  in  giving^  to  the  United  States  the  oowers  which  it  would 
hare  if  it  were  sovereign.  This  gives  rise  to  the  ODvious  implication  that 
a  mere  titular  sovereignty  b  reserved  in  the  Panamanian  Qovemment. 
Now,  I  agree  that  to  the  Anglo-Saxon  mind  a  titular  sovereignty  is  like 
what  Governor  Allen,  of  Ohio,  once  characterized  as  a  **  barren  ideal- 
ity," but  to  the  Spanish  or  Latin  mind  poetic  and  sentimental,  enjoying 
the  intellectual  refinements,  and  dwelling  much  on  names  and  forms  it  is 
by  no  means  unimportant.  Therefore,  when  the  question  of  the  form 
01  stamp  was  to  oe  determined,  I  had  not  the  slightest  hesitation  in 
yielding  to  the  view  that  we  should  adopt  the  system  which  for  a  time 
General  Davis  had  himself  adopted  before  he  got  United  States  stamps, 
of  merelv  purchasing  the  Panamanian  stamps  and  crossing  them  with 
the  woras  ^^  Canal  Zone."  I  do  not  know  that  it  is  necessary  for  me 
to  go  through  the  various  provisions  of  the  order  of  December  8.  I 
have  discussed  them  at  length  in  my  letter  transmitting  the  annual 
report  of  the  Commission  for  1904,  and  it  is  printed  on  pages  2892  to 
2410  of  this  record. 

The  order,  in  effect,  required  that  all  importations  into  the  Isthmus 
of  merchandise,  except  those  admitted  free  of  duty  for  the  Govern- 
ment of  the  United  States  or  its  employees  under  the  treaty,  should 
be  entered  at  the  Panamanian  ports  instead  of  at  the  United  States 
ports  in  order  that  the  Panamanians  might  collect  duty  on  them  and 
thus  maintain  their  revenues.  This,  however,  was  on  condition  that 
they  should  reduce  their  duties  from  15  per  cent  ad  valorem  to  10  per 
cent  ad  valorem.  I  deemed  it  of  great  importance  that  the  Panama 
Republic  should  be  self-supporting.  Free  trade  between  the  Zone 
ana  the  Republic  was  declared.  The  existence  of  the  terminal  ports 
of  the  canal  as  ports  of  the  United  States  for  clearing  and  entering 
by  foreign  vessels  was  recognized.  Without  waiting  to  determine 
whether  the  Government  of  Panama  would  fail  in  its  duty  to  enforce 
the  sanitary  ordinances  in  Panama  and  Colon  prescribed  bv  the  United 
States  as  was  probaUe,  the  Republic  turned  over  to  the  United  States 
authorities  inmiediate  right  to  enforce  the  same.  The  postal  rate  from 
Panama  to  the  United  States  and  from  the  United  States  to  Panama 
was  made  2  cents,  the  stamp  in  the  Zone  being  the  Panamanian  stamp 
crossed  with  the  words  *' Canal  2k)ne." 

In  order  to  induce  the  Panamanian  Government  thus  to  reduce  the 
rate  of  postage,  it  was  agreed  that  these  stamps  should  be  purchased  at 
40  per  cent  of  their  face  value  by  the  Zone  Government  from  the  Pana- 
manian Government.  The  remainder,  that  is  60  per  cent  of  the  face 
value  of  the  stamps,  was  retained  by  the  Zone  Government  for  the  pur- 
pose of  paying  its  own  postal  expenses.  Another  part  of  the  order 
secured  the  carrying  out  of  the  currency  a^eement  made  between  the 
Secretary  of  War  and  the  fiscal  commissioners  of  Panama  in  Wash- 
ington, tfune  20,  1904.  Detailed  reference  will  be  made  to  this  agree- 
ment at  another  place. 

The  Panamanian  merchants  felt  great  alarm  lest  the  United  States 
mi^ht  use  the  clause  of  the  Hay-Varilla  treaty  which  permits  the 
United  States  to  import  free  of  duty  into  the  Isthmus  all  machinery, 
equipment,  material,  and  supplies  needed  by  it  or  its  employees  m 
the  construction  of  the  canal  to  break  up  their  normal  business  in 
native  supplies  in  the  Zone.     After  a  conference  with  General  Davis 
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and  Mr.  Wallace  I  became  conviDced  that  there  was  no  present  proo- 
ability  of  a  scarcity  of  food  for  the  tropical  laborers,  save  under  excep- 
tional circumstances,  and  that  it  would  be  much  less  burdensome  to 
the  Government  to  have  this  class  of  laborers  furnish  themselves  with 
food  from  the  local  markets.  As  part  of  the  arrangements  made  when 
I  was  on  the  Isthmus,  therefore,  on  January  7th  I  issued  an  order  to 
carry  out  Section  XIII  of  the  treaty.  The  order  provides  for  the 
free  importation  of  many  classes  of  articles  and  merchandise,  includ- 
ing everything  which  is  necessary  and  convenient  for  the  officers, 
employees^  workmen,  and  laborers  in  the  service  and  in  the  employ  of 
the  United  States,  and  for  their  families.  The  order  provided  how 
and  on  what  certificate  these  goods  should  be  admitted,  and  classified 
what  they  should  be,  and  contained  the  following  clause: 

This  order  contemplatee  the  exclnsioii  from  the  benefits  of  the  commissaries  estab- 
lished and  maintained  b^  the  Commission  of  all  employees  and  workmen  who  are 
natives  of  tropical  countries  wherein  prevail  climatic  conditions  similar  to  those  pre- 
vailing on  the  Isthmus  of  Panama^  and  who  therefore  may  be  presumed  to  be  able 
to  secure  the  articles  of  food,  clothing,  household  goods  and  furnishings,  of  the  kind 
and  character  to  which  thev  are  accustomed,  from  the  merchants  of  Panama,  Colon, 
and  the  towns  of  the  Canal  Zone,  and  whose  ordinary  needs  may  be  supplied  with- 
out recourse  to  the  Government  commissaries.  Should  it  develop  hereafter  that  md 
merchants  chai^  prices  in  excess  of  legitimate  profit,  or  practice  other  extortion,  the 
United  States,  for  the  protection  and  assistance  of  all  its  employees,  whether  from 
the  Tropical  or  Temperate  Zone,  will  supply  its  commissaries  with  such  staple  artides 
as  are  required  ana  desired  by  the  inhabitants  of  tropical  countries,  and  permit 
all  its  employees  and  workmen  and  those  of  its  contractors  to  avail  themselves  of  the 
benefits  and  privileges  afforded  by  said  Government  comnlissaries. 

The  operation  of  this  order  has  never  given  rise  to  any  difficulty, 
except  as  you  have  heard  from  Mr.  Shonts  and  Governor  Magoon. 
At  one  time  in  the  Zone,  after  a  sudden  influx  of  laborers,  in  June 
and  Julv,  1905,  the  merchants  of  the  Zone  were  apparently  quite 
short  of  provisions,  or  else  they  attempted  to  make  a  comer  upon 
them.  The  commissaries  and  boardine  houses  were  then  opened  to 
the  native  laborers.  This  opening  of  tne  commissaries  was  not  in  vio- 
lation of  the  order,  but  was  in  express  compliance  with  its  proviso. 
The  commissaries  and  boarding  houses  for  native  laborers  have  been 
open  ever  since,  under  the  auspices  of  the  Commission  or  the  Pkmama 
B^ilroad,  but  the  native  laborers  do  not  patronize  them.  They  prefer 
to  supply  themselves  from  the  native  merchants  in  the  Zone,  and  the 
Panamanian  merchants.  This  seems  to  show  the  wisdom  of  the  dis- 
tinction between  the  American  employees  and  the  native  laborers  in 
the  matter  of  importation  of  food  supplies. 

Begarding  the  question  of  the  order  of  Decemoer  3,  x  invite  atten- 
tion to  section  12,  which  specifically  provides  that  the  making  of  the 
order,  or  a  compliance  witn  its  conditions  by  the  Panamanian  author- 
ities, could  not  operate  as  a  restrictive  or  enlareing  construction  of  tbe 
ti*eaty,  making  tne  arrangement  purely  a  modus  vivendi.  Attention 
has  been  called  to  the  provisions  of  the  order  which  enable  the  Rim* 
manian  residents,  without  obstruction  by  the  Zone  authoritiea,  to  vote 
at  the  elections  held  in  the  Panamanian  Kepublic.  It  is  not  understood 
what  objection  there  could  be  made  to  tnis  provision.  There  is  no 
requirement  of  law  that  the  residents  of  the  Zone  should  be  citizens 
of  the  United  States,  or  should  part  with  their  privileges  as  citiaensof 
Panama,  if  they  choose  to  exercise  those  privileges  and  the  KepuWic 
of  Panama  sees  fit  to  allow  them  to  do  so. 
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I  omitted  to  Bay  that  before  the  order  was  signed  I  cabled  the  sub- 
stance of  it  to  Secretary  Hay,  to  be  submitted  to  the  President,  and 
by  cable  received  approval  of  the  same.  I  append  my  dispatch  and 
that  of  Secretary  Hay  as  Exhibit  No.  6.  When  the  order  was  made 
public  on  the  Isthmus  it  was  received  with  approval  by  both  parties, 
and  the  arrangements  made  under  it  have  proved,  so  far  as  I  am 
advised,  to  be  satisfactory. 

THE  CURBENCr  aOREEHENT  OF  JUNE  20,  1904,  AND  THE  BANKERS' 
AGREEMENT  OF  AFRO.  9,  1905;  THE  NECESSITY  FOR  THEM;  THEIR 
EFFECT,  AND  THE  FROPER  COURSE  TO  BE  TAKEN  WITH  RESPECT  T() 
THE  FUTURE  FINANCIAL  OPERATIONS  OP  THE  GOVERNMENT  ON  THE 
ISTHMUS. 

In  March,  1904,  before  the  adjournment  of  Congress,  Mr.  Conant 
and  Mr.  Hanna,  of  the  International  Monetan-  Commission,  came  to 
see  me  in  respect  to  the  currency  of  Panama.  The  currency  of  Panama 
was  then  the  Colombian  silver.  In  the  days  of  De  I^sseps  and  the 
old  Panama  Canal  Company  there  was  great  gambling  in  exchange  on 
the  Isthmus,  and  at  times,  although  the  exchange  was  only  5  per 
cent  normally,  it  ran  up  to  75  and  80  per  cent.  A  similar  experience 
with  the  fluctuations  in  the  Mexican  dollar  in  the  Philippines  had  pro- 
duced great  trouble  for  us  in  paying  the  civil  servants  of  the  Philip- 
pine government,  and  it  seemed  to  me  of  the  utmost  importance  that, 
if  possible,  we  should  secure  a  uniformity  of  monetary  standard 
between  the  United  States  and  the  Republic  of  Panama. 

The  proposal  to  introduce  into  the  Zone  a  different  currency  from 
that  used  in  the  Republic  in  Colon  and  Panama,  which  are  the  markets 
of  the  Zone,  would  result  in  great  confusion  and,  as  such  differences 
in  currency  always  do,  would  bring  about  loss  to  those  least  able  to 
take  care  of  themselves — the  laboring  class.  For  that  reason  I  took 
up  the  matter  with  Mr.  Conant,  and  my  impression  is  that  he  sub- 
mitted his  proposition  to  some  members  of  Congress.  It  was  so  late 
in  the  session  that  nothing  could  be  done  by  Congress.  He  also  con- 
ferred or  corresponded  with  General  Davis  on  this  subject,  and  followed 
the  proceedings  of  the  Panama  convention,  which  was  then  in  session 
and  engaged  in  considering  a  currency  law.  On  the  7th  of  May  Mr. 
Conant  came  to  Washington  and  had  an  interview  with  the  President  on 
this  subject.  I  was  present.  He  submitted  his  views  on  the  matter, 
and  my  recollection  is  that  it  was  at  that  time  that  he  advised  me  that 
the  fiscal  commissioners  of  Panama  were  in  New  York  with  authority 
to  act.  Perhaps  it  was  earlier.  At  any  rate,  through  him  the  fiscal 
commissioners  came  to  Washington  to  visit  me,  and  were  accompa- 
nied by  their  counsel,  Mr.  Cromwell. 

The  conferences  were  held  in  my  office  between  Admiral  Walker 
and  myself  with  Mr.  Conant  as  our  monetary  adviser  on  the  one 
side  and  Seflor  Arias  and  Seifor  Morales,  the  fiscal  commissioners, 
with  Mr.  Cromwell,  their  counsel,  on  the  other.  I  append  the  con- 
versations, which  were  taken  stenogmphically,  leading  up  to  the 
making  of  the  agreement,  together  with  the  agreement^  as  Exhibit  7, 
This  a^^reement  was  made  the  subject  of  a  resolution  introduced  by 
Senator  Bailey  at  the  present  session  of  Congress,  and  I  appeared 
before  the  Finance  Committee,  to  T^hom  the  resolution  was  referred, 
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to  testify  in  regard  to  it.  Tlie  resolution  covered  also  the  bankers' 
agreement  of  April  29,  1905,  to  which  I  shall  subsequently  allude  and 
which  has  been  discussed  at  considerable  length  before  this  committee. 

There  crept  into  the  agreement,  which  took  the  form  of  a  letter 
from  me,  a  stipulation  on  behalf  of  the  Commission  as  a  legislative 
body  that  it  would  make  the  Panamanian  currency  legal  tender  in  the 
Zone.  This  I  am  quite  sure  was  done  at  the  instance  of  Mr.  Conant, 
as  it  is  suggested  in  his  memorandum  and  correspondence,  already 
referred  to.  The  Panamanian  representatives  did  not  insist  upon 
this  clause,  and  after  the  agreement  had  been  signed,  I  carried  in  my 
mind  the  impression  that  that  particular  provision  had  been  stricken 
out.  I  was  wrong  in  this,  but  when  I  went  before  the  Finance 
Committee,  I  free^  admitted  that  the  insertion  of  that  particular 
clause  was  improper,  and  I  did  not  assert  the  power  on  the  part  of  the 
Commission  to  obligate  itwelf  to  pass  such  a  law,  or,  in  fact,  the  author- 
itv  to  pass  the  law  whether  it  had  agi*eed  to  do  so  or  not.  As  a  matter 
or  fact  no  such  legislation  was  ever  adopted,  and  Panama  never 
requested  it.  The  clause  was  ignored.  After  this  disclaimer  before 
the  committee,  I  understood  the  result  of  the  informal  confei*ence  of 
the  committee  to  indicate  their  unanimous  opinion  that  the  remainder 
of  the  currency  agreement  and  the  bankers'  agreement  were  within 
the  competency  or  the  Commission. 

The  stipulations  of  the  currencv  agreement  of  June  20,  1904,  were 
conditioned  on  the  enactment  of  a  law  which  had  been  before  the  Pana- 
manian convention  and  which,  my  impression  is,  Mr.  Conant  had  some- 
thing to  do  with  framing.  Whether  this  be  true  or  not,  It  was  one 
of  which  Mr.  Conant  fully  approved.  It  provides  (for  it  is  still  in 
force)  a  gold  coin  as  a  monetary  standard  which  Is  exactly  the  same 
weight  as  our  gold  dollar.  It  also  expressly  makes  the  gold  dollar  of 
the  United  States  and  its  multiples  legal  tender  in  the  Republic  of 
Panama.  It  provides  for  the  coinage  of  a  silver  peso,  which  by  law  it 
makes  equal  in  value  to  60  cents  of  American  money.  This  coin  was 
to  be  the  most  valuable  coin  in  actual  use  and  the  one  ^nerally  in  use. 
The  weight  and  purity  of  the  silver  in  this  coin  made  it  about  equal  in 
intrinsic  value  to  our  standard  silver  dollar,  and  less  by  7  or  8  cents 
than  its  legal  value. 

Under  the  agreement  the  Panamanian  Government  was  to  coin  three 
millions  of  silver  pesos  for  issue  on  the  Isthmus.  This,  it  was  thought, 
would  take  up  all  the  Colombian  silver,  and  in  fact  it  did.  That 
Government  also  agreed  to  i&sue  three  million  pesos  more  at  the 
request  of  the  United  States  Secretary  of  War,  should  the  operations 
of  the  Commission  on  the  Isthmus  require  it.  It  further  agi'eed  to 
deposit  in  a  New  York  bank  15  per  cent  in  value  of  the  first  issue  of 
three  millions  of  pesos  to  maintain  the  parity  of  the  coins  with  their 
legal  value  of  50  cents  gold.  It  further  agreed,  in  case  the  comage  of 
more  pesos  was  required  by  the  Secretary  of  War,  to  deposit  as  secu- 
rity to  maintain  the  parity  of  those  additional  coins,  the  seigniorage  or 
profit  made  by  the  Panamanian  Government  in  their  coinage  and  issue. 

This  was  intended  to  secure  upon  the  Isthmus  a  currency  having 
the  same  monetary  standard  exactly  as  the  currency  of  the  United 
States  and  at  the  same  time  to  give  a  currency  with  the  chief  coin  in 
use  of  about  the  same  size  and  value  as  that  to  which  the  natives  were 
accustomed.    Thus  was  avoided  the  necessity  for  the  Commission  of 
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keeping  accounts  in  two  different  currencies^  and  was  prevented  the 
loss  by  fluctuation  as  between  the  intrinsic  value  of  silver  and  gold. 
The  agreement  was  accepted  by  the  fiscal  commissioners  and  was 
brought  to  the  attention  of  the  Panamanian  authorities.  The  Pana- 
manian convention,  which  had  failed  to  adopt  the  law,  bv  a  tie  vote, 
took  up  the  matter  agaiu  and  enacted  the  law.  I  append  this  law  as 
Exhibit  8.  The  law  was  not  at  once  executed,  however.  This  delay 
was  one  of  the  many  which  were  incident  to  the  Panamanian  feeling 
of  resentment  at  the  Dingley  Act  order  of  June  24,  to  which  I  have 
already  referred.  As  a  result  of  the  order  of  December  3  and  its 
modifications,  however,  the  President  of  Panama  put  into  operation 
the  currency  law,  and  the  new  coins  were  minted  at  the  Philadelphia 
mint  and  were  put  into  circulation  on  February  12, 1905,  on  the  Isthmus. 
The  Panamanian  Government  made  the  deposit  required  by  the  con- 
tract with  the  Bankers^  Trust  Comijany  of  New  York,  by  an  agree- 
ment of  May  3,  1905.  The  Colombian  silver  was  all  purchased  at  a 
satisfactory  premium  and  the  new  coinage  easily  substituted  for  the 
oki.  Previous  to  this  time  it  had  been  necessary,  in  the  operations  of 
the  Commission  on  the  Isthmus,  for  General  iHivis  to  advertise  for 
Colombian  silver  in  exchange  for  United  States  currency.  The  fol- 
lowing, from  a  report  of  the  acting  general  auditor,  shows  the  fluctu- 
ating prices  at  which  General  Davis  was  obliged  to  buy  the  Colombian 
silver  for  issue  on  the  Isthmus: 


Date  of  Mle. 


lUy  23. 1904. 
June  13, 1904 
JnJyS,  1904  . 
JoJy  30,  1904 
kug.  11,  1904 
Sept.  17, 1904 
Oct.  10. 1904. 
Oct  27,  1904. 
Nov.  11,  1904 
Nov.  28,  1904 
Dec.  28,  1901 


Amount 

received 

Amount 

Colom- 

eold. 

bian 

United 

peeoefor 

States  cur- 

one 

rency. 

dollar 

Ameri- 

can. 

$16,000 

2.171 

16,000 

2.14 
2.10 

20,000 

80,000 

2.10 

50,000 

2.10 

60,000 

2.06 

40.000 

2.  ISA 

40,000 

2.1&E 

40,000 

2.14 

66,000 

2.14 

80,000 

2.14i 

(During  the  reading  of  the  above  table  the  following  occurred.) 

Senator  Knox.  What  do  these  figures  mean — 2  per  cent  and  ^^^^^  or 
what? 

Secretary  Taft.  Yes;  2  per  cent. 

Senator  Taliaferro.  Does  it  mean  a  premium  on  the  silver? 

Secretary  Taft.  It  means  a  premium  on  the  silver,  and  it  varied 
between  the  gold  dollar  and  the  silver  dollar.  It  is  what  they  express 
as  exchange. 

Senator  Knox.  Yes. 

Secretary  Taft.  And  of  course  as  it  is  higher  it  is  less  expensive  to 
the  Government. 

Senator  Knox.   For  $1  in  gold  you  get  $2.12  in  silver? 

Secretary  Taft.  That  is  it. 

At  this  time,  in  the  spring  of  1906,  I  received  overtures  from  the 
International  Banking  Company, with  which  I  had  been  familiar  in  the 
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Philippines.  It  had  a  branch  in  Manila,  and  is  one  of  the  depositories 
of  Philippine  funds  in  this  country.  It  proposed  to  do  the  banking  busi- 
ness of  the  Commission  on  the  Istmnus,  and  asked  to  be  made  a  fiscalagent 
of  the  Government  by  the  Secretary  of  the  Treasury  at  Panama.  I  was 
not  inclined  to  yield  to  their  proposal,  for  the  reason  that  I  doubted  their 
ability  to  furnish  all  the  silver  money  which  we  would  need,  to  pay  off  Ae 
native  laborers.  I  knew  that  there  were  on  the  Isthmus  three  or  four  busi- 
ness firms  which  did  a  general  merchandising  and  commission  business 
and,  in  connection  with  tnis,a  considerable  banking  business.  These  were 
the  firms  to  whom  would  go,  in  the  course  of  their  business^  a  great 
deal  of  the  silver  expended  by  the  employees  of  the  Commission;  and 
unless  I  could  secure  the  cooperation  of  substantially  all  the  bankers 
on  the  Isthmus,  I  was  afraid  that  it  might  be  difficult  for  an  American 
bank,  just  established,  to  secure  the  supply  of  silver  needed  bj  tiie 
Government.  I  knew  that  there  is  nothing  which  more  demoralizes  a 
body  of  ignorant  laborers  than  a  failure  to  pay  wages  on  the  dot,  and 
that  we  must  at  all  events  be  certain  that  the  money  would  be  there 
on  the  Isthmus  for  this  purpose.  As  the  Panama  Kailroad  Company 
was  interested  equally  with  the  Canal  Commission,  and  as  Mr.  Crom- 
well, counsel  for  the  railroad  company,  had  a  wide  acquaintance  with 
the  Panamanian  merchants  of  the  Isthmus  and  the  bankers,  I  sent 
for  him  and  asked  him  whether  he  could  not  secure  cooperation 
between  all  the  bankers  on  the  Isthmus,  so  that  there  would  be  no 
exclusion  of  any  proper  interest  in  an  agreement  to  do  the  business  of 
the  Government. 

The  task  was  a  difficult  one.  I  talked  with  Mr.  Brandon,  one  of  the 
bankers,  and  with  Mr.  Hermann,  another  of  the  bankers;  but  after  a 
time  Mr.  Cromwell  succeeded  in  getting  them  together  and  agreeing 
upon  the  percentage  of  the  Government  business  which  each  shoula 
receive.  I  indicated  what  I  thought  to  be  the  proper  form  of  agree- 
ment as  between  the  Government  and  the  bankers,  and  the  agi'eement 
was  sent  to  me  for  examination  and  correction.  It  was  thought  wise 
to  make  as  parties  to  the  agreement  not  only  the  Canal  CommissitHi 
and  the  Panama  Bailroad  Company,  but  also  the  Republic  of  Panama, 
in  order  that  the  business  to  be  done  might  be  large  enough  to  furnish 
a  good  motive  for  a  union  of  the  bankers  in  the  agreement  The 
agreement  was  signed  on  the  29th  of  April,  1905.  Without  statinj^ 
the  agreement  between  the  bankers  themselves  as  to  meeting  the  obli- 
gations on  their  part  to  be  performed,  in  effect  it  provided: 

First.  That,  upon  ten  days'  notice,  the  Commission  and  the  railroad 
company  and  the  Panama  Government,  in  exchange  for  drafts  on  New 
York,  could  obtain  all  the  Panamanian  silver  they  needed  every  fifteen 
days  at  the  fiat  rate  of  2  Panamanian  silver  pesos  for  each  American 
dollar  in  the  draft.  In  other  words,  the  exchange  of  silver  for  the 
draft  on  New  York  was  without  expense  to  the  Commission  or  the 
Panama  Railroad  Company. 

Second.  It  provided  that  the  Commission,  the  Bailroad  company, 
and  the  Panamanian  Government  could  deposit  United  States  currency 
with  the  bankers  and  obtain  drafts  on  New  York  for  it  at  one-half  of 
1  per  cent.  Of  course  this  provision  did  not  affect  the  Commission  or 
the  railroad  company  particularly,  because  it  was  quite  unlikely  that 
they  would  have  any  United  States  currency  which  they  would  desire  to 
transmit  to  New  York.  The  Panamanian  Government  might  perhaps 
desire  to  use  this  clause,  though  even  that  was  unlikely.  j 
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Third.  It  provided,  io  effect,  that  if  the  Commiitfioii,  the  railroad 
company,  or  the  Fanamanian  Govemoient  desired  to  oMain  from  the 
bankers  United  States  money  in  exchan^ife  for  a  draft  on  New  York^ 
they  could  do  so  at  the  rate  of  three-fourths  of  1  per  cent.  1  was 
informed  that  the  expense^  without  insurance,  of  transmitting^  cur- 
rency from  New  York  to  Panama  was  three-eighths  of  ]  per  cent. 
What  the  insurance  would  be  I  do  not  know,  but  probably  this  rate 
would  rive  the  bankers  some  profit,  which  they  certainly  were  entitled 
to  for  tae  trouble  and  annoyance  of  furnishing  free  the  large  amount 
of  silver  which  they  were  likely  to  have  to  famish  to  the  Commission 
under  the  first  provision  of  this  agreement. 

Fourth.  The  agreement  provided,  in  ord^r  to  save  the  American 
employees  of  the  Commission  who  wished  to  send  part  of  their  pay  to 
the  United  States,  that  the  bankers  should  not  charge  them  an 
exchange  rate  for  money  tiias  transautted  exceeding  li  per  cent. 
This,  of  course,  was  not  intended  to  prevent  competition  between  the 
bankers  with  respect  to  the  rate  of  exchange  for  employees,  and,  in 
hct,  it  did  not  do  so,  for  I  have  been  reliably  advisea  that  except  at 
short  intervals  the  exchange  on  New  York  was  much  lower  and  at 
times  was  given  to  the  employees  for  nothing.  This  might  readily  be 
the  case,  in  view  of  the  fact  that  the  bant^  were  receiving  so  much 
exchange  on  New  York  through  this  agreement  from  the  Isthmian 
Canal  Ocmunission  and  the  railroad  company. 

The  operation  of  the  agreement  has  l>9en  in  every  wav  satisfactory, 
except  tnat  it  has  thrown  a  great  burden  of  responsibility  on  the  dis- 
bursing ofiicer  in  drawing  out  about  one-quarter  of  a  million  dollars' 
worth  of  silver  every  fifteen  days  and  the  maintaining  of  the  custody 
of  it  in  his  own  safe.     More  than  that,  the  increasing  operations  of  the 
Comnussion  have  made  it  more  and  more  difficult  for  the  banks  to 
obtain  the  silver  which  the  Grovernment  needs.     In  June,  1905, 1  found 
it  necessary  to  exercise  the  privilege  given  me  by  the  currency  agree- 
ment of  June  20,  1904,  to  request  the  issuance  of  1,000,000  more 
pesos  by  the  Panamanian  Government,  and  this  request  was  complied 
with.     When  I  was  on  the  Isthmus,  in  November,  1905, 1  was  visited  by 
a  oommittee  of  bankers,  who  stated  to  me  that  the  silver  was  getting 
scarce  and  requested  that  I  exercise  the  privilege  again  of  demanding 
anoliier  issue  of  1,000,000  pesos,  but  1  was  not  convinced  that  the 
necessity  existed  and  I  thought  it  wise  to  be  conservative,  so  as  not  in 
any  way  to  imperil  the  parity  of  the  coins  with  their  legal  value. 

Senator  Hopkins.  In  the  hearings  a  question  was  raised  as  to 
whether  the  Government  emplovees  down  there  ought  not  to  have 
exchange  without  anv  expense.     Do  you  discuss  that  here? 

Secretary  Taft.  No,  sir.    They  get  the  exchange  now,  as  you  will 
see  when  I  get  on,  by  postal  orders. 
Senator  Hopkins,  les. 
Senator  Moboan.  By  postal  orders! 
Secretary  Tatt.  Yes,  sir. 
Senator  Moboan.  How  long  since? 
Secretary  Taft.  At  the  domestic  rate. 
Senator  Moboan.  How  long  since? 

Secretary  Taft.  The  order  was  issued  the  1st  of  April.     I  had  a 
oable^fram  several  days  ago  asking  me  to  transmit  directions  to  the 
postal  authorities  here  and  complete  the  arrangem«[its. 
Senator  Mobgan.  So  it  has  just  now  gone  into  effect?  Qqqq\^ 
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Secretary  Taft.  Yes,  sir.  Understand,  Senator,  1  do  not  know  that 
it  has  all  been  adjusted.     I  issued  the  order  on  the  1st  of  April. 

Senator  Morgan.  That  is  the  first  provision  that  has  been  made  for 
the  transmission  of  funds  by  postal  order? 

Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  Is  the  rate  the  same  as  the  domestic  rate 
charged  in  this  country  on  postal  orders? 

Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  Do  you  discuss  there,  Mr.  Secretary,  at  all 
the  question  of  giving  these  employees  Treasury  drafts  for  what  they 
may  desire  to  send  to  the  States? 

Secretary  Taft.  No,  sir;  but  I  do  not  see  any  objection  to  doing  it, 
if  you  follow  the  course  that  I  recommend. 

Senator  Taliaferro.  Yes.     You  think  it  is  a  proper  provision? 

Secretary  Taft.  I  do.  I  think  any  encouragement  to  saving  at  home 
is  a  good  one. 

Senator  Hopkins.  You  reach  that  later  on  in  your  discussion? 

Secretary  Taft.  Yes,  sir.  I  do  not  treat  of  that  specifically,  but  if 
you  follow  the  recommendation  that  I  make  there  will  be  no  difficulty 
m  making  such  an  arrangement. 

The  truth  is,  Governor  Magoon  told  me  that  he  thought  that  prob- 
ably 75  per  cent  of  all  the  money  that  had  come  north  now  from  the 
employees  had  been  furnished  to  them  for  nothing,  because  they  have 
this  enormous  mass  of  exchange  on  New  York  tiiat  they  e^et  every 
month  or  every  two  weeks.  This  agreement  was  only  intended  to  fix 
a  maximum  to  prevent  abuse.    That  was  all. 

The  total  cost  under  this  agreement  to  the  Government  of  the  United 
States  for  the  transfer  of  $6,000,000,  during  the  life  of  this  monetary 
agreement,  to  the  Isthmus  ana  its  exchange  into  silver  has  been 
$16,350.  To  show  this  I  append  a  statement  by  the  acting  general 
auditor,  marked  '*  Exhibit  9.^'  This  is  at  the  rate  of  a  little  more 
than  one-quarter  of  1  per  cent.  It  seems  to  me  that  the  cheapness*  with 
which  this  has  been  aone  vindicates  in  every  way  the  wisdom  of  the 
agreement  when  made. 

In  reaching  that  one-quarter  of  1  per  cent  of  course  the  rate  was 
three-quarters  of  1  per  cent,  but  we  paid  nothing  for  the  exchange 
from  a  draft  on  New  York  into  silver  money.  That  is  a  bank  trans- 
action, and  ordinarily  costs  something.  Therefore  in  getting  at  what 
the  cost  of  the  agreement  was  to  the  United  States  it  is  fair  to  take 
into  consideration  not  only  the  percentage  on  what  was  charged  in  the 
agreement  as  percentage,  but  also  the  total  transaction,  which  amounts 
to  $6,000,000,  transmitting  that  $6,000,000  from  New  York  to  Panama, 
its  exchange  into  silver;  and  at  that  rate  it  is  one-quarter  of  1  per  cent 

I  have  been  advised,  however,  in  a  number  of  different  ways,  that 
the  bankers  on  the  Isthmus  have  not  been  satisfied  with  the  profits 
which  they  have  made  with  the  operations  under  this  agreement 
They  complain  that  the  increase  in  the  operations  of  the  Government 
has  produced  a  scarcity  in  silver  which  requires  a  longer  preparation 
than  ten  days  for  them  to  accumulate  the  amount  neecfed  for  tne  semi- 
monthly pay  roll. 

I  should  be  willing  to  make  an  agreement  with  them  advancing 
somewhat  the  rates  of  exchange  and  also  req|^uest  the  coinage  of  the 
remaining  1,500,000  pesos,  which  it  is  my  privilege  to  ask  under  the 
currency  agreement  widi  the  Panama  Government,  were  it  not  that  I 
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deem  this  to  be  only  a  temporary  remedy,  and  it  seems  to  me  that  the 
time  has  arrived  for  a  more  permanent  arrangement,  so  that  we  shall 
not  be  subjected  at  any  time  to  the  possibihty  of  stringency  on  the 
Inthmus  in  our  financial  operations. 

I  am  in  receipt  of  a  letter  from  Mr.  Shonts,  written  while  he  was  en 
route  to  the  Isthmus  and  inclosing^  a  report  from  Mr.  Williams,  the 
disbursing  officer  on  the  Isthmus,  m  which  Mr.  Williams  makes  cer- 
tain recommendations.  I  append  Mr.  Shonts's  letter  and  Mr.  Wil- 
liams's rejjort  as  Exhibit  10.  Mr.  Williams  shows  an  entirely  nat- 
ural impatience  with  some  features  of  the  present  bankers'  agreement 
because  it  throws  a  great  burden  of  responsibility  upon  him.  His 
^timate  as  to  the  cost  of  the  agreement  with  the  Government,  should 
it  continue,  is,  I  think,  an  error,  if  I  understand  it:  but  what  ne  says, 
especially  in  respect  to  future  arrangements,  is  worthy  of  consideration. 

On  the  10th  of  this  month  I  received  from  Mr.  Shouts  the  following 
tel^ram: 

Sbcbstaby  of  Wab,  WaiMngtan: 

We  are  to-dm^  drawing  our  last  draft  for  fiinds  under  bankers'  agreement  expiring 
April  29.  While  this  agreement  has  worked  fairly  satisfactorily  there  has  been  con- 
stant] j  increasing  scarcity  of  Colombian  silver  latterly.  The  bankers  have  notified 
onr  disborsing  officer  that  they  required  more  than  ten  days'  notice  because  of  this 
scarcity.  We  have  therefore  been  fearful  each  pay  day  that  the  bankers  would  be 
absolutely  unable  to  furnish  the  money  required  for  next  pay  day.  This  would 
mean  disaster  to  us  as  we  could  not  explain  our  failure  to  have  funds  for  meeting 
payments  to  class  of  labor  here. 

in  case  another  agreement  is  entered  into  with  these  bankers  we  should  reserve  the 
right  to  bring  in  any  part  or  idl  of  funds  necessary  from  the  United  States  in  case 
MmkerB  do  not  have  the  money  in  possession  a  reasonable  length  of  time  before  each 
pay  period.  The  present  u^reement  provides  no  penalty,  but  penalty  would  be  of 
DO  practical  use  in  case  of  railure;  therefore  it  is  necessary  for  us  to  know  that  the 
money  is  actually  here  and  available  a  sufficient  time  before  pay  period,  so  that  in 
case  money  should  not  be  available  we  should  have  time  to  bnng  in  ourselves. 

We  regard  present  situation  as  extremely  serious,  and  in  case  a  fair  agreement  can 
not  be  nuule  with  these  people,  believe  we  should  control  arrangement,  either  through 
some  reputable  banking  company  or  through  subtreasury. 

The  most  essential  tmng  is  maintenance  of  parity. 

Shontb. 

I  answered  the  above  by  the  following  dispatch: 

Shohts,  Panama: 

Your  cable  of  April  10  received,  also  your  letter  of  April  1  and  Williams's  reports. 
Present  bankers'  contract  does  not  prevent  our  importing  gold  or  United  States  cur- 
rency, if  we  desire,  but  my  difficulty  in  making  effort  to  renew  it  is  more  serious.  It 
is  quite  evident  that  bankers  are  not  satisfied  with  profits  they  have  made  out  of 
present  contract  and  that  we  can  not  renew  it  on  same  terms.  I  should  be  willing 
to  renew  on  somewhat  better  terms  for  them,  and  rec^^uest  under  our  arranji^ment 
from  the  Government  of  Panama  the  issue  of  another  million  pesos  to  relieve  mcreas- 
ing  scarcitv  of  silver  if  it  offered  permanent  remedy  for  conditions  we  must  antici- 
pate. This  would  be  less  expensive,  probably,  than  any  other  course,  but  it  would 
not  be  permanent  Silver  would  again  become  scarce  as  our  operations  grew,  and 
more  would  soon  be  needed. 

Another  remedy  commends  itself.  By  our  currency  arrangement  with  Ptoama, 
it  has  made  our  American  gold  dollar  the  legal  monetary  standard  in  the  Republic. 
The  Planama  peso,  although  largest  coin  now  actually  in  use,  is  by  law  equivalent  to 
SO  cents  gold,  our  mone^.  No  objection,  therefore,  can  exist  to  actual  introduction 
American  gold  dollars  mto  circulation.  Williams's  reports  show  impatience  with 
bankens'  agreement  natural  in  disbursing  officer  upon  whom  present  arrangement 
places  80  much  responsibility.  He  seems  to  be  in  error  as  to  cost  under  renewed 
i^reement.  But  he  does  show  that  gold  can  be  used  now  with  native  labor,  and 
that  time  has  arrived  for  following  his  puggestion  of  abolishing  distinction  between 
gold  and  silver  rolls.    We  can  import  goldfrom  United  States.    On  the^Isthmus  we 
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can  take  in  or  obtain  as  moch  sUyer  as  is  easily  available  without  special  banken' 
agreement,  and  tbos  aid  in  maintaining  parity.  To  secure  reasonable  ratee  of 
exchange  for  employees,  we  can  sell  postal  money  orders  on  United  States  at  same 
as  domestic  rates  here. 

Senator  Morgan.  Mr.  Secretary,  may  I  ask  you  there,  where  yoa 
speak  of  actual  gold  dollars,  do  you  mean  the  coin  that  we  used  to  mint 
here? 

Secretary  Taft.  It  refers  to  the  gold  dollar  and  its  multiples;  so 
that  what  they  do  use  on  the  Isthmus  now,  so  Mr.  Williams  states  in 
this  report  that  I  append,  is  the  $5  gold  piece. 

Senator  Morgan.  You  do  not  recommend  that  the  Government 
shall  return  to  the  mintage  of  the  gold  dollar? 

Secretary  Taft.  Oh,  no.  All  I  recommend  is  that  we  send  up  here 
and  get  the  $5  gold  pieces. 

Senator  Morgan.  Yes. 

Secretary  Taft.  Many  of  the  laborers  on  the  Isthmus  are  Jamai- 
cans, and  men  from  some  other  of  the  English  colonies,  and  Mr.  Wil- 
liams reports  that  the^  take  a  $5  gold  piece,  some  of  which  have  come 
out  there,  r^arding  it  as  a  pound;  so  that  he  thinks  there  would  be 
DO  difficulty  m  paying  them  off  in  that. 

Senator  Morgan.  Just  one  more  question,  not  connected  with  j^our 
testimony  particularly,  that  I  want  to  ask  you:  Are  your  observations 
and  recommendations  to  this  committee  an  indication  that  yon  expect 
or  wish  this  committee  to  take  up  this  financial  question,  or  that  it  snail 
go  to  the  Committee  on  Finance,  where  I  understand  the  Senate  has 
referred  it?  • 

Secretary  Taft.  Oh,  I  do  not  think  you  ought  to — of  course,  it 
is  not  for  me  to  say  what  committee  the  Senate  ought  to  send  its 
matters  to. 

Senator  Morgan.  The  Senate,  as  I  understand,  has  referred  this 
question  to  the  Committee  on  Finance. 

Secretary  Taft.  Has  it?  I  did  not  known  that.  I  ought  to  say 
with  respect  to  that  that  the  Finance  Committee  interrogate  me  on  a 
good  many  Questions  which  they  did  not  put  into  the  record,  for  the 
reason  that  they  did  not  wish  to  appear  to  be  infringing  on  the  juris- 
diction of  this  committee.  And  when  the  question  came  up  before 
them  of  whether  the  bankere'  agreement  was  a  good  one  or  not,  Sena- 
tor Bailey  said:  "That  is  not  a  part  of  our  investigation,"  from  which 
1  inferred  that  the  only  thing  that  they  were  looking  into  was  the  ques- 
tion whether  I  had  usurped  the  trea^-making  function  of  the  Presi- 
dent and  the  Senate;  and  therefore  1  did  not  understand  from  their 
statement  that  they  were  going  to  make  any  further  investigation 
into  the  matter. 

Senator  Morgan.  Then  it  remains,  in  your  judgment,  for  this  com- 
mittee to  suggest  or  recommend  whatever  provision  may  be  necessary  % 

Secretary  Taft.  Yes,  sir.  With  deference  to  the  Senate,  I  should 
think  it  was  very  unwise  to  make  two  bites  of  this  subject.  I  should 
think  the  whole  subject  should  be  before  this  committee. 

Senator  Morgan.  I  merely  did  not  know  what  the  action  was,  or 
the  limit  of  the  action  that  has  been  taken,  or  the  desire  of  the  Admin- 
istration. I  want  to  follow  the  desire  of  the  Administration  about 
matters  of  this  kind. 

Secretarv  Taft.  We  are  presenting  all  canal  matters  before  this  oMn- 
mittee,  and  I  am  quite  sure  that  if  you  confer  with  the  members  of 
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the  Finance  Committee  you  will  find  that  there  is  no  disposition  on 
their  part  to  take  up  this  question  any  further. 

Seiuttor  Morgan.  I  agree  so  thoroughly  with  your  suggestion  about 
establishing  an  American  bank  within  the  Zone  that  I  wanted  to  know 
whether  it  was  a  matter  that  we  ought  seriously  to  consider  or  whether 
we  should  merely  regard  it  incidentally. 

Secretary  Taft.  I  think  you  ought  to,  Senator.  [Continuing  read- 
ing:] 

This  amngement,  while  more  coeUy  to  Grovemment  than  preeent  arrangemeot, 
will,  I  think,  meet  situation  nntil  CJongress  can  give  us  authority  neceasary  to 

"      I  bank 


secure  establishment  in  the  Canal  2k>ne  of  American  bank  as  Government  < 

through  which  we  can  conduct  financial  transactions  and  in  which  we  may  safely 

allow  disbursing  officers  to  keep  money  needed. 

There,  Senator  Hopkins,  is  what  I  had  in  mind.  If  you  have  an 
American  bank  down  there  they  can  par  any  of  the  employees  as  they 
wish  in  their  checks  on  New  York,     [dontinuing  reading:] 

If  you,  after  conference  with  Stevens,  Magoon,  and  Williams,  concur  with  these 
SQsgestions,  issue  immediate  orders  for  shipment  of  necessary  gold  next  payment 
I  have  submitted  your  dispatch  to  President  and  Secretarv  of  Treasury,  and  they 
ap^ve  iji  this  answer.  Let  Magoon  show  this  dispatch  to  President  Amador  before 
action. 

Taft. 

I  oueht  to  say  that  President  Amador  had  sent  word  through  Gov- 
ernor Magoon.  I  think  it  was,  to  know  whether  we  were  going  to 
renew  the  bankers'  agreement,  and  as  he  was  a  party  to  that  agree- 
ment I  thought  it  was  wise  that  there  should  be  notice. 

I  have  a  reply  to  the  above  from  Mr.  Shouts,  as  follows: 

Skbraky  of  Wab,  Wcuhingtcn: 

Referring  to  your  cable  of  April  11.  In  the  absence  of  any  agreement  with  bankers, 
til  agree  ihaX  your  suggestion  we  use  Ameriran  gold  brought  dv  us  from  the  United 
States  must  be  adopted.  Am  of  opinion  that  we  can  use  gold  for  not  lees  than  two- 
thirds  amount  required,  the  remainder  to  be  Panama  silver,  which  we  will  secure  by 
selling  Williams's  drafts  on  subtreasury  New  York,  and  later  by  sale  of  post-office 
money  orders  as  soon  as  system  is  inaugurated.  This  will  undoubtedly  secure 
required  amount  of  silver.  Determination  will  be  communicated  to  President 
Amador  before  being  put  into  effect  Williams  has  sufficient  funds  on  hand  for 
April  pay  rolls. 

Shonts. 

I  do  not  know  that  I  need  to  elaborate  what  I  stated  in  my  telegram 
to  Mr.  Shonts.  My  information  that  the  native  laborers  will  receive 
the  five-dollar  gold  pieces  is  based  on  the  statement  of  Mr.  Williams, 
the  disbursing  ofScer. 

I  recommend  that  Congress  authorize  the  establishment  of  the  branch 
of  some  American  hank  upon  the  Isthmus,  subjecting  it  to  an  exami- 
nation by  one  of  the  bank  examiners  under  the  Comptroller  of  the 
Currency,  and  that  the  President  or  the  Secretarv  of  War  be  author- 
ized to  direct  the  deposit  of  Government  funds,  ooth  of  the  Commis- 
sion and  of  the  railroad  company,  in  the  bank,  taking  from  the  bank 
ample  security,  the  President  or  the  Secretary  of  War  to  fix  the  proper 
rate  of  exchange  in  the  fiscal  operations  of  the  Commission  and  the 
railroad  company.  In  this  way  we  can  relieve  our  disbursing  officers 
of  a  great  burden  in  the  custody  of  funds,  pay  many  of  the  salaries 
in  checks  on  the  bank,  and  in  every  way  relieve  ourselves  from  the 
cumbersome  methods  now  imposed  on  us  in  making  our  paym^^^^ 
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AUTHORITY  OF  THE  PRESIDENT,  ACTING  THROUGH  THE  COMMISSION 
OR  OTHER  AGENT,  TO  MAKE  TEMPORARY  ARRANGEMENTS  WITH  THE 
REPUBLIC  OF  PANAMA. 

I  think  that  I  have  sufBciently  indicated  the  ground  on  which,  by 
my  advice,  the  President  authorized  the  entering  into  and  execution  of 
the  various  revocable  or  temporary  arrangements  made  with  the 
authorities  of  the  Republic  of  ranama  as  to  the  currency;  as  to  the 
stipulations  of  the  bankers'  agreement;  as  to  the  delimitation  of  the 
boundaries  of  the  Zone;  as  to  the  establishment  of  ports,  the  arrange- 
ment for  customs,  the  terms  for  conducting  the  hospitals  in  and  out 
of  the  Zone,  and  other  matters. 

The  suggestion  is  that  in  the  making  of  these  arrangements  the  Pres- 
ident or  his  agents  usurped  the  treaty-making  power,  which,  by  the 
Constitution,  is  intrusted  to  the  President  and  the  Senate.  As  I  have 
already  said,  I  do  not  think  that  Senator  Bailey,  of  the  finance  com- 
mittee, or  any  of  his  colleagues  regard  such  arrangements  as  violative 
of  the  Constitution.  On  the  contrary,  1  gathered  from  the  discussions 
in  the  finance  committee,  contained  in  the  hearings  of  that  committee 
as  printed,  that  the  committee  was  unanimously  of  the  opinion  that 
sucn  arrangements  could  be  lawfully  made  and  executed  by  the  Execu- 
tive in  pursuance  of  the  duties  imposed  by  statute  and  by  treaty  upon 
him.  By  the  Spooner  Act  the  President  was  authorized  and  directed 
to  construct  the  canal  across  the  Isthmus  of  Panama  if  certain  condi- 
tions were  fulfilled.  By  the  treaty  with  Panama  the  governmental 
control  over  an  undefined  zone,  and  a  zone  in  certain  respects  undefin- 
able  (except  by  further  adjustment  and  agreement  with  the  Panamanian 
authorities),  was  ceded  by  the  Republic  of  Panama  to  the  United 
States. 

By  the  act  of  April  28, 1904,  the  President  was  dii-ected  to  take  pos- 
session of  this  undefined  zone  and  to  govern  the  same  through  his 
agents.  It  was  impossible  for  him  to  comply  with  the  directions  of 
(ingress  under  these  circumstances  unless  he  could  effect  such  tempo- 
rary ari*angements  as  he  has  effected.  He  was  enjoined  through  the 
Commission  to  send  agents  who  were  to  organize  a  large  force  of  engi- 
neers, employees,  and  laborers  in  a  strip  of  country  in  the  midst  of  a 
foreign  people  and  in  the  middle  of  a  foreign  State;  to  exercise  com- 
plete ana  exclusive  jurisdiction  in  an  undefined  territory,  and  to  exer- 
cise a  limited  jurisdiction  for  the  enforcement  of  sanitary  ordinances 
in  cities  of  the  Republic  of  Panama.  He  was  directed  to  build  the 
canal  and  carry  on  very  large  fiscal  operations  in  a  country  where 
there  was  an  insufficient  currency  and  one  with  a  different  monetary 
standard  from  our  own.  He  must  employ  to  pay  a  large  part  of  the 
laborers  the  loc^l  monev  of  Panama.  He  must  secure  that  in  some 
way.  By  agreement  with  Panama  it  could  be  done  temporarily  at 
least.  The  power  to  establish  a  modus  vivendi  in  respect  oi  the  many 
matters  in  which  the  two  jurisdictions  must  come  into  contact  was 
indispensable  to  the  execution  of  the  mandates  of  Congress. 

(The  Committee  thereupon  adjourned  until  to-morrow,  Thui-sday, 
April  19,  1906,  at  10.30  o'clock  a.  m.) 
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Committee  on  Inteboceanic  Canals, 

United  States  Senate, 
Thursday,  Aj/ril  19,  1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Pi^esent:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Hopkins, 
Ankeny,  Morgan,  Taliaferro,  and  Simmons. 

STATEMEHT  OF  HOH.  WILLIAM  H.  TA7T— Continued. 

The  Chairman.  Proceed,  Mr.  Secretary. 

Secretary  Taft.  I  had  reached  yesterda}',  gentlemen,  the  subject  of 
the  power  of  the  President  to  make  arrangements  or  a  modus  vivendi, 
pointing  out  the  reasons  why  it  was  absolutely  necessary.  The  power 
to  establish  a  modus  vivendi  in  respect  of  the  many  matters  in  which 
the  two  jurisdictions  must  come  into  contact  was  indispensable  to  the 
execution  of  the  mandates  of  Congress. 

THE  OLD  commission,  ITS  WORK  AND  THE  REASONS  FOR  ITS  RETIREMENT; 
the   reorganization;  the   new   commission  and  ITS  WORK. 

The  Commission  which  was  appointed  on  the  3d  of  March,  1904, 
with  Admiral  Walker  at  its  head,  did  a  great  deal  of  very  hard  work. 
It  was  composed  of  able  and  honest  men,  and  in  certain  directions  it 
secured  admirable  results.  Messrs.  Burr,  Parsons,  (Jrunsky,  and 
Harrod  were  excellent  engineers,  and  were  well  adapted  to  direct  the 
engineering  surveys  which  were  projected  and  begun  before  a  chief 
engineer  was  appomted.  Geneml  Davis,  although  not  by  profession 
an  engineer,  is  nevertheless  much  better  qualified  to  speak  on  engi- 
neering subjects  than  most  engineers. 

General  Davis  was  an  admirable  man  for  the  organization  of  the 
government  of  the  Zone — painstaking,  hard-working,  clear-headed, 
economical,  courageous,  and  loyal.  He  was  generally  absent  from  the 
deliberations  of  the  Commission,  which  usually  met  at  Washington, 
and  he  exercised  no  authority  on  the  Isthmus  other  than  as  governor  ana 
supen'isor  of  the  sanitation  measures.  He  is  not,  therefore,  to  be  held 
responsible  for  such  shortcomings  of  the  Commission  as  may  appear. 

Admiral  Walkerhad  had  a  great  deal  of  experience  in  the  investigation 
of  both  the  Nicaraguan  and  the  Panama  canals,  knew  the  Isthmus  well, 
and  had  been  an  able  naval  oflBcer.  In  the  selection  of  the  chief  engineer, 
and  in  the  organization  of  the  government  of  the  Zone  and  the  pre- 
liminary engineering  work,  in  the  organization  of  the  sanitary  force, 
the  selection  of  the  chief  sanitary  oflScer,  in  the  enactment  of  the  laws 
for  the  Zone,  the  Commission  showed  itself  well  adapted  to  the  work 
which  lay  before  it. 

The  old  Commission  organized  the  sanitary  department  under  Colo- 
nel Gorgas,  and  it  is  entitled  to  credit  for  the  success  which  has 
attended  Colonel  Gorgas's  efforts,  although  of  course  Colonel  Gorgas 
himself  is  the  chief  agent  in  having  brought  this  about.  I  have  been 
at  times  inclined  to  doubt  whether  the  Colonel's  plans  were  best 
adapted  to  the  speedy  sanitation  of  the  Isthmus,  and  whether  he  had 
the  executive  ability  which  would  lead  to  satisfactory  results;  but  1 
am  entirely  willing  to  admit  that  he  has  vindicated  his  theories  and 
has  carried  them  to  a  log-ical  conclusion  and  has  wrought  a  wonderful 
change  in  the  health  coi^tions  on  the  Isthmus,     -y.-uuy  ^.^^^.^ 
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The  Commission  also  began  under  Mr.  Wallace  the  work  of  recon- 
structing the  old  French  houses  in  which  it  is  intended  that  the 
employees  and  laborers  shall  live  and  had  reconstructed  about  350  out 
of  2,100  when  Mr.  Wallace  left.  They  constructed  a  hotel  at  Corizal 
and  a  hotel  at  Culebra,  and  they  projected  and  almost  completed  before 
they  were  retired  the  water  sum)ly  for  the  city  of  Panama,  and  for 
many  of  the  other  towns  in  the  Zone.  They  attempted  to  secure  the 
needed  employees  to  make  the  working  force  on  the  Isthmus.  The 
application  of  the  civil  service  law  in  a  modified  form  and  their  reliance 
on  the  Civil  Service  Commission  to  furnish  employees  did  not  result 
fortunately.  1  append  statements  by  Mr.  Pepperman  and  Mr.  Cooley 
on  this  subject,  marked  '^  Exhibit  11."  The  truth  is  that  neither  the 
Washmgton  bureau  of  the  Commission  nor  the  Civil  Service  Commis- 
sion was  able  to  furnish  the  skilled  workmen  and  "  outside"  emplovees 
that  were  recj^uired.  The  Civil  Service  Commission  did  not  have  eligi- 
bles  of  the  kind  needed  or  machinery  to  secure  them.  This  country 
was  prosperous,  most  people  who  would  have  been  useful  on  the 
Isthmus  bad  employment,  and  it  was  difScuIt  to  secure  the  kind 
of  men  who  were  wanted.  Mr.  Wallace  complained  greatly  of  the 
incompetency  of  the  men  who  were  sent  to  him,  and  I  am  bound  to 
say  that  his  complaints  were  well  founded.  I  do  not  think  that  in  this 
respect  the  Commission  met  the  situation.  The  application  of  the 
civil  service  law  could  have  been  modified  to  meet  the  exigencies,  as  it 
has  been  since.  It  would  have  been  better  if  they  had  sent  out  com- 
petent, professional  employers  of  labor  to  secure  the  proper  men,  as 
the  new  Commission  has  since  done.  As  the  work  expanaed  and  the 
demand  for  men  grew  greater,  the  defect  of  its  oi^nization  in  this 
respect  became  more  apparent. 

The  work  of  excavation  which  was  done  by  Mr.  Wallace  under  the 
old  Commission  at  Culebra  was  carried  on  largely  for  the  purpose  of 
experiment.  I  do  not  feel  competent  to  pass  judgment  on  the  wisdom 
of  what  was  done  there.  The  use  of  the  Belgian  engines  and  the 
French  tracks  and  the  small  cars  and  the  old  S^i'ench  dumps,  which 
were  not  well  placed,  and  the  lack  of  the  element  of  the  long  haul, 
which  will  probably  enter  largely  into  the  cost  of  most  of  the  excava- 
tion, created  such  a  diiference  between  the  experimental  and  the  actual 
conditions  to  be  met  that  I  am  inclined  to  think  that  the  data  obtained 
are  not  very  valuable  and  that  the  time  and  attention  spent  might  better 
have  been  put  on  the  construction  of  houses  and  the  sanitary  construc- 
tion work  of  which  there  was  so  much  needed.  But  I  venture  this 
opinion  with  great  hesitation  and  with  deference  to  the  judgment  of 
Mr.  Wallace  and  the  professional  engineers  of  the  old  Commission. 
Certainly  the  excavation  of  700,000  cubic  yards  is  an  excavation  that 
will  not  nave  to  be  done  again. 

I  am  sorry  to  have  been  misled  into  the  incorrect  statement  of  Mr. 
Stevens's  views  which  Mr.  Wallace  regards  as  a  slur  upon  his  work. 
From  Mr.  Stevens's  reports,  and  from  his  evidence  until  the  question 
was  definitely  put,  I  had  supposed  that  he  intended  to  say  that  some 
of  the  dumps  used  by  Mr.  Wallace  would  have  to  be  moved,  and 
so  some  members  of  the  committee  understood  Mr.  Stevens's  statemeDt 
to  mean  this,  but  when  tlie  direct  question  was  put  it  appeared  that 
while  some  of  the  old  French  dumps  where  material  was  deposited  by 
Mr.  Wallace  would  have  to  be  moved,  none  of  the  material  which  Mr. 
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Walkce  pkced  there  would  have  to  be  removed.  I  regret  the  mistake 
veinj^  much. 

llie  chief  defect  of  the  old  Commission^  if  I  may  say  so,  beeame 
apparent  when  it  essayed  the  tremendous  executive  task  of  perfecting 
an  organization  to  furnish  the  equipment,  the  material,  and  the  sup- 
plies reouired  in  increasing  Quantity  on  the  Isthmus  as  the  work 
ezpandea,  with  promptness  ana  dispatch.  This  was  a  oomj^aint  whieh 
Mr.  Wallace  might  most  justly  make  and  which  he  did  make.  It  was 
one  of  the  chief  obstacles  in  the  performance  of  his  task. 

I  do  not  mean  to  sa^  that  under  any  circumstances  and  under  any 
management  the  openmg  of  the  canal  project  and  the  ordering  of 
equipment,  supplies,  and  construction  material  at  such  a  long  distonce 
would  not  have  been  attended  with  exasperating  delays,  but  it  is  quite 
apparent  that  the  methods  of  the  Commission  for  this  purpose  were 
not  businesslike,  expeditious,  or  systematic. 

The  purchasing  department  was  conducted  by  Mr.  Bedf  em,  who  was 
a  secretary  or  clerk  in  the  office  with  but  little  previous  experience  as 
a  purchasmg  agent.  While  he  was  a  hard  and  faithful  worker  and  did 
all  he  could,  he  was  swamped  with  the  reauisitions  which  came  to  him; 
so  that  on  February  1, 1905,  when  Major  Gallagher  took  hold  he  found 
a  great  number  of  requisitions  in  the  office  of  the  Commission  that  had 
not  even  been  opened.  Major  Crallagher  testified  before  this  committee 
as  follows: 

Senator  Gtorican.  Durinff  that  time,  from  the  time  of  your  employment  to  the  date 
of  itte  expiration  of  the  old  CommiasioD,  what  was  the  character  of  the  complaints 
of  failure  to  act  upon  requisitions  for  material  on  the  Isthmus,  made  from  the  Isthmus? 
Was  it  very  great? 

Major  Gallagher.  I  think  there  was  considerable  complaint  that  there  was  delay 
in  receiving  material.  There  was  an  accumulation  of  ousiness  there;  there  is  no 
doubt  about  that  The  sentleman  who  was  acting,  Mr.  Redfeni,  was  overwhelmed 
with  work.  He  had  a  &w  clerks  trying  to  do  this  work,  and  there  was  a  great 
accumulation  of  these  requisitions.  I  found  reijuisitions  there  nearly  four  months 
old  that  had  not  been  acted  upon,  and  the  principal  work  then,  of  course,  was  to  get 
these  out,  to  get  them  advertised,  and  to  try  to  get  the  material  down  there.  Durmg 
the  month  of  April  we  opened  bids  on  twenty-two  days,  showing  the  amount  w 
material  we  were  purchasing  at  that  time. 

Senator  Gorman.  Then  the  fault  was  the  fault  of  the  oi^ganization  rather  than  the 
failure  of  the  contractors  to  comply? 

Major  Gallagher.  There  is  no  doubt  that  the  lack  of  a  purchasing  department 
was  responsible  for  a  good  deal  of  the  delay.  If  that  department  hm  been  estab- 
lished earlier,  say  when  the  Ck>mmiBsion  began  work^  I  do  not  think  there  would 
have  been  anything  like  the  accumulation  of  requisitions  that  I  foond  there. 

In  my  opinion,  the  principal  delay  was  due  to  the  fact  that  there  was  no  regularly 
organized  purchasing  department,  although  there  has  been  some  delay,  due  to  con- 
tractors not  delivering  material  on  time.  But  the  principal  delay  was  due  to  the 
fact  that  there  was  no  regularly  organized  department  to  handle  those  requisitions 
as  soon  as  they  came  in.    *    *    *    It  has  been  thoroughly  organized  since. 

1  append  a  list  of  thirty-two  reauisitions  found  by  Major  Gallagher, 
unacted  on  when  he  entered  the  office  of  the  Commission,  February  1, 
and  a  list  of  those  on  hand  when  Mr.  Ross,  the  present  purchasing 
agent,  came  on  June  1,  marked  ^^Exhibit  12." 

General  Davis,  when  1  was  on  the  Isthmus,  pointed  out  instance 
after  instance  in  which  he  had  submitted  matters  to  the  Commission 
for  decision  which  were  delayed  so  long  that  he  could  not  understand 
it.  1  sent  an  inspector  from  the  Surgeon-General's  department  to 
Panama  for  the  purpose  of  making  a  report  upon  the  sanitary  measures 
begun  and  carried  on  there.     I  directed  that  he  report  to  General  Davis, 
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to  Colonel  Gorges,  and  to  the  chief  engineer,  but  that  he  exhibit  his 
instructions  to  no  one  else. 

The  report  of  Major  Mason,  I  think,  is  of  sufficient  interest  to  the 
committee  to  publish  it  in  full,  and  I  therefore  append  it  as  Exhibit  13. 
In  this  report  Major  Mason  states  that  the  principal  large  requisition 
for  medicine  and  medical  supplies  was  made  about  the  1st  of  August, 
1904,  and  at  the  date  at  whicn  he  wrote  (Februarjr  8,  1905)  not  one 
item  had  been  received,  and  that  other  large  requisitions  had  met  the 
same  fate,  and  that  Governor  Davis  told  him  that  these  requisitions 
were  approved  by  him  and  went  forward  promptly,  and  that  he  had 
done  all  in  his  power  to  get  them  filled,  and  what  the  trouble  was  he 
did  not  know.  Meantime,  he  said,  he  had  bought  what  was  most 
urgently  needed  through  the  local  markets,  and  even  articles  purchased 
in  the  local  market  had  sometimes  required  nearly,  or  quite,  a  month 
for  delivery. 

The  body  of  seven  Commissioners,  with  each  one  an  executive,  was 
not  well  adapted  to  the  growing  work.  Admiral  Walker  frequently 
said  to  me  m  the  trip  which  we  took  to  the  Isthmus  in  December, 
1904,  that  some  change  must  be  made  in  the  organization  of  the  Com- 
mission if  the  proper  results  were  to  be  obtained.  I  think  that  the 
admiral  felt  that  if  he  had  the  executive  power  himself  he  could  meet 
the  situation,  but  that  with  a  clumsy  body  of  seven  constantly  called 
upon  to  exercise  executive  functions  as  a  unit  rapid  and  efficient  action 
was  most  difficult  to  obtain. 

Colonel  Hecker  resigned  November  16,  1904,  and  it  was  understood 
at  the  time  from  Colonel  Hecker  that  the  chief  reason  for  his  with- 
drawal was  his  feeling  that  under  the  present  organization  the  Com- 
mission was  not  likely  to  accomplish  well  the  purpose  for  which  it  was 
created  and  appointed. 

Mr.  Parsons  and  Professor  Burr  visited  the  Isthmus  in  Febmaiy 
and  March,  1905,  and  on  their  return  Mr.  Parsons  advised  me  of  his 
intention  to  resign  from  the  Commission  on  the  ground  that  it  was 
not  so  organized  as  to  make  executive  work  by  it  successful.  He 
expressed  nimself  in  the  same  way  to  the  President.  He  s6nt  to  me 
a  plan  of  reorganization  which  he  regarded  as  one  which  would  work. 

General  Davis  under  date  of  January  6,  1905,  wrote  me  as  follows: 

The  newspapers  have  stated  that  in  the  special  report  which  you  have  recently 
submitted  to  the  President  a  recommendation  is  contained  for  a  reduction  of  the 
number  of  members  of  the  Isthmian  Canal  Ck)mmia8ion.  I  hope  the  report  is 
true,  for  I  am  satisfied  that  the  present  body  is  far  and  away  too  cumbersome  and 
ineffective. 

In  a  letter  transmitting  the  annual  report  of  the  Canal  Commission 
January  12,  1905,  to  be  found  on  page  2393  of  this  evidence,  I  sug- 
gested that  the  present  form  of  the  Commission  was  not  elastic  and 
not  well  adapted  to  canal  work,  and  the  President  sent  a  message  on 
the  same  day  concurring  in  my  view  and  recommending  a  change 
of  the  law  by  reducing  the  Commission  to  five  or  three,  and  givir^ 
him  greater  discretion  in  dealing  with  the  Commission. 

The  committee  is  familiar  with  the  parliamentary  history  of  tlie  bill 
mssed  by  the  House  in  view  of  this  recommendation  and  giving^tbe 
l^resident  complete  discretion  to  select  his  agents.  For  convenience  I 
append  that  bill,  marked  "Exhibit  14,"  together  with  the  amended 
form  in  which  it  passed  the  Senate,  and  was  subseouentl^v  carried  into 
conference.     The  Houses  could  not  agree,  and  the  oill  failed. 
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On  the  adjournment  of  Clongress  on  March  4,  1905,  it  became 
apparent  that  somethin^^  must  be  done  by  the  Executive,  and  the 
question  was  ^^  What?''  I  was  inclined  to  think  at  the  time  I  trans- 
mitted the  Commissiou's  annual  report,  and  so  expressed  myself 
in  the  letter  of  transmittal,  that  the  Spooner  Act  should  oe  construed  to 
mean  that  the  President  must  construct  the  canal  through  the  Conmiis- 
sion  as  an  executive  body,  and  that  he  could  not  make  differences  in 
matter  of  duties  or  salaiy  between  the  different  members.  Subse- 
quently, however,  I  reached  the  conclusion  that  my  first  impression 
was  erroneous  and  that  he  could  do  so,  provided  the*  Commission  was 
retained  as  an  organized  body,  and  that  it  confirmed  all  the  acts  which 
were  done  in  its  name  and  under  its  authority,  that  the  Commission 
might  be  treated  as  the  directorv  of  a  railway  company,  and  tliat  the 
executive  part  of  the  work  might  be  done  through  the  chairman  and 
an  executive  committee,  while  the  remainder  of  the  Commission  could 
be  used  as  a  consultative  body  for  engineering  purposes,  and  only  as 
a  supervising  and  confirming  body  for  executive  purposes. 

In  reorganizing  the  Commission  we  attempted  to  follow  the  sugges- 
tions of  Mr.  Wallace,  Mr.  William  Barclay  Parsons,  and  General 
Davis.  I  append  the  letters  and  memoranda  of  Mr.  Wallace,  Mr. 
Parsons,  ana  General  Davis  on  this  subject,  marked  *' Exhibit  15." 

The  order  of  April  1  specified  the  duties  of  the  chairman  of  the 
Commission,  and  the  other  members  of  the  Commission,  made 
the  chief  engineer  a  member  of  the  Commission,  and  the  governor  of 
the  Zone  a  member  of  the  Commission,  and  constituted  them  an  execu- 
tive committee  with  j)ower  to  act.  The  remaining  four  were  engineers, 
and  were  paid  a  considerably  less  salary  than  those  which  were  pro- 
vided for  the  chairman  of  the  Commission,  the  chief  engineer,  ana  the 
governor  of  the  Zone;  or,  to  put  it  in  another  way,  the  salary  of  each 
member  of  the  Commission  was  fixed  at  $7,500,  and  the  chairman 
received  in  addition  to  that  as  chairman  $22,500,  the  chief  engineer 
received  $17,500  additional,  and  the  governor  of  the  Zone  $10,000  addi- 
tional. The  organization  is  shown  on  page  4  of  the  ninety-first  meeting 
of  the  Isthmian  Canal  Commission,  as  follows: 

For  convenience  of  executing  the  work  to  be  done,  there  shall  be  constituted  three 
executive  departments. 

(a)  The  head  of  the  first  department  shall  be  the  chairman  of  the  Commission, 
who  shall  have  direct  and  immediate  charge  of— 

1.  The  fiscal  affairs  of  the  Commission. 

2.  The  purchase  and  delivery  of  all  materials  and  supplies. 

3.  The  accounts,  bookkeei)ing,  and  audit. 

4.  The  commercial  operations  in  the  United  States  of  the  Panama  Bailroad  and 
steamship  lines. 

5.  He  shall  have  chaj*ge  of  the  general  concerns  of  the  Commission,  subject  to  the 
supervision  and  direction  of  the  Secretary  of  War,  and  shall  perform  such  other 
dntiefl  as  may  be  placed  upon  him  from  time  to  time  by  the  Secretary  of  War. 

(6)  The  head  of  the  second  department  shall  be  the  governor  of  the  Zone,  with  the 
duties  and  powers  indicated  in  the  Executive  order  of  May  9,  1904,  which  includes 
In  general: 

1.  The  administration  and  enforcement  of  law  in  the  Zone. 

2.  All  matters  of  sanitation  within  the  Canal  Zone,  and  also  in  the  cities  of 
Panama  and  Colon,  and  the  harbors,  etc.,  so  far  as  authorized  by  the  treaty,  the 
Execmtive  orders  and  decrees  of  December  3,  1904,  between  the  United  States  and 
the  Republic  of  Panama  relating  thereto. 

3.  Tbe  custody  of  all  supplies  needed  for  sanitary  purposes,  and  such  construction 
necessary  for  sanitary  purposes  as  may  be  assigned  to  this  department  by  the 
GommisBion. 

4.  Soch  other  duties  as  he  may  be  charged  with  from  time  to  time  by  the  Secretary 

of  War.  L.,y,u..uuy    ^^^^.^ 
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5.  He  shall  reside  on  the  Isthmus  and  devote  his  entire  time  to  the  service,  except 
when  granted  leave  of  absence  by  the  Secretary  of  War. 

(c)  The  head  of  the  third  department  shall  be  the  chief  engineer.  He  ^all  haye 
full  charge  on  the  Iflthmu»^ 

1.  Of  all  the  actual  work  of  construction  carried  on  by  the  Commission  on  the 
Isthmus. 

2.  The  custody  of  all  the  supplies  and  plant  of  the  Commission  upon  the  Isthmos. 

3.  The  practical  operation  oi  the  railroad  on  the  Isthmus  with  the  special  view  to 
its  utilization  in  canal  construction  work. 

4.  He  shall  reside  on  the  Isthmus  and  devote  his  entire  time  to  the  service,  except 
when  granted  leave  of  absence  by  the  Secretary  of  War. 

The  result  of  the  operations  under  the  old  Commission  conTioced 
me  and  convinced  the  President  that  it  was  absolutely  essential  to  have 
a  completely  new  organization  in  Washington  for  the  purchase  and 
forwarding  of  supplies,  machinery,  and  construction  material,  and  also 
for  the  procurement  of  the  needed  employees.  In  other  words,  it  was 
essential  that  this  work  should  be  attended  to  by  someone  who  had 
large  experience  in  the  construction  of  railroads  or  other  important 
work,  and  who  understood  the  methods  by  which  the  parts  of  the 
organization  were  assembled  and  made  effective.  A  number  of  candi- 
dates were  selected,  and  after  a  careful  investigation,  the  President 
concluded  that  Mr.  Shonts  filled  the  requirements  of  the  position  in  a 
most  satisfactory  way. 

I  do  not  hesitate  to  say  that  one  great  diffei*ence  between  the  work 
of  the  old  Commission  and  of  the  new  is  due  to  Mr.  Shonts's  experi- 
ence and  energy  in  effecting  and  maintaining  an  organization  for  the 
purpose  of  selecting  employees,  making  proper  contracts  for  the  pur- 
chase of  needed  machinery  and  material,  pushing  forward  the  trans- 
portation of  such  equipment  and  supplies  and  for  instituting  a  proper 
system  of  accounts  ana  records. 

The  whole  office  of  the  Commission  in  Washington  was  reorganized. 
Mr.  Benson,  an  auditor  of  long  experience  in  rauroads,  was  made  the 
general  auditor  of  the  Commission;  Mr.  David  W.  Ross,  one- of  the 
ablest  railroad  purchasing  agents  in  the  United  States,  was  employed 
to  reorganize  the  purchasing  department,  and  the  selection  of  employees 
was  placed  under  Mr.  Pepperman,  who  had  lar^e  experience  m  civil 
service,  both  in  this  country  and  in  the  Philippines. 

The  organization  has,  on  the  whole,  worked  verv  well.  When  Mr. 
Stevens  succeeded  Mr.  Wallace  he  was  not  made  a  member  of  the 
Commission,  so  that  the  executive  committee  now  consists  only  of  Mr. 
Shonts  and  Governor  Magoon.  This  would  have  been  inconvenient 
but  for  the  presence  of  the  four  engineer  members  of  the  Commission 
in  Washington,  where  Mr.  Shonts  has  been;  so  that  it  was  possible 
to  do  all  necessary  business  through  the  Commission  instead  of  an 
executive  committee. 

The  order  contemplated  the  presence  of  Mr.  Shonts  on  the  Isthmus 
six  months  in  the  year,  but  it  has  been  absolutely  impossible  for  hira 
to  be  as  much  on  the  Isthmus  as  was  contemplated  when  the  order 
was  made.  The  organization  of  the  bureaus  here,  the  purchase  of 
material,  and  the  calls  for  his  presence  in  view  of  the  investigations 
by  appropriation  committees  and  this  committee  have  made  it  entirdy 
out  of  the  question  that  he  should  be  on  the  Isthmus  half  his  time. 
He  has  done  extraordinarily  good  work  in  bringing  about  the  organi- 
zation at  this  end,  and  it  has  been  work  which  has  effected  great 
results  upon  the  Isthmus.  Mr.  Shonts  has  himself  stated  the  circum- 
stances with  reference  to  his  continuing  to  hold  the  office  of  pi-esidcnt 
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of  the  Clover  Leaf  Bailroad,  and  I  shall  not  add  anything  to  the  state- 
ment 

Senator  Hopkins.  Before  you  leave  that  point,  is  it  your  opinion 
that  in  the  future  Mr.  Shoots  will  be  required  to  be  here  as  much  as 
he  will  be  on  the  Isthmus! 

Secretary  Tapt.  No,  sir.  I  think  just  at  present,  for  some  little 
time,  his  presence  will  be  required  here  perhaps  as  much  as  it  has  been 
heretofore,  but  ultimately  I  think  the  whole  government  of  the  work 
OQ^ht  to  be  on  the  Isthmus. 

Senator  Hopkins.  But  it  will  require  his  presence  here  part  of  the 
time  to  supervise  and  look  after  the  purchases  that  are  necessary  to  be 
sent  there! 

Secretary  Tapt.  Yes,  sir;  but  I  think  he  could  do  that  in  the  half  of 
the  time  tliat  is  included  in  the  order.  My  idea  is  that  the  matter  on 
the  Isthmus  ou^ht  to  be  conducted  much  as  the  government  of  the 
Philippines  is;  uiat  there  ought  to  be  a  Bureau  here  which  shall  do 
the  errands  and  do  the  work  needed  here,  but  that  the  work  on  the 
Isthmus  should  be  under  control  of  a  body  there. 

Senator  Dkyden.  Mr.  Secretary,  is  it  your  idea  that  the  supreme 
authority  should  be  on  the  Isthmus  rather  than  here? 

Secretary  Tapt.  Not  the  supreme  authority,  but  the  executive 
authority. 

Senator  Simmons.  You  said  that  just  at  present  Mr.  Shonts  would 
probably  have  to  remain  here  a  great  deal.  You  mean  while  Con- 
gress is  in  session  and  these  matters  are  up? 

Secretary  Taft.  Yes. 

Senator  Simmons.  After  that  he  can  go  and  spend  most  of  his  time 
on  the  Isthmus? 

Secretary  Taft.  Yes,  sir. 

THE  PANAMA  BAILROAD;  ITS  C30NDITI0N  AT  THE  TIME  OF  THE  TRANS- 
FER; THE  ACQUISITION  OF  THE  OUTSTANDING  SHARES  OF  STOCK  BY 
THE  GOVEENMENT  IN  THE  SPRING  OF  1905;  THE  QUESTION  OF  THE 
CONTINUANCE  OF  THE  STEAMSHIP  LINE;  THE  QUESTION  OF  RATES; 
THE   CONGESTION   OF  TRAFFIC  AND  THE  PACIFIC   MAIL. 

Sixty -eight  thousand  eic^ht  hundred  and  eighty -eight  shares  of  the 
70,000  shares  of  the  capital  stock  of  the  Panama  Railroad  were  trans- 
ferred by  the  New  French  Panama  Canal  Company  to  Messrs.  Dav  & 
Russell,  agents  of  the  United  States,  in  Paris,  on  tae  7th  day  of  May, 
IDOt,  and  on  the  18th  dav  of  May  they  were  transferred  to  ray  name 
a.s  Secretary  of  War.  This  was  after  the  annual  meeting  held  on  the 
first  Monday  in  April,  at  which  the  board  of  directors  haa  been  elected 
for  the  ensuing  year.  In  the  letter  of  instructions  of  the  President  of 
May  9,  1904,  the  President  said: 

By  virtue  of  the  ownership  by  the  United  States  of  about  sixty-nine  eeventiethfl  of 
thesharee  of  the  capital  stock  ot  the  Panama  Railroad,  the  general  policy  of  the  man- 
agers of  said  road  will  be  controlled  by  the  United  States.  As  soon  as  practicable,  I 
desire  that  all  the  members  of  the  Isthmian  Canal  CommisHion  be  elected  to  the 
bonrd  of  directors  of  the  road  and  that  the  policy  of  the  road  be  completely  harmon- 
ized with  the  policy  of  the  Government  of  makmg  it  an  mljunct  to  tne  construction 
of  the  canal,  at  the  same  time  fulfilling  the  purpose  for  which  it  was  constructed,  as  a 
route  of  commercial  movement  across  the  Isthmus  of  Panama.  If  any  contracts  or 
other  obligations  now  subsist  between  the  railway  company  and  other  transportation 
companiee  that  are  not  in  accord  with  sound  public  policy,  then  such  contracts  must 
be  termioatod  m  soon  as  it  is  possible  to  effect  that  object        ^,,„,,,  uv  ^_.  ^  ^  ^  .^ 
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Three  of  the  directors  elected  in  April,  were  induced  to  resign  on 
July  14,  and  in  the  vacancies  were  elected  by  the  Board  Admiral 
Walker,  Mr.  Burr,  and  Mr.  Grunsky.  Commissioner  Parsons  was 
made  a  director  September  16  and  Commissioners  Davis,  Harrod,  and 
Hecker  were  made  directoi's  on  October  27,  1904,  and  in  this  way 
after  that  date  the  Commission  constituted  a  majority  of  the  directors, 
but  the  election  of  new  oflBcers  did  not  come  until  April,  1905. 

At  the  time  the  shares  of  stock  came  into  the  hands  of  the  Govern- 
ment the  road  was  being  run  under  an  exclusive  contract  with  the 
Pacific  Mail  Steamship  Company.  After  a  full  examination  of  the 
contract,  1  became  convinced  that  it  was  not  one  which  the  Govern- 
ment could  afford  to  continue.  It,  in  effect,  by  through  billing,  se- 
cured a  monopoly  of  all  the  business  for  the  Pacific  Mail  north  of 
Panama  to  San  Francisco.  The  contract  provided  for  its  termination 
by  six  months'  notice,  and  accordingly  1  invited  the  attention  of 
the  board  of  directors  to  the  question,  and  after  considerable  corre- 
spondence and  discussion  as  to  the  validity  of  the  contract,  notified 
them  that  in  my  judgment  the  six  months'  notice  should  be  given. 
It  was  accordingly  given  on  the  12th  of  January,  1905,  which  ter- 
minated the  contract  on  the  12th  of  July  of  the  same  year. 

The  Pacific  Mail  in  view  of  this  action  threatened  to  withdraw  their 
steamers  from  the  line  between  San  Fi*ancisco  and  Panama,  and  tbii) 
led  to  correspondence  and  a  final  conference  with  Mr.  Schwerin  on 
Jmie  25  in  New  York  City,  at  which  he  concluded  to  run  the  line,  as  he 
said,  for  an  experiment. 

When  I  came  to  elect  the  directors  at  the  annual  meeting  of  the  rail- 
road company  in  April,  1905,  I  selected  Mr.  Cromwell,  for  reasons 
which  I  shall  hereafter  explain.  I  put  on  to  the  board  the  entire  Com- 
mission— Mr.  Parsons,  who  was  a  member  of  the  Consulting  Board; 
Colonel  Edwards,  who  at  the  time  was  engaged  in  assisting  to  reor- 

Smize  the  office  of  administration  of  canal  affairs  in  Washin^on;  Mr. 
rake,  for  years  vice-president  of  the  company,  and  more  familiar  in 
an  executive  way  with  its  affairs  than  an  f  other  person;  Mr.  Famham, 
the  assistant  in  Mr.  Cromwell's  office,  who  had  had  large  acquaintance 
with  ships  and  shipping,  who  was  well  known  on  the  Isthmus,  and  who 
understood  the  conditions  that  prevailed  there,  and  who  subsequently 
was  selected  because  of  his  knowledge  of  shipping  by  the  executive 
committee  to  go  abroad  to  price  ships  and  make  a  report  upon  them. 

1  also  elected  Mr.  Obaldia,  the  Panamanian  minister.  1  did  this 
because  I  thought  it  was  most  important  to  have  the  Panamanians 
understand  that  they  would  have  on  the  board  three  of  their  friends — 
Senor  Obaldia,  Mr.  Cromwell,  and  Mr.  Farnham — to  protect  them 
against  the  use  of  the  railroad  in  any  way  which  would  be  contrary  to 
their  legitimate  interests.  The  selection  of  SeSor  Obaldia  was  a 
courtesy  to  the  people  and  the  Government  of  Panama,  which  I  have 
reason  to  believe  was  highly  appreciated.  Matters  of  this  sort  go 
very  much  farther  with  a  Spanish- American  people  than  they  do  with 
an  Anglo-Saxon  people.  Mr.  Farnham  was  reconmiended  for  appoint- 
ment by  Colonel  Edwards,  and  Sefior  Obaldia  I  appointed  without  sug- 
gestion from  anyone. 

While  the  Panama  Railroad  was  able  to  do  the  conmiercial  busi- 
ness and  had  in  1902  completed  a  large  dock  at  La  Boca,  on  the  Pacific 
side,  at  a  cost  of  $2,200,000,  it  has  been  quite  apparent  that  the  road 
with  its  equipment  and  one  track  and  the  terminal  focilities,  even  with 


INVESTIGATION   OP  PANAMA  CANAL  MATTBBS.  2547 

the  La  Boca  dock,  is  wholly  inadequate  to  the  business  which  must 
now  be  done  on  it  as  an  instrumentality  for  the  construction  of  the 
canal.  The  Canal  Commission  has  therefore  made  an  arrangement  to 
advance  about  a  million  dollars  out  of  its  funds  to  the  railroad  com- 
pany to  make  needed  improvements,  which  include  a  very  great 
enlargement  of  the  terminal  facilities  and  docks  and  the  double  track- 
ing of  the  road.  The  equipment  of  the  road  is  not  up  to  date,  and  new 
engines  and  new  cars  have  been  required. 

When  the  transfer  from  the  French  Panama  Canal  Company  was 
made  there  were  outstanding  in  the  hands  of  private  persons  1,112 
shares  of  capital  stock.  In  1904  Admiral  Walker  advised  me  that 
100  shares  had  been  offered  the  Commission,  and  I  directed  him  to 
buy  them.  This  made  the  stock  outstanding  1,012  shares.  The  Gov- 
ernment, of  course,  while  it  recognized  the  obligation  to  discharge  the 
dutiescf  a  common  carrier  under  the  charter  of  the  railroad  company, 
was  anxious  that  it  might  use  the  railroad  as  it  saw  tit  to  aid  in  the 
construction  of  the  canal.  The  interest  of  the  outstanding  stock- 
holders, of  course,  was  only  in  securing  dividends  from  an  economical 
operation  of  the  road  and  management  of  its  finances.  They  might 
very  well  complain,  in  equity,  if  the  Government,  by  reason  of  its 
owning  sixty-nine  seventieths  of  the  stock,  should  ignore  their  inter- 
ests and  devote  the  road  to  the  construction  of  the  canal  without  regard 
to  dividends. 

Everybody  recognized  the  awkwardness  of  having  the  shares  of 
stock  ownea  in  this  way,  and  it  was  proposed  in  the  House  bill  already 
referred  to  to  authorize  a  condemnation  of  the  stock.  Another 
method  proposed  was  to  have  the  road  leased  by  the  company  to  the 
Gt)vemment  at  a  fair  rental,  which  should  be  a  proper  dividend  on  the 
stock,  the  Government  a.^suming  the  obligation  to  discharge  the  duty 
of  common  carrier  on  the  one  hand  and  using  the  road  for  the  pur- 
pose of  building  the  canal  on  the  other.  1  recommended  the  latter 
plan,  because  with  some  knowledge  of  efforts  of  this  kind  in  other  cor- 
porations I  despaired  of  being  alHe  to  buy  all  the  stock  down  to  the 
lajst  share.  However,  we  made  the  effort  to  buy,  and  by  June,  1906, 
we  had  succeeded  in  securing  for  the  Government  every  single  share 
of  stock. 

One  of  the  questions  presented  with  reference  to  the  railroad  com- 
pany was  the  policy  of  continuing  the  steamship  line.  General  Davis 
in  his  report  nad  recommended  that  the  steamships  be  sold  and  that 
the  operations  of  the  Government  be  confined  to  the  running  of  the 
railroad.  I  was  very  much  inclined  to  this  view  myself,  and  1  believe 
that  that  is  the  view  of  Mr.  Wallace;  but  further  investigation  satis- 
fied me  that  it  would  be  exceedingly  unwise,  with  an  established  line, 
if  nv^e  could  make  the  line  pay  expenses,  to  abandon  an  instrumentality 
that  would  enable  us  to  control  the  rates  of  freight  from  the  United 
States  to  Panama.  Speaking  of  this  very  question,  the  subcommittee 
of  the  Interstate  Commerce  Committee  of  the  House  of  Representa- 
tives, which  investigated  the  affairs  of  the  Panama  Railroad  Company 
in  the  58th  Congress,  strongly  recommended  the  continuance  and  even 
extension  of  the  shipping  line  of  the  railroad  company.  I  append 
this  report,  marked  ''Exhibit  16." 

I  l>ecame  convinced  that  it  would  be  impossible  for  us,  unless  we 
maintained  this  line,  to  escape  the  result  of  a  combination  as  to  rates 
among  the  steamship  lines;  and  in  addition  it  is,  of  course,  a  very 
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great  convenience  to  have  the  control  of  our  own  line  in  the  carriage 
of  employees  and  in  the  transportation  of  our  machinery,  construc- 
tion material,  and  supplies.  I  consented,  therefore,  to  the  purchase 
by  the  Canal  Commission  of  the  two  steamships,  the  Mexico  and  the 
Havana^  for  $650,000  each,  in  order  to  improve  the  line  and  make  it 
as  useful  to  us  as  it  ought  to  be  to  us  in  respect  to  the  construction  of 
the  canal. 

These  steamships  were  offered  to  us  at  first  at  $750,000  each.  Mr. 
Farnham  was  sent  to  Europe  for  the  purpose  of  finding  out  what 
steamers  were  available  there  for  sale.  After  he  had  made  his  report 
and  had  shown  what  steamships  could  be  purchased,  and  the  prices,  it 
was  found  that,  with  the  advantage  of  carrying  the  American  fli^g,  the 
purchase  of  the  Mexico  and  the  Havana  from  the  Ward  Line  was 
really  the  most  advantageous.  The  pui^chase  was  made  by  Mr.  Shoots, 
through  Mr.  Vernon  H.  Brown,  of  the  Cunard  Line. 

Senator  Morgan.  Did  you  ever  consider  the  question  whether  Con- 
gress had  ever  made  a  provision  for  purchasing  those  ships? 

Secretary  Taft.  Yes,  sir;  1  considered  it  in  this  light:  Exactly  in 
the  same  way  in  which  we  lend  money  to  the  Panama  Railroad;  that 
there  was  such  wide  discretion  in  the  President  to  build  the  canal 
that  anything  that  was  regarded  as  necessary  in  the  building  of  the 
canal  he  could  do. 

Senator  Morgan.  Even  without  any  stipulated  appropriation  for 
anv  purpose  whatever? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  just  wanted  to  know  what  your  view  was  on  that 
subject. 

Secretary  Taft.  The  Spooner  Act  is  very  broad  in  the  discretion 
given  to  the  President. 

Another  question  which  has  been  mooted  with  respect  to  the  rail- 
road is  that  of  rates.  The  fact  in  respect  to  the  rates  on  the  railroad 
is  that  we  have  lowered  them  as  much  as  we  feel  justified  in  doing  at 
present,  with  the  present  equipment  of  the  railroad  and  the  inability 
to  do  the  business  as  economically  as  we  hope  to  do  it.  We  can  not 
afford  to  make  our  charges  below  what  it  costs  us  to  run  the  railroad, 
and  the  fixed  annual  charge  of  more  than  $5,000  a  mile  which  we  have 
to  pay  as  a  subsidy  of  course  increases  the  rate  of  freight  which  we 
must  charge  them. 

Mr.  Wallace  thinks  that  we  ought  to  make  a  flat  rate  of  $2  a  ton 
across  the  Isthmus  for  everything.  He  once  suggested  this  to  me,  and 
it  was  very  attractive  in  its  simplicity  and  resemblance  to  canal  tolls 
on  ship  tonnage,  but  one  diflScuIty  is  that  the  cost  of  conveying  the 
freight  is  $3.(^  a  ton,  as  the  traffic  manager  of  the  road  advises  me, 
which  would  make  a  loss  to  us  in  running  the  railroad  of  $1.06  a  ton. 
Instead  of  that,  our  average  charge  is  sibout  $3.69  a  ton,  which  does 
not  make  an  unreasonable  profit  We  have  reduced  the  freight  rate 
from  New  York  to  Panama  on  most  goods  33+  per  cent  or  more.  We 
are  not  much  more  than  paying  expenses  with  our  shipping  line.  The 
through  rates  are  divided,  45  per  cent  to  the  railroaa  ana  55  per  cent 
to  the  steamship.  Two  other  steamship  lines  run  from  New  York  to 
Colon,  the  Roval  Mail  Line  and  the  Atlas  Line,  and  a  line  from  New 
Orleans  to  Colon,  all  of  which  connect  with  us. 

Senator  Moroan.  Is  that  line  from  New  Orleans  to  Colon  one  of 
those  fruit  lines?  ^  ^ 
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Secretary  Taft.  Yes,  sir. 

Senator  Moboan.  What  is  the  name  of  it? 

Secretary  Taft.  The  United  Fruit  Line. 

Senator  Moroan.  The  United  Froit  Company.     Yes. 

Secretary  Taft.  From  all  of  th^e  lines  the  railroad  accepts  the  same 
pro  rata  proportion,  45  per  cent,  and  thus  makes  no  discrimination  and 
attempts  no  monopoly.  When  we  reduced  the  rates  from  New  York 
to  Panama,  the  lines  from  Europe  to  Colon  had  to  reduce  their  rates. 
We  reduced  the  local  passeneer  rares  from  8i  and  10  cents  a  mile,  first 
class,  to  5  cents,  and  from  4t  And  5  cents  to  3  cents  a  mile  for  second- 
class  passengers.  The  local  rates  of  freight  on  the  Isthmus  have  also 
been  reduced  about  the  same  percentage.  1  append  the  correspond- 
ence with  Mr.  Walker,  the  tramc  manager  of  the  railroad,  and  his  reply 
to  a  letter  of  criticism  forwarded  to  this  office,  as  Exhibit  No.  17. 

I  shall  not  attempt  to  describe  the  congestion  in  freight  which 
occurred  upon  the  railroad  in  the  spring  of  1905,  and  which  was 
igj^vated  neatly  in  the  summer  of  that  year  by  the  quarantine  which 
was  imposed  for  yellow  fever  and  for  bubonic  plague.  It  has  been 
made  the  subject  of'  rather  acrimonious  discussion  between  Mr. 
Schwerin  on  the  one  hand  and  Mr.  Shonts  on  the  other,  and  I  do  not 
care  to  take  part  in  it.  At  my  su^estion  two  weeks  ago  Mr.  Shonts  went 
to  the  Isthmus  with  Mr.  Schwenn,  the  agent  of  the  Pacific  Mail,  there  to 
confer  with  Mr.  Stevens  and  to  see  whether  their  differences  could 
Dot  be  so  adjusted  as  to  prevent  the  continuance  of  complaints 
that  have  been  made  by  the  agent  of  the  railroad  against  the  Pacific 
Mail  and  by  the  agent  of  the  Pacific  Mail  against  the  conduct  of  the 
railroad  company  for  many  years.  1  am  glad  to  submit  a  telegram 
which  I  received  a  day  or  two  tkf^  from  Mr.  Shonts,  which  shows  that 
thorough  work  has  been  done  in  cleaning  up  the  congestion  and  in 
making  the  road  operate  as  it  should.     The  telegram  is  as  follows: 

Have  joet  completed  a  perBonal  investigation  of  the  Panama  Railroad  and  ter- 
minals. I  find  that  ^ere  is  not  onlj  no  congestion,  but  that  every  dock  is  abso- 
htely  clean;  that  all  business  offered  is  handled  promptly,  and  with  the  additional 
equipment  now  arriving  a  larger  business  can  be  taken  care  of  without  in  any  way 
interfering  with  the  ca^  irork.  The  organization  is  ample  and  has  every  feature 
<tf  the  work  in  hand. 

I  am  very  hopeful  that  we  may  be  able  to  still  more  reduce  the  i*ates 
on  the  Isthmus,  both  local  and  through  rates,  so  that  we  may  benefit 
tile  people  of  the  Isthmus,  and  also  those  who  wish  to  patronize  this 
method  of  transportation  from  New  York  to  San  Francisco.  On  April 
24, 1905,  in  a  letter  to  Mr.  James  J.  Hooker,  of  Cincinnati,  which  was 
published,  I  exoressed  the  attitude  of  the  Administration  with  respect 
to  the  rates  maue  across  the  Isthmus.    That  letter  is  as  follows: 

April  24,  1905. 

Mt  Dbar  Mr.  Hooksr:  I  am  in  receipt  of  your  letter  of  April  21,  and  have  read 
it  with  interest 

The  policy  of  the  Government  in  managing  the  Panama  Railroad  is  to  charge  such 
rates  as  will  pay,  for  the  carriage  of  the  goods  across  the  Isthmus,  a  reasonable  return 
on  the  investment  of  the  Government,  and  nothing  more.  It  will  permit  no  dis- 
criminadon  against  or  in  favor  of  any  of  the  connecting  steamship  lines.  It  may  be 
that  this  policy  will  affect  the  transcontinental  rates  as  to  those  classes  of  freight  that 
cftn  stanathe  Isthmus  trip  favorably  for  the  shipper. 

However,  Mr.  Wallace,  our  chief  engineer,  and  a  railway  manager  of  experience, 
thinks  that  the  proposed  changes  will  not  have  much  influence  on  transcontinental 
rates,  becatrae  he  thmks  that  but  a  small  proportion  of  that  which  ^oes  to  make  up  • 
traaflcoBtkiental  freight  can  be  carried  by  the  Isthmus.    The  long  tnp,  and  the  fact 
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that  the  merchandise  carried  is  to  be  a  considerable  period  in  the  Tropioe,  exclude  the 
possibility  of  carrying  many  kinds. 

The  Panama  Railroad  Company  owns  three  steamships^  which  ply  between  New 
York  and  Colon.  We  shall  make  the  rate  upon  these  shijM  as  low  as  possible,  cm- 
sistent  with  paving  a  reasonable  compensation  for  the  carriage  and  the  inTestmeni 
We  shall  run  them  merely  for  the  purpose  of  preventinff  a  combination  to  raise  the 
rates  for  the  delivery  of  material  for  the  construction  of  the  canal  from  the  United 
States  to  the  Isthmus. 

The  Government  is  not  running  and  does  not  expect  to  run  a  line  between  New 
York  and  San  Francisco  or  between  San  Francisco  and  New  York;  hence  the  rela- 
tion of  its  policy  to  transcontinental  rates  is  only  indirect  The  policy  of  the 
Panama  Railroad  Company  heretofore,  in  view  of  its  ownership  of  the  three  ehipe 
and  the  docks  at  Colon,  and  its  resulting  ability  to  exclude  from  the  New  York  and 
Colon  business  any  other  steamship  line,  has  been  to  monopolize  the  trade  between 
New  York  and  Panama  on  the  one  side,  while  its  arransement  for  exclusive  throogh 
billing  between  New  York  and  San  Francisco  with  the  Pacific  Mail  Steamship  Com- 
pany produced  a  monopoly  for  the  Pacific  Mail  trade  on  ihe  other  side  between 
Panama  and  San  Francisco  on  the  north  and  a  monopoly  for  the  Chilean  and  Pteific 
Steamship  companies  from  Panama  to  the  south.  So  far  as  the  action  of  the  Panama 
Railroad  Company  can  break  up  these  monpolies,  it  is  being  taken. 

The  Government's  acquisition  of  the  railway  lines  was  not  primarily  for  the  pur- 
pose of  affecting  railway  or  ocean  rates^  transcontinental  or  otherwise.  It  was  for 
the  purpose  of  acquiring  an  instrument  with  which  to  construct  the  canal — an  instro- 
ment  absolutely  indispensable  to  the  accomplishment  of  our  purpose  within  a  reason- 
able time.  The  incident  that  we  must  hold  the  railroad  under  a  franchise  requiring 
us  to  do  a  commercial  business  is  what  imposes  upon  us  the  obligation  to  do  what 
we  can  to  make  just  rates  and  prevent  discrunination,  and  this  we  sh^l  do.  If  this 
ameliorates  conditions,  we  shall  be  very  glad.  If  it  does  not,  it  will  not  be  in  oar 
power  to  do  more. 

The  effect  of  changes  in  rates  and  trade  conditions  is  so  elusive  that  it  is  hardly 
safe  to  make  a  prediction  as  to  the  result.  One  should  study  the  local  conditaons 
which  prevail  at  Panama  and  at  the  many  ports  between  San  Francisco,  in  Mexico 
and  Central  America,  and  should  estimate  tne  exact  operation  of  our  coastwise  laws, 
which  prevents  the  intervention  of  foreign  shipping  in  the  trade  via  the  Isthmus 
between  San  Francisco  and  New  York,  before  expressing  an  opinion  as  to  the  effect 
of  the  Government's  operation  of  the  Panama  Railroad  upon  tne  trade  between  ov 
east  and  west  coast.  An  attempt  has  been  made  heretofore  to  establish  an  American 
line  competing  with  the  Pacific  Mail  between  San  Francisco  and  Panama,  with  the 
assistance  of  the  Panama  Railroad  Companv.  It  proved  to  be  a  disastrous  faUure, 
and  was  therefore  followed  by  a  renewal  of  the  discriminating  contract  which  is  to 
terminate  in  Julv  next 

It  is  possible  that  the  time  is  now  ripe  for  the  establishment  of  American  compe- 
tition with  the  Pacific  Mail  between  San  Francisco  and  Panama.  Certainly  the  Gov- 
ernment^ in  operating  the  Panama  Railroad,  will  do  nothing  to  hinder  it  Never- 
theless, it  is  possible  that  the  position  of  advantage  that  the  Pftdfic  Mail  has  with 
respect  to  Mexican  and  Central  American  trade,  and  its  ownership  of  a  dock  at 
Colon,  may  enable  it  to  establish  lines  on  both  sides  which  will  do  all  the  through 
business  and  fix  the  rates  without  enjoying  any  discrimination  in  its  £avor  by  toe 
Panama  Railroad.  If  so,  the  Government  could  not  prevent  this,  except  by  ronning 
a  line  from  Panama  to  San  Francisco  for  the  purpose,  which  it  can  not  do. 

Mr.  Shonts  could  hardly  have  been  correctlv  reported  in  the  interview  you  send 
me,  because  he  fully  agrees  with  the  policy  of  the  Government,  as  I  have  outlined 
it  above. 

Should  you  have  any  criticisms  to  make  upon  it,  my  dear  Mr.  Hooker,  I  should 
be  glad  to  hear  from  you. 

Very  sincerely,  yours, 

Wm.  H.  Tapt. 

Mr.  Jambs  J.  Hooker, 

Chairman  Executive  Committee, 

The  Receivers  and  Shi^pers^  Association  Company 

of  Cincmnatif  Union  Trust  Building,  Cincinnati,  Ohio, 

After  writing  this  letter  I  sent  Mr.  Bristow,  the  former  Assistant 
Postmaster-General,  to  New  York,  New  Orleans,  San  Francisco,  and 
to  the  ports  of  Central  and  South  America  and  to  the  Isthmus,  for  the 
purpose  of  investigating  the  question  of  rates  and  die  management  d 
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the  steamship  companj  and  the  railroad.  His  report  is  at  the  service 
of  the  committee,  and  probably,  although  long,  ought  to  be  embraced 
in  your  record.     1  hand  it  herewith  to  your  secretary. 

Some  suggestion  has  been  made  that  the  question  of  the  effect  upon 
the  cost  of  transportation  over  the  eastern  and  the  western  seaboard  by 
transcontinental  lines  plays  a  part  in  our  rates  on  the  Isthmus.  I  beg 
to  say  that  this  is  altogeuier  contrary  to  the  fact  so  far  as  the  Com- 
mission, the  Panama  Kailroad  Companv,  and  the  Administration  are 
concerned.  The  intimation  is  that  we  have  drawn  our  executive  offi- 
cers, Mr.  Shonts,  Mr.  Stevens,  Mr.  Ross,  and  Mr.  Benson  from  rail- 
roads, and  that  some  of  them  have  been  connected  with  the  transcon- 
tinental railroads.  We  did  not  consider  when  they  were  appointed 
what  roads  they  had  been  connected  with.  What  we  were  anxious  to 
do  was  to  secure  the  best  men,  and  while  doubtless  thev  were  loyal  to 
the  roads  they  left  while  they  were  in  their  service,  tnere  is  not  the 
slightest  reason  to  suspect  that  anv  one  of  them  has  any  bias  whatever 
which  would  lead  him  m  his  official  capacity  to  oppose  any  traffic  policy 
of  the  Panama  Kailroad  Company  which  might  affect  injuriously  in  a 
competitive  way  transcontinental  lines.  I  am  informed — I  do  not  Know 
how  correctly — that  the  rates  to  San  Francisco  via  the  Isthmus  are 
now  about  30  per  cent  less  than  the  transcontinental  rates.  If  we  find 
that  we  can,  without  running  the  railroad  and  the  steamship  lines  at  a 
loss,  reduce  these  rates,  we  shall  do  so. 

I  hope  that  nothing  will  be  done  to  merge  the  corporate  entity  of 
the  railroad  company  into  that  of  the  Government  or  tne  Commission. 
Under  the  present  arrangement,  it  is  just  as  easy  to  have  close  super- 
vision over  the  management  of  the  railroad  as  if  it  were  nominally 
operated  by  the  Commission,  and  the  corporate  form  secures  the  utmost 
convenience  and  elasticitv  of  control. 

Senator  Morgan.  Right  there  I  would  like  to  ask  you  a  Question. 
Have  you  ever  considered  the  question  whether  the  Hay-Varilia  treaty 
does  not  repeal  and  abolish  that  corporation  ? 

Secretary  Taft.  No,  sir;  I  do  not  think  it  does.  That  question 
never  occurred  to  me,  Senator. 

Senator  Morgan.  It  is  a  very  formidable  question,  in  my  judgment, 
and  my  opinion  is  a  fixed  one,  that  that  treaty  has  repealed  that  char- 
ter, necessarily.  Whenever  we  acquired  all  the  property  of  every 
kind  and  character  belonging  to  this  defunct  corporation,  it  disap- 
peared, under  the  supremacy  of  the  treaty,  which  is  the  supreme  law 
of  the  land. 

Secretary  Taft.  Well,  I  should  regard  that  as  a  very  unfavorable 
result,  if  that  is  the  case.     I  think  it  ought  to  be  sustained  if  it  can  be. 
Senator  Morgan.  I  think  it  is  the  reverse;  that  it  is  the  most  favor- 
able result. 

Secretary  Taft.  I  am  sorry 

Senator  Morgan.  We  would  not  get  rid  of  any  of  our  obligations. 
Our  duties  are  the  same  toward  it,  morally  and  perhaps  legally.  But, 
at  all  events,  I  can  not  conceive  that  that  company  could  sue  any  agent 
of  the  United  States  Government  for  anything  whatever  or  coula  sue 
anybody  else  for  anything  that  was  done  by  permission  of  the  canal 
authorities  in  the  Zone.  1  think  it  would  go  out  of  court  at  once,  for 
the  reason  that  its  charter  is  absolutely  exterminated  by  the  act  of 
ratification  of  the  Hay-Varilla  treaty.     I  beg  pardon  for  disturbing 
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Secretary  Tabt.  I  would  be  glad  to  come  back  to  a  discussion  of 
that,  Senator,  later  on. 

Senator  Morgan.  It  is  a  very  important  question,  you  see. 

1  am  in  receipt  of  a  letter  from  Senator  Allison  suggesting  the  wis- 
dom of  the  purchase  by  the  Government  of  the  bonds  owed  by  the 
Panama  Railroad  Company,  which  are  a  lien  on  the  compan^-'s  prop- 
erty, and  the  interest  on  which  constitutes  a  fixed  charge,  on  tne 
ground  that  it  would  be  a  saving  of  interest  for  the  Government  to 
redeem  them  now.  The  interest  is  4i  per  cent  on  the  mortgji^e  bonAs. 
The  following  is  a  table  of  the  fixed  charges  of  the  company: 

The  company's  fixed  charges  at  the  present  time  are  $501,290  per  annum  made  up 
as  follows: 

Interest  on  $2,251,000  first  mortgage  4}  per  cent  bonds  outstanding $101, 290 

Sinking  fund  requirement  of  first  morteage  bonds 150, 000 

Annual  rental  or  subsidy  to  Republic  ot  Colombia  under  contract 
of  concession  and  represented  by  annual  drawings  of  subsidy 

bonds  and  payment  of  interest $225, 000 

Annual  rental  or  subsidy  to  the  United  States  as  successor  to 

Republic  of  Panama  under  the  treaty 25, 000 

250,000 

501,290 

Senator  Kittredge.  You  mean  to  the  Republic  of  Panama  instead 
of  to  the  United  States,  do  you  not,  Mr.  Secretary? 
Secretary  Tait.  No;  that  $25,000  was  paid  to  tne  United  States. 

These  fixed  charges  will  be  reduced  each  year  to  the  extent  of  the  amount  of 
interest  on  the  number  of  outstanding  4i  per  cent  first  mortgage  bonds  that  are 
annually  purchased  by  the  trustees  or  drawn  for  redemption  by  the  regular  sinking 
fund  appropriation  of  $150,000;  the  maximum  annual  reduction  would  be  $6,345,  i.  e., 
interest  of  $45  each  on  141  bonds. 

This  statement  needs  a  little  explanation.  In  the  4^  per  cent  mort- 
gage there  is  a  provision  requiring  the  redemption  of  about  $150,000 
of  bonds  a  year,  constituting  in  effect  a  compulsory  sinking  fund  pro- 
vision. There  is  in  the  mortgage  provision  a  right  to  take  up  any  of 
the  bonds  or  all  of  them  on  the  first  of  any  April  or  October  upon 
three  months'  notice  at  a  premium  of  5  per  cent.  I  believe  it  would 
be  wise  and  profitable  to  take  up  the  outstanding  bonds  at  thispi-emiimi, 
and  1  recommend  to  this  committee  and  the  Appropriations  Committee 
that  it  be  done. 

With  respect  to  the  subsidy  it  should  be  explained  that  under  the 
original  concession  to  the  Panama  railroad  it  agreed  to  pay  an  annual 
rental  charge  for  the  franchise  and  privileges  conferred  on  it  by  the 
Colombian  Government  of  $250,000  a  year.  Twenty -five  thousand  dol- 
lars of  this  per  year  was  assigned  to  the  Department  of  Panama.  Two 
hundred  ana  twenty-five  thousand  dollars  was  reserved  to  the  Gov- 
ernment of  Colombia,  and  the  Government  of  Colombia  desiring  to 
realize  in  advance  upon  this  subsidy  induced  the  railroad  company  to 
issue  what  were  called  subsidy  bonds,  paying  6  per  cent  interest,  which 
were  so  arranged  that  the  amount  of  interest  paid  on  them,  together 
with  the  principal,  would  be  equal  to  the  payment  of  the  subsidy  down 
to  1908,  and  would  effect  the  cancellation  of  a  certain  number  of  bonds 
a  3^ear,  to  be  drawn  by  lot,  so  that  all  of  the  bonds  would  be  canceled 
by  1908. 

When  this  is  done  the  subsidy  under  the  agreement  with  Panama 
will  become  due  to  the  United  States,  as  indeed  the  $25,000  &  year 
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which  was  assigned  to  the  Department  of  Panama  has  already  become 
due  to  the  United  States  and  has  been  paid  over.  After  1908,  there- 
fore, the  whole  subsidy  will  be  due  to  the  United  States.  I  am  not 
sure  that  the  subsidy  bonds  could  be  purchased.  Possibly  they  could 
be,  but  they  are  not  many  in  number  now,  and  as  they  are  to  be  retired 
at  aoy  rate  in  1908  it  is  perhaps  not  worth  while  to  attempt  to  purchase 
tiiem.    The  amount  of  these  bonds  outstanding  is  ^33,000. 

Senator  Hopkins.  You  say  that  $25,000  has  inured  to  the  United 
States.     By  what  process? 

Secretar V  Taft.  Itjust  goes  into  the  Treasuryof  the  United  States — 
increases  tne  miscellaneous  receipts. 

Senator  Hopkins.  Yes;  I  know.     But  under  what  theory  of  law 
does  it  go  there? 
Secretary  Taft.  Under  the  Hay-Varilla  treaty. 
Senator  Hopkins.  Oh,  yes. 

Secretary  Taft.  Upon  coming  into  relation  with  Panama  Canal  mat- 
ters I  found  Mr.  Cromwell  acting  as  general  counsel  and  director  of  the 
Panama  Railroad  Company.     He  was  also  counsel  for  the  Republic  of 
Panama  and  for  its  resident  minister  in  Washington.     In  the  aischarge 
of  his  duties  as  counsel  for  the  railroad  company  he  brought  to  the 
service  of  the  company,  and  therefore  to  the  Government,  an  immense 
fund  of  valuable  information  with  respect  to  the  history  of  the  railroad 
and  affairs  on  the  Isthmus  of  Panama.    He  was  a  lawyer  of  great  experi- 
ence and  ability,  and  I  considered  it  my  duty  to  secure  the  benefit  of  his 
services  for  the  United  States  by  continuing  him  in  his  position  as  counsel 
for  the  railroad  company.     As  counsel  for  the  Republic  of  Panama  he 
rendered  much  service  in  bringingabout  both  the  currency  agreement  of 
June  20, 1904,  and  the  modus  vivendi  of  December,  1904.     As  counsel 
for  the  railroad  company  and  at  my  direct  instance  he  was  able  to  effect 
a  union  between  all  the  bankers  of  any  importance  on  the  Isthmus  in 
making  the  bankers'  agreement  of  April  29,  1905,  which  worked  so 
well  for  the  benefit  of  everybody  concerned,  except  possibly  the  bank- 
ers.    As  counsel  for  the  railroad  company  he  was  the  chief  instrument 
by  which  I  was  able  to  purchase  on  behalf  of  the  Government  all  the 
shares  of  the  capital  stock  of  the  Panama  Railroad  Company  outstand- 
ing.    I  conferred  with  him  in  respect  to  the  form  of  the  order  of  April 
1  reorganizing  the  old  Commission.     His  intense  interest  in  the  suc- 
cess of  the  Panama  Canal  has  been  evident  at  every  point;  and  he  has 
rendered  most  loyal,  efficient,  and  valuable  service  for  the  compara- 
tively meager  compensation  which  he  receives  as  general  counsel  for 
the  railroaa  company. 

The  impression  sought  to  be  given  that  he  has  attempted  to  inter- 
fere in  canal  matters  or  to  exercise  great  influence  in  controlling  the 
folicies  to  be  pursued  is  wholly  unfounded.  So  far  as  I  have  asked 
is  assistance,  he  has  sought  to  find  out  what  the  Government  policy 
was  and  loyally  to  carry  it  out.  If  Mr.  Shonts  or  Mr.  Stevens  or  Judge 
Magoon  were  interrogated  as  to  whether  Mr.  Cromwell  had  inter- 
fered in  any  way  with  their  work  or  had  of  his  own  motion  volunteered 
to  do  anything  except  what  has  been  his  legitimate  duty  as  counsel 
for  the  i"ailroaa  company,  the  answer  would  be  an  emphatic  negative. 
I  never  have  had  the  slightest  reason  to  suspect  any  other  motive  on 
his  part  than  a  loyal  desire  to  help  along  the  construction  of  the  canal, 
and  I  am  glad  to  express  in  this  public  way  my  gratitude  for  his  val- 
uable and  pwitriotic  service.  ,y,,..uuy  ^^^^.^ 
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Senator  Mobgan.  I  wish  to  ask  you  a  auestion  there:  Agaiiii^  whom 
do  you  intend  to  aim  this  eulogy  upon  Mr.  Cromwell?  Is  it  against 
the  men  who  have  testified  here  or  against  the  Senator  who  has  asked 
questions  about  it? 

Secretary  Taft.  I  intend,  sir,  to  deal  with  all  the  issues  which  have 
come  before  this  committee,  and  I  considered,  both  because  of  the 
character  of  the  questions  and  the  character  of  the  answers  by  Mr. 
Wallace  and  others,  that  it  was  necessary  for  me  to  go  into  this  ques- 
tion. 

Senator  Morgan.  Well,  then,  you  bring  him  forward  as  a  subject 
of  investigation. 

Secretary  Taft.  I  have  not  brought  him  forward  as  a  subject  of 
investigation,  sir. 

Senator  Morgan.  But  you  do  now  ? 

Secretary  Taft.  He  has  been  brought  forward,  and  I  am  simply 
dealing  with  that  subject  as  I  am  dealing  with  others. 

Senator  Morgan.  You  bring  him  forward  now  as  a  subject  of 
investigation 

Secretary  Taft.  I  do  not  bring  him  forward. 

Senator  Morgan  (continuing).  In  these  remarks  that  you  are  now 
making  about  him? 

Secretary  Taft.  No,  sir;  I  am  simply  covering  the  subjects  which 
were  discussed  before. 

Senator  Morgan.  Then  you  are  answering  what  has  been  stated  by 
witnesses  and  by  Senators  herei 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  In  regard  to  Mr.  Cromwell  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  in  answering  those  matters  you  are  testify- 
ing in  his  behalf  as  an  officer  of  the  Government? 

becretaiy  Taft.  I  am. 

Senator  Morgan.  Yes.     Now,  is  he  an  officer  of  the  Government? 

Secretary  Taft.  He  is  counsel  for  the  Railroad  Company. 

Senator  Morgan.  Does  that  make  him  an  officer  of  the  Government 
of  the  United  States? 

Secretary  Taft.  No,  sir;  but  it  brings  him  into  such  relation  that, 
dealing  with  the  property  of  the  Government,  he  necessarily  has  rela- 
tion to  the  Government  of  the  United  States. 

Senator  Morgan.  If  he  is  not  an  officer  of  the  Government,  is  he 
an  agent  of  the  Government? 

Secretary  Taft.  In  some  capacities  he  is;  in  some  matters. 

Senator  Morgan.  In  what  capacities? 

Secretary  Taft.  He  is  the  agent  for  the  Government  in  everything 
connected  with  the  Panama  Railroad  Company. 

Senator  Morgan.  Everj^thing? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Yes.  Well,  that,  of  course,  under  the  action  of 
the  Senate,  based  upon  the  President's  messa^^e,  would  make  Mr. 
(Cromwell's  conduct  a  proper  and  legitimate  subject  of  inquiry  before 
this  committee. 

Secretarv  Taft.  That  is  a  question  for  the  committee  to  determine. 

Senator  Morgan.  What  do  you  think  of  itt 

Secretary  Taft.  It  is  not  for  me  to  express  such  an  opinion.  1  *ni 
attempting  to  aid  the  committee  upon  questions  which  have  been 
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mentioned  before  it,  and  I  have  assumed  that  the  committee,  by  hear- 
ing those  questiong,  considered  that  it  is  a  subject  for  proper  inquiir. 
senator  Moboan.  I  have  supposed — as  I  am  responsible  for  the 
examination  to  which  vou  are  now  evidently  referring — I  have  sup- 
posed that  the  action  of  every  member  of  the  board  of  directors  of  the 
Panama  Railroad  was  open  to  inquiry. 

Secretary  Taft.  I  am  not  disputing  that,  Senator.  It  is  not  a  ques- 
tion for  me.  It  is  a  question  for  the  committee  and  the  Senate  that 
has  authorized  the  committee  to  act. 

Senator  Morgan.  You  are  not  trying  to  forestall  it,  then,  by  eulo- 
gies on  Cromwell  ? 

Secretary  Taft.  No,  sir;  I  am  not  stating  a  eulogy.     I  am  stating 
&cts. 
Senator  Moboan.  Very  good. 

Senator  Hopkins.  You  are  referring  to  instrumentalities  that  you 
have  used  in  connection  with  this  work^ 

Senator  MoBGAN.  I  would  like  to  be  interrupted  in  the  regular  way, 
if  I  am  to  be  interrupted  at  all. 

Senator  Hopkins.  I  am  not  interrupting  you  at  all;  I  am  speaking 
to  the  Secretary. 

Senator  Morgan.  You  are  interrupting  me,  though,  in  tlie  questions 
that  I  am  asking. 

Senator  Hopkins.  I  did  not  internipt  your  questioning.  You  were 
not  asking  any  question  at  the  time. 

Senator  Morgan.  I  have  no  objection  to  interruptions,  provided 
thev  are  regular. 
Senator  Hopkins.  I  think  I  am  quite  as  regular  as  you  are.  Senator. 
Senator  Morgan.  If  you  will  allow  me,  Mr.  Secretary,  I  have  sup- 
posed that  under  the  resolution  we  are  acting  under  here  the  conduct 
of  everj'  man  who  was  connected  through  an  agency  or  an  office  with 
the  work  on  the  Isthmian  Canal  at  Panama  is  not  only  open  to  inquiry, 
but  that  tlie  President  has  demanded  that  it  shall  be  made.  Do  you 
understand  it  the  same  way? 

Secretary  Tatt.  Well,  in  the  presence  of  the  committee,  in  refer- 
ence to  its  own  jurisdiction,  I  should  hesitate  to  express  an  opinion. 
I  have  an  opinion,  and  if  the  committee  desires  it  I  will  express  it, 
but  1  think  if  I  am  drawn  into  a  discussion  as  to  what  the  jurisdiction 
of  this  committee  is,  or  what  it  ought  to  do  in  view  of  the  policy  of 
the  Government,  in  view  of  the  situation  of  affairs,  it  will  put  me  in 
rather  an  embarrassing  situation.     That  is  all. 

Senator  Morgan,  lou  are  at  liberty,  so  far  as  I  am  concerned,  to 
proceed  to  state  anything  that  you  want  to. 
The  Chairman.  Procc^,  Mr.  Secretary. 

Secretary  Taft.  Suggestions  have  been  made  in  this  hearing  of  two 
motives  which  Mr.  Cromwell  has  had.  One  is  that  he  represents  the 
xu»w  French  Panama  Canal  Company  in  a  claim  against  the  iJnited  States 
for  $2,000^000  or  more  for  work  which  was  done  by  the  Panama  Canal 
Company  in  the  canal  construction  between  1902,  in  January,  when  the 
inventory  was  taken,  and  Mav,  1904,  when  the  property  was  turned 
over  to  the  United  States,  and  the  intimation  is  tnat  he  has  sought  to 
acquire  influence  over  the  Commission  by  making  himself  useiul  to 
tbem  in  order  that  he  might  obtain  from  them  a  decision  in  his  favor 
witb  respect  to  that  claim. 
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Senator  Morgan.  Will  you  be  kind  enongh  to  point  out  who  has 
made  any  such  intimation  as  that? 

Secretory  Taft.  Mr.  Wallace,  and,  with  deference,  Senator,  I  recall 
to  your  recollection  that  in  a  question  which  you  put  you  itiised  the 
direct  inference. 

Senator  Morgan.  Suggjested  upon  the  statement  by  Mr.  Wallace^ 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  others,  too — several  others. 

Secretary  Taft.  I  do  not  remember. 

Senator  Morgan.  I  remember  them. 

Secretary  Taft.  The  fact  is  that  soon  after  the  appointment  of  the 
Commission  it  was  agreed  that  the  claim  should  be  submitted  to  the 
arbitration  of  the  President.  The  President  referred  the  matter  to 
the  Conmiission  for  the  determination  as  to  the  facts  and  an  expression 
of  opinion  on  the  merits  of  the  claim.  The  matter  was  presented  to 
the  (Jommission  in  the  spring  of  1904,  and  was  decided  by  them  in  the 
fall  of  that  year,  and  in  October  their  adverse  decision  was  forwarded 
to  me  to  be  submitted  to  the  President.  1  examined  the  finding  of 
the  Commission,  and  reached  the  conclusion  that  they  were  entirely 

S roper  and  that  the  claim  could  not  be  supported.     Accordingly, 
[ovember  15, 1904,  I  wrote  this  letter  to  the  President: 

November  15,  1904. 

My  Dear  Mr.  President:  I  herewith  transmit  the  report  of  the  Canal  Commi?8ion 
on  the  subject  of  the  claim  of  the  New  Panama  Canal  Company  of  more  than 
$2,000,000  for  expenses  to  which  the  Panama  Canal  Company  was  put  in  maintain- 
ing the  property  and  its  franchises  after  the  making  of  the  contract  and  before  its 
consummation.  I  fully  concur  in  the  conclusion  of  the  Canal  Commission  that  the 
claim  of  the  New  Panama  Canal  Company  can  not  be  sustained  either  in  Jaw  or 
equity.  The  fulfillment  of  the  contract  depended  upon  certain  conditions,  and  the 
company  could  not  be  certain  that  those  conditions  would  ever  be  fulfilled.  What 
they  did,  therefore,  was  in  part  at  least  to  preserve  the  propjerty  for  theniselvee  if  the 
sale  fell  through.  More  than  that,  they  had  agreed  to  furnish  a  good  title,  and  mudi 
of  the  work  which  was  done  was  necessary  to  preserve  the  title  imtil  the  transfer 
should  take  place.  In  other  words,  they  expended  money  in  order  that  they  might 
be  in  a  position  to  perform  the  contract  when  the  time  arrived. 

There  is  no  power  on  the  part  of  the  Commission  to  make  the  payment.    The  price 
by  law  is  limited  to  $40,000,000,  and  that  has  already  been  paid. 
Very  sincerely,  yours, 

Wm.  H.  Taft,  Secretary  of  War. 

The  President. 

Senator  Morgan.  What  was  the  date  of  that? 

Secretaiy  Taft.  November  15,  1904. 

Senator  Morgan.  1904? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Was  Mr.  Cromwell  notified  of  that  decision  of 
yours? 

Secretary  Taft.  I  assume  so.     I  transmitted  it  to  the  President. 

Senator  Morgan.  He  is  still  prosecuting  that  claim  before  the 
Government? 

Secretary  Taft.  I  have  not  completed  yet,  Senator. 

Senator  Morgan.  Oh. 

Secretary  Taft.  So  far  as  the  Commission  was  concerned,  and  so 
far  as  I  was  concerned,  that  ended  the  matter  of  this  claim.  There- 
after, my  recollection  is,  the  President  approved  the  findings  of  the 
Commission  and  my  recommendations,  but  an  application  was  made 
to  him  to  rehear  the  matter  on  the  ground  that  he  had  not  given  the 
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proper  day  in  court  to  the  counsel  for  the  French  Panama  Canal  Com- 
pany. The  matter  was  referred  to  the  Attorney-Genei'al.  The 
Attorney-General  has  reported  adversely  to  the  French  Panama 
Canal  Company  and  has  submitted  his  opinion  to  the  President,  who 
expects  to  aecide  the  matter  in  a  few  days. 

What  1  wish  to  point  out  is  that  since  November  15,  1904  (and  that 
was  before  I  assumed  control  of  the  railroad  company  or  consulted 
Mr.  Cromwell  in  an  advisory  way  in  respect  to  canal  or  railway  matters), 
neither  the  Commission  nor  I,  who  have  had  charge  of  the  management 
of  the  canal  construction  and  the  railroad,  have  had  the  slightest  rela- 
tion to  the  decision  of  the  claim  of  the  French  Panama  CanalCompany . 
So  far  as  either  the  Commission  or  1  had  to  do  with  it,  the  decision 
was  then  adverse  and  final.  I  may  add  that  Mr.  Cromwell  never 
exchanged  one  word  with  me  about  the  claim  either  before  or  after  I 
report^  adversely  on  it. 

The  other  suggestion  is  that  because  Mr.  Cromwell  owns  22  per 
cent,  or  about  $^.000,  of  the  stock  of  the  ice  and  electric  light  company 
inPamama  thereiore  he  has  a  pecuniary  interest  that  makes  it  danger- 
ous for  him  to  assist  the  Secretary  of  War  or  the  Commission  or  the 
Panama  Kailroad  Company  officers  and  directors  with  his  advice  upon 
the  matters  arising  for  a  decision  in  the  discharge  of  their  duties. 

Upon  this  point  all  I  have  to  say  is  that  Mr.  Cromwell  never  men- 
tioned the  subject  of  the  ice  and  electric-light  enterprise  to  me  or  to 
any  of  the  Commission  so  far  as  1  have  been  advised.  The  person 
charged  with  managing  the  ice  company  was  a  Mr.  Lundie,  an  elec- 
trzcal  engineer,  a  man  who  wrote  to  me  when  I  was  on  the  Isthmus  in 
November,  1905,  objecting  to  our  erecting  a  government  electric-light 
plant  on  the  Isthmus  because  it  would  injure  his  enterprise.  In  tnis 
letter,  in  November,  1905,  he  mentioned  who  were  the  stockholders  of 
the  company,  including  Mr.  Cromwell.  I  answered  him  by  stating 
that  the  United  States  could  not  aflford  to  depend  upon  private  enter- 
prise for  its  ice  and  its  electric  light,  such  was  tne  magnitude  of  the  work 
which  it  had  to  do  there,  and,  therefore,  that  a  conference  with  him 
for  the  purpose  of  discussing  such  an  issue  was  useless.  The  result 
was  that  Mr.  Lundie  wrote  a  violently  abusive  letter  about  Mr.  Shonts, 
Mr.  Stevens,  and  myself  to  the  President.  1  need  not  say  that  he 
demonstrated  thereby  that  while  Mr.  Cromwell  might  have  stock  in 
the  enterprise,  he  had  very  little  to  do  with  its  management. 

Senator  Morgan.  Is  that  the  letter  that  the  President  laid  before 
the  Congress  in  his  message! 
Secretary  Taft.  Yes,  sir. 

THE    CIRCUMSTANCES   LEADING    TO   THE    SEVERANCE    OP    MR,    WALLACE 
FROM  THE  CANAL  ENTERPRISE. 

I  met  Mr.  Wallace  for  the  first  time  in  November,  1904,  when  I  was 
on  the  Isthmus.  I  was  quite  impressed  with  his  earnestness  and  interest 
in  the  work,  his  ability,  his  facility  of  expression,  his  power  of  plan- 
ning ahead,  and  the  experience  that  he  had  had  on  the  great  Illinois 
Central  system. 

I  talked  with  him  much  about  the  Commission  and  the  necessity  for 
a  change.  I  invite  attention  to  the  letters  which  Mr.  Wallace  wrote, 
all  included  in  the  exhibits,  in  order  to  show  how  closely  we  adhered 
to  every  wish  that  he  had  expressed  in  regard  to  the  matter  of  the 
reorganization.  "^   "" "^  ^^^^^.- 
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Senator  Morgan.  What  exhibits  do  you  refer  to  there? 

Secretary  Taft.  I  have  a  great  man^  of  his  letters. 

Senator  Morgan.  They  will  be  put  into  the  record? 

Secretary  Taft.  Yes;  I  shall  submit  them  this  afternoon.  The 
selection  of  Mr.  Shonts  by  the  President  was  induced  not  only  by  Mr. 
Shonts's  experience  and  ability  as  an  organizer  of  constructive  enter- 

Sises,  but  also  because  he  was  believed  to  be  on  friendly  terms  with 
r.  Wallace. 

Mr.  Wallace  came  to  Washington  to  assist  at  the  reorganization 
early  in  April,  1905.  After  he  had  been  here  a  month  working  with 
Judge  Magoon  and  Mr.  Shonts  on  the  needed  changes  in  the  Washing- 
ton office,  and  necessary  preparations  for  the  Isthmus,  reports  of  a 
disquieting  character  as  to  tne  conditions  on  the  Isthmus  be^n  to 
come  to  me.  I  was  anxious  that  Judge  Magoon  and  Mr.  Wallace 
should  then  return  to  the  Isthmus.  Mr.  Wallace,  however,  requested 
that  he  be  allowed  to  take  two  weeks  in  Chicago  before  ^oing  back, 
on  personal  matters,  saying  he  could  unite  public  business  with  tbermain 
object  of  his  trip.  On  May  15th  or  16th,  just  before  Mr.  Wallace  sailed, 
he  came  to  mv  office  with  Judge  Magoon  and  others.  After  a  little 
conversation  he  asked  that  the  others  precede  him  from  the  room  and 
he  remained  for  a  last  word  with  me  alone.  He  said  he  was  not  con- 
tent to  leave  without  expressing  in  a  personal  intei^view  the  profound 
gratitude  that  he  felt  to  the  President  and  to  me  for  reorganizing  the 
Commission  on  the  lines  of  the  order  of  April  1.  He  said  he  went 
back  to  the  Isthmus  with  happiness  in  his  heart  and  with  confidence 
that  the  canal  would  be  built  and  that  he  would  build  it  He  asked 
me  to  convey  this  message  to  the  President  and  to  assure  the  Presi- 
dent that  he  could  have  every  confidence  in  him.  I  invited  his  atten- 
tion to  the  disquieting  rumors  as  to  the  condition  of  the  employees 
on  the  Isthmus  and  asked  him  to  devote  his  chief  attention  to*  the 
reconstruction  of  buildings  for  the  occupancy  of  our  employees  and 
to  making  them  comfortable. 

Before  Mr.  Wallace  sailed  he  had  received  letters  from  Mr.  Dauchy 
and  General  Davis,  which  I  attach  as  Exhibit  18,  showing  a  most 
demoralized  condition  on  the  Isthmus.  The  rainy  season  had  set 
in  and  yellow  fever,  which  it  was  supposed  had  been  stamped  out, 
showed  itself  in  the  last  week  in  April,  and  six  cases  of  fever— all 
of  them  employees  at  work  in  the  canal  building — were  reported. 
Mr.  Dauchy  described  the  very  unsatisfactory  condition  on  the  Isth- 
mus, and  especially  at  Culebra,  showing  that  the  conditions  were  due 
to  the  result  of  lack  of  preparation,  and  because  material  and  men 
were  wanting.  He  wrote  that  the  yellow-fever  scare  had  caused  great 
demoralization  in  the  whole  personnel.  He  said  that  on  account  of 
having  no  lumber  he  had  not  been  able  to  push  the  work  of  preparing 
quarters  for  men;  that  at  that  time  they  were  more  crowded  uianat 
any  time  since  the  work  started,  and  that  this  crowded  condition  was 
causing  dissatisfaction.  He  said  that  he  had  not  the  superintendents 
or  foremen  or  engineers  to  enable  him  properly  to  instruct  the  men 
under  him,  and  that  without  an  organization  he  could  not  cement  the 
force  into  a  working  organization  commensurate  with  therequireflients 
of  the  work. 

General  Davis,  in  his  letter  to  Mr.  Wallace  under  date  of  May  ^, 
says  that  there  was  no  head  there  to  command  the  necessary  confidence 
and  respect,  and  there  was  a  great  deal  of  bickering  and  fault  finding^ 
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aod  scolding  among  the  employees  all  along  the  line;  that  they  were 
now  pitching  tents  in  Culeora  for  the  shelter  of  the  United  States 
employees,  and  the  employees  occupying  the  tents  were  naturally  dis- 
contented and  found  tault;  that  the  death  of  Johnson  and  West,  one 
the  superintendent  of  construction  and  the  other  the  auditor,  had 
created  a  panic  and  that  he  supposed  a  great  many  men  would  go  back 
on  that  week's  steamer  to  the  united  States.     He  said: 

I  think  I  have  never  known  of  an  instance  where  the  strong  directing  hand  of  a 
man  in  power  was  more  necessarjr  than  it  is  here  now.  Mr.  Dauchy  does  the  very 
best  he  can,  and  is  patient  and  painstaking,  but  he  is  not  regarded  as  the  '^head"  in 
the  real  sense. 

In  a  telegram  to  me  of  May  4  General  Davis  said:  *'At  no  time 
since  I  have  been  here  has  there  been  so  great  necessity  for  presence 
of  stronff  directing  head  of  canal  work,  a  head  recognized  bj'  the  pub- 
lic and  by  all  as  commanding  the  confidence  of  the  President  and 
Secretary  of  War.  The  absence  of  such  a  man  at  this  time,  in  my 
opinion,  is  exceedingly  detrimental  to  public  interest." 

This  description  of  conditions  by  General  Davis  and  Mr.  Dauchy 
are  confirmed  by  Mr.  Wallace  in  his  letter  of  June  8  (the  full  text  of 
which  I  append  as  Exhibit  19),  in  which  he  says: 

Upon  my  arrival  on  the  Isthmus  it  was  needless  to  say  that  the  entire  organiza- 
tion was  found  in  a  state  of  more  or  less  demoralization.  At  the  same  time,  the 
spirit  of  disloj^alty  mentioned  by  Mr.  Barrett  did  not  exist.  The  feeling  was  more 
one  of  depression  and  discouragement. 

*  «  «  «  «  i:  * 

The  dissatisfaction  among  the  men,  however,  that  gave  the  most  anxiety  was  ot 
the  silent^  unexpressed  nature,  which  is  existing  among  our  loyal  and  better  class  of 
employees.  In  time  this  would  have  resulted  in  their  (gradually  leaving  the  Isthmus 
as  they  were  offered  positions  in  the  States,  or  in  takmg  their  leaves  of  absence  in 
the  normal  way  and  not  returning,  provided  they  could  find  any  other  means  of 
earning  their  living.  Above  all  was  tne  disadvantage  to  the  work  where  men  were 
oompeUed  to  remain  here  in  order  to  earn  a  living,  the  silent  feeling  of  discourage- 
ment 

The  American  employees  were  leavinff  the  Isthmus  by  every  steamer. 
The  exodus  would  have  been  very  much  greater  but  for  the  fare  of  $76 
to  New  York.  Employees  on  leave  were  given  a  fare  of  $20,  but  those 
who  left  without  leave  were  charged  the  full  fare.  The  numbers  of 
American  employees  who  left  the  Isthmus  and  the  employ  of  the 
Commission  are  given,  by  months,  in  the  following  list  (see  Exhibit 
No.  20): 

April 109 

May 150 

June 171 

The  news  of  depressed  and  alarming  conditions  reached  the  public 
through  the  press  of  this  country  gn  every  steamer  from  Panama. 
For  the  information  of  the  committee  I  have  had  collected,  and  append 
as  Exhibit  No.  21,  a  number  of  clippings  on  this  subject  from  New 
York  and  other  journals. 

While,  of  course,  the  President  and  I  were  concerned  over  the  situa- 
tion,^ we  were  very  hopeful  that  with  the  reorganized  Commission  and 
the  new  courage  which  Mr.  Wallace  had  evidently  taken  by  his  trip, 
and  the  promotion  given  him,  matters  would  gradually  be  straightend 
out.  It  was  his  presence  on  the  Isthmus  and  nis  strong  hand  in  coor- 
dinating- the  parts  of  the  machine  which  under  Mr.  Dauchy  had  drifted 
apart  that  we  were  counting  on.  ^.y, ....u uy  ^.^^^.^ 
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Under  these  circumstances  I  received  with  surprise  and  anxiety  the 
following  telegi-am  from  Mr.  Wallace,  dated  Panama,  June  5, 1905, 
only  a  fortnight  after  his  return  to  the  Isthmus: 

Secretary  op  War,  Washington: 

Important  complicated  business  matters  which  can  not  be  arranged  by  correspond- 
ence and  which  may  affect  my  relations  as  chief  engineer  of  Commission  necessitates 
immediate  return  to  the  United  States  to  confer  with  you  and  others.  An  order 
from  you  to  return  for  official  consultation  will  prevent  apprehension  on  the  part  of 
employees.    Suggest  Shouts  remain  until  my  arrival.    Please  answer. 

Wallace. 

I  thereupon  directed  the  sending  of  the  following  cable,  indicating 
the  reluctance  1  felt  about  gi*anting  him  permission  to  leave  the  Lsth- 
mus  at  that  time: 

Washington,  June  6,  1905. 
Wallace,  Panama: 

Secretary  of  War  and  Shonts,  in  accordance  with  your  request  and  without  knowl- 
edge of  circumstances  that  justify,  approve  your  return  for  consultation  with  them  at 
Washington. 

Edwards. 

My  surprise  and  feeling  of  uneasiness  wei*e  not  relieved  by  receiving 
about  the  15th  or  16th  of  June  the  letter  from  Wallace,  dated  June  8, 
1905,  already  among  the  appended  exhibits,  and  containing  the  fol- 
lowing: 

Since  my  return  I  have  been  most  vigorously  employed  in  arranging  for  the 
reorganization  of  the  work  and  in  stiffening  up  the  weak  points. 

In  the  meantime  cables  and  letters  have  oeen  received  from  the  States  in  regani 
to  matters  which  vitally  concern  mv  personal  interests,  w^hich  could  not  be  brought 
to  a  consummation  before  leaving  the  States. 

There  are  also  several  matters  which  it  is  desirable  to  discuss  with  you  before  your 
departure  for  the  Philippines,  which  I  do  not  think  itwise  to  hold  until  j-our  return, 
and  which  can  not  satisfactorily  be  handled  either  by  cable  or  by  letter. 

While  the)r  might  be  considered  largely  of  a  personal  nature,  any  action  taken  for 
my  personal  interest  would  affect,  to  a  greater  or  less  extent,  the  work  here. 

My  intention  was  to  make  a  hurried  trip  to  the  States,  in  order  to  return  here  in 
time  to  be  present  at  the  meeting  of  the  Commission  on  the  2d  of  July. 

However,  it  is  possible  to  make  such  progress  in  my  reorganization  work  that  I 
believe  I  can  finish  everything  up  and  sail  for  the  States  on  the  steamer  Finance, 
which  will  leave  here  Monday,  June  12;  and  as  I  have  been  continuously  at  work 
for  the  CJommission  without  any  vacation  (having  taken  practically  none  when  in 
the  States) ,  I  respectfully  request  that  I  be  granted  at  least  six  weeks*  leave  of  absence, 
dating  from  the  completion  of  the  conference  with  yourself  and  the  chairman  of  the 
Commission,  or  after  I  have  finished  such  business  as  I  may  be  cailed  upon  to  attend 
to  in  Washington  or  New  York  for  the  Commission  or  the  Panama  Railroad. 

In  this  connection  I  desire  to  say  that  one  of  the  basic  conditions  made  with  Admi- 
ral Walker  in  May,  1904,  when  I  considered  the  proposition  to  come  to  Panama,  was 
that  I  should  have  at  lea^^t  two  months*  leave  of  absence  during  each  year. 

The  Admiral  was  disinclined  to  accept  this  proposition,  but  finally  stated  to  me 
that  I  could  have  six  weeks  in  connection  with  some  of  my  business  trips  to  Wash- 
ington, and  that  the  six  weeks  would  date  from  my  leaving  Washington  until  agtin 
reporting  there  for  duty. 

I  know  of  no  time  during  the  next  year  when  the  work  will  be-in  better  condition 
to  permit  of  my  absence.  It  is  thoroughly  organized,  everjrthing  possible  that  can 
be  foreseen  provided  for,  and  a  feeling  of  loyalty  and  enthusiasm  now  permeates  the 
entire  personnel. 

On  landing  in  New  York,  on  the  19th  or  20th  of  June,  I  would  like  to  roend  one 
or  two  days  there  on  matters  connecteti  with  the  Panama  Railroad  before  I  proceed 
to  Washington,  when  I  hope  you  will  be  able  to  give  me  a  personal  interview. 
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This  letter  certainly  furnished  but  little  light  on  the  real  state  of 
Mr.  Wallace's  intentions,  except  that  he  wished  to  be  absent  from  the 
Isthmus  on  vacation  for  July  and  August,  at  the  very  time  of  all 
others  when  he  ought  to  have  been  there.  He  had  tnen  been  just 
twelve  months  and  a  half  in  the  emploj^  of  the  Commission,  of  which 
he  had  spent  nine  months  on  the  Isthmus  and  three  and  a  half  in  the 
United  States  or  on  the  ocean,  and  part  of  this  three  months  and  a 
half,  he  had  devoted  to  matters  not  governmental.  In  a  day  or  two 
I  i-eceived  light  in  the  following  letters  from  Governor  Magoon: 

[Penonal  and  confidential.] 

Isthmian  Canal  Zone, 
Executive  Office^  June  11. 
My  Dbab  Mr.  Sbcretaby:  Mr.  Wallace  has  had  two  conversations  with  me  of 
soch  character  that  I  feel  obliged  to  communicate  the  substance  to  ^ou.  He  says  he 
has  received  an  offer  of  employment  in  the  States  that  affords  hmi  more  pay  and 
better  opportonities  than  his  present  position.  He  is  going  to  the  States  (as  you 
have  been  advised  by  cable)  to  resign  as  chief  engineer,  to  take  effect  September  1, 
bat  is  willing  to  remain  as  a  member  of  the  Conmiission.  He  further  wishes  to  take 
a  vacation  until  September  1,  and  prepare  his  annual  report  at  his  home  in  Chicago, 
and  not  retnm  to  the  Isthmus.     ''Here  ended  the  first  lesson. *' 

I  was  anxious,  of  course,  to  probe  the  matter  further  and  ascertain  if  there  were 
anything  back  of  it,  and  therefore  sought  another  interview  the  next  da^,  told  him 
of  my  anxiety  as  to  the  situation,  and  asked  if  there  were  anvthing  in  his  relations 
with  me,  personal  or  official  or  our  relative  standing,  etc.,  that  was  objectionable. 
He  said,  **No.  The  trouble  lies  in  another  direction;*'  and  proceeded  to  object  to 
the  requirement  that  he  should  remain  on  the  Isthmus  except  when  given  permis- 
son  to  leave;  to  receiving  less  salary  than  Shonts;  and  to  bemg  j)lacea  in  a  position 
sabordinate  to  the  chairman,  **  who  was  getting  the  credit  of  bossing  the  job." 

It  was  plain,  by  this  time,  that  there  was  something  deeper  vet,  and  so  I  asked  him 
if  any  arrangement  could  be  made  that  would  satisfy  him  and  induce  him  to  remain 
and  he  said  "there  might  be,  but  I  don't  know."  He  went  on  to  say  that  the  only 
thing  that  would  induce  him  to  remain  was  to  make  him  chairman,  combine  the  two 
depcutments  of  which  he  and  Shonts  are  the  heads,  and  give  him  full  power  over  all 
the  work,  complete  and  unrestricted;  fix  his  salary  at  between  $50,000  and  $60,000, 
he  to  come  to  the  Isthmus  when  he  saw  fit  and  depart  as  his  discretion  determines. 
The  plan  he  has  in  mind  is,  that  he  is  to  be  so  completely  vested  with  all  authority 
that  no  one  can  doubt  or  question  that  the  entire  credit  of  the  enterprise  in  all 
branches  belongs  to  him.  He  said  nothing  as  to  his  plan  being  the  more  efficient, 
bat  confined  himself  to  statements  that  such  was  what  ne  wanted. 

I  asked  him  if  he  intended  to  talk  to  you  as  frankly  and  candidly  as  he  did  to  me. 
He  said  he  wrote  you  a  letter  last  March,  in  which  he  told  you  what  he  wanted  done, 
but  hia  wishes  were  not  carried  out;  that  he  made  it  a  rule  in  dealing  with  his 
superiors  to  let  them  know  what  he  wanted  and  "leave  it  to  them."  lie  made  a 
farther  statement,  to  which  I  attached  grave  significance — that  he  left  the  Illinois 
Central  twice  without  telling  them,  directly,  what  he  wanted,  and  was  sent  for  and 
given  three  times  as  much  as  would  have  induced  him  to  remain  at  the  time  he  left 
Evidently  he  considers  himself  essential  to  this  enterprise,  and,  for  the  immediate 
present,  he  ifl.  He  has  never  secured  an  assistant  engineer  conii>etent  to  take  his 
place  or  keep  the  work  going  at  a  decent  pace  for  sufficient  time  to  enable  a  new 
chief  engineer  to  master  the  situation.  His  department  is  not  organize<l,  i.  e.,  the 
machine  is  not  built  and  therefore  can  not  run  itself.  I  have  urge<l  him  several 
times  since  we  came  here  to  appoint  some  big  men  in  his  department  and  put  them 
at  work  on  his  organization;  but  he  said  it  was  difficult  for  him  to  secure  the  men  he 
wanted.  The  data  he  has  collected  is  scattered  through  his  files  and  he  said  he 
could  incorporate  enough  of  it  in  his  report  to  enable  hissuccesHor  to  understand  and 
utilize  the  substance  of  it  all.     I  doubt  it. 

Speaking  of  his  desire  to  be  the  head  of  the  enterprise,  he  told  me  that  he  figured 
from  the  first  that  Admiral  Walker  would  not  last  more  than  two  years  and  he 
had  intended  to  have  things  in  such  shape  by  that  time  that  he  would  be  made 
chairman;  but  the  old  Commission  went  to  pieces  too  quickly  for  him.  When  to 
the  present  development  is  added  numerous  incidents  occurring  during  the  past  two 
months,  incidents  that  appeared  to  l>e  trivial  at  the  time  but  now  M)pear  important 
indices.  I  can  not  escape  the  conviction  that  he  is  trying  to  "puiToff"  a  carefully 
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contrived  coup  d'etat.  I  think  he  expects  to  go,  but  to  be  recalled  in  the  fntore. 
/  hope  I  cun  doing  him  a  grave  injustice^  for  personally  I  like  him  and  our  relations 
have  been  very  pleasant.  I  can  readily  unaerstand  that  from  his  point  of  view  the 
action  and  motive  I  attribute  to  him  is  entirely  justifiable.  In  railroad  circles,  as  on 
the  stock  exchange,  it  is  entirely  justifiable  and  even  commendable  to  "sqoeeee" 
friend  or  foe  when  you  have  the  chance  and  can  profit  by  it 

That  something  like  this  is  in  his  mind  is  indicated  by  bis  telling  me  when  I  urged 
him  to  have  a  full  and  free  talk  with  you  that  he  had  thought  of  going  to  Shonta 
and  "  putting  it  to  him  straight.*'  I  am  very  sorry  this  complication  has  arisen  on 
the  eve  of  your  departure  for  the  Philippines.  I  had  hoped  to  advise  yoa  before  yoo 
started  that  everything  here  was  in  smooth  sailing.  It  is  of  coarse  nnneceenry  for 
me  to  say  that  I  nave  urged  upon  him  every  argument  I  could  muster  to  induce  him 
to  maintain  the  status  quo,  at  least  until  your  return.  I  have  written  you  thus  fully 
that  you  may  have  a  few  days  to  turn  the  matter  in  your  mind  before  the  matter 
presses  for  determination. 

I  have  no  objection  to  this  letter  being  read  by  the  President  and  Mr.  Cromwell, 
but  request  that  no  one  else  be  permitted  to  know  of  its  existence. 
Very  truly,  yours, 

Charles  £.  Magoon. 


IsTHmAN  Canal  Zonk, 
ExecuHi^  Office,  June  IS,  1905, 
My  Dear  Mr.  Secretary:  I  have  had  another  talk  with  Wallace  and  am  inclined 
to  think  1  judged  him  too  harshly  in  concluding  that  he  was  attempting  to  "squeeae" 
you. 

He  seems  to  be  fully  prepared  to  quit,  but  willing  to  remain  upon  tenns  that  seem 
to  him  justifiable  as  compensation  for  the  sacrifice  he  feels  he  would  make  in  con- 
tinuing in  the  public  service.  There  is  no  difference  in  its  effect  on  the  public  serv- 
ice, but  there  may  l)e  considerable  difference  between  the  two  mental  attitudes. 
You  will,  however,  have  opportunity  to  judge  that  matter  for  yourself. 
Yours,  sincerely, 

Chas.  E.  Magoox. 

I  took  these  two  letters  to  the  President  at  once.  I  told  him  that  I 
thought  there  must  be  some  mistake.  1  could  not  believe  that  Mr. 
Wallace,  under  the  circumstances  that  existed  on  the  Isthmus,  with 
the  loyalty  and  gratitude  for  the  new  arrangement  he  had  gone  out 
of  his  way  to  express,  would  thus  desert  us  without  notice  or  time 
to  select  a  successor.  Mr.  Wallace's  own  letter,  while  it  had  some 
ambiguous  phrases  in  it,  certainly  did  not  ^ve  the  impression  that  he 
was  leaving  the  Isthmus  for  the  last  time  with  no  intention  of  return- 
ing as  chief  engineer.  Yet,  of  course.  Judge  Magoon  had  no  motive 
for  misrepresenting  what  Mr.  Wallace  had  said  to  him;  he  had  detailed 
the  conversation  in  Mr.  Wallace's  words  immediately  after  the  con- 
versations. 

Assuming  the  situation  to  be,  however,  as  Judge  Magoon  stated  it, 
I  said  to  the  President  that  the  departure  of  Mr.  Wallace  from  the 
Isthmus  would  be  the  most  demoralizing  thing  that  could  happen  in  a 
state  of  demoralization  already  existing,  that  there  was  a  crisis  on  the 
Isthinus,  and  that  if  Wallace  had  purposely  selected  the  time  when  hi« 
leaving  and  desertion  would  be  most  injurious  to  the  public  interest 
he  could  not  have  succeeded  better.  For  that  reason  I  requested  of 
the  President  the  authority,  if  Wallace's  statement  to  me  was  in  ac- 
cord with  Magoon's  report,  that  I  might  dismiss  Wallace  at  once  and 
demand  his  resignation  both  as  Commissioner  and  as  vice-president 
and  general  manager  of  the  railway.  I  expressed  the  opinion  to  the 
President  that  it  was  of  the  highest  impoi-tance  that  we  should  stop 
the  desertions  which  were  going  on  upon  the  Isthmus,  and  that  we 
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should  mark  our  disapproval  of  the  disloyalty  to  the  job  involved  in 
ranninff  away  from  tne  Isthmus  under  the  circumstances  and  condi- 
tions that  prevailed  there,  especially  in  him  upon  whom  rested  the 
greatest  responsibility.  I  need  hardly  say  that  the  President  fully 
concurred  in  my  views  and.gave  the  authority  which  I  requested,  with 
the  emphasis  which  such  a  condition  was  likely  to  evoke  from  him. 

In  spite  of  the  very  conclusive  evidence  as  to  Mr.  Wallace's  state  of 
mind  and  intentions  found  in  Judge  Magoon's  letters,  I  was  still  not 
aiti86ed,  and  therefore  requested  Mr.  Cromwell,  when  he  returned  to 
New  York,  to  use  the  Western  Union  cipher  and  inquire  of  Judge 
Magoon  by  cable  whether  he  confirmed  his  letters. 

Xb  I  was  exceedingly  busy  making  ready  for  my  trip  to  the  Philip- 
pines, and  had  an  engagement  to  deliver  an  address  before  the  YaJe 
Law  School  on  Monday,  the  20th,  and  to  attend  the  Harvard  com- 
mencement on  Wednesday,  the  28th  of  June,  at  Cambridge,  where  I 
was  to  meet  President  Roosevelt,  it  was  economy  of  time  for  me  to 
bttve  the  interview  with  Mr.  Wallace  in  New  York  City.  I  went  to 
New  York  Saturday  afternoon,  and  met  Mr.  Cromwell  at  the  Manhat- 
tan, when  he  handed  me  the  following  telegram  which  he  had  received 
from  Governor  Magoon: 

[ConfldentUl,  Western  Union  Code.] 

Panama,  Jurw  *f ,  1906. 
Cbomwbll,  New  York: 

Aa  result  of  all  interviews,  I  believe  he  retires  in  good  faith,  prompted  by  attract- 
iveneai  of  new  po«ition,  salary,  residence  in  New  York^  business  connection  with 
financial  magnates,  opportunity  to  demonstrate  administrative  ability  instead  of 
working  at  construction  exclusively;  also  fear  of  yellow  fever  on  the  part  of  himself 
and  wife.  He  desires  to  become  an  engineer  meml>er  of  Commission,  basing  it  on 
desire  to  assist  and  prevent  embarrassment  if  any  question  should  arise  direct,  he 
said.  Can  not  say  whether  he  would  remain  in  any  other  capacity  nor  on  what 
terms  until  after  (he  has)  interview  with  New  York  parties^  but  (he)  will  not  con- 
tinue as  constmction  engineer  merely.  (His)  wife  told  intimate  rriends  here  they 
would  not  retom.    They  have  taken  or  sold  all  of  their  belongings. 

My  imprefldon,  based  on  interviews  and  (one  word  illegible),  is  that  personal 
advantage  and  (word  illegible)  overcome  public  consideration  involvinl;  that  he  is 
not  attempting  a  squeeze,  but  honestly  thinks  he  is  entitled  to  supreme  place  and 
power.  ^He  is)  unwilling  to  remain  without  it  and  not  particularly  anxious  to 
remain  without  (with  7)  it  provided  new  position  is  what  he  considers  it.  He  asked 
me  to  telegraph  Secretary  (advising)  his  retention  on  Commission  as  one  of  four 
engineer  memoers.    I  will  comply,  believing  retention  advisable. 

Ma(joon. 

Mr.  Schwerin  came  in  to  see  me  in  regard  to  the  Pacific  mail  con- 
tract with  the  Panama  Railroad.  After  Mr.  Schwerin  left,  Mr.  Wal- 
lace and  his  son  came  in.  After  some  little  conversation  young  Mr. 
Wallace  withdrew.  I  recollect  telling  Mr.  Cromwell  in  Mr.  Wal- 
lace's hearing  that  I  desired  him  to  stay. 

I  did  this  for  the  reason  that  1  wanted  a  witness  to  the  interview.  I 
knew  it  would  be  of  a  serious  character,  and  I  had  asiced  Mr.  Crom- 
well to  make  notes  of  the  interview  so  that  I  might  take  those  notes 
to  the  President  and  submit  to  him  the  condition  of  things  as  it  was 
revealed  by  what  Mr.  Wallace  had  to  say.  After  the  interview  with 
Mr.  Wallace  1  had  to  hurrv  to  catch  the  train  for  New  Haven.  Mr. 
Shonts,  who  had  come  to  the  hotel  after  the  interview,  traveled  with 
me  to  Bridgeport,  in  the  vicinity  of  which  he  was  staying  for  the  sum- 
mer. As  the  result  of  the  interview  with  Mr.  Wallace,  I  directed  Mr. 
Sbonts  to  do  his  best  to  find  another  engineer  at  once^^   ^^^^  ^OOqIc 
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I  met  the  President  at  Cambridge  and  gave  him  notes  of  the  inter- 
view, and  said  to  him  that  the  correspondents  of  the  newspapers  were 
Sressing  me  for  the  facts  in  regard  to  Mr.  Wallace's  leaving;  that  many 
ifferent  reasons  were  being  given,  and  that  the  facts  unexplained 
could  not  but  have  a  most  detrimental  eflFect  upon  the  discipline 
and  esprit  of  all  our  employees  on  the  Isthmus.  In  view  of  this, 
the  President  was  strongly  of  opinion — and  I  agreed  with  him— 
that  the  interview  ought  to  be  published,  for  the  purpose  of  discour- 
aging in  the  future  such  an  act  of  disloyalty  as  that  of  which  we  both 
considered  Mr.  Wallace  guilty.  Accordingly  I  returned  to  Washing- 
ton and  prepared  the  published  statement. 

The  report  of  the  interview  of  course  is  not  verbatim,  but  it  is  as 
nearly  accurate  as  it  is  possible  without  stenographic  notes  to  make  it 
Mr.  Wallace  says  that  he  did  not  state  that  he  had  already  accepted 
the  employment  which  had  been  offered  him.  My  recollection  is  quite 
distinct  that  he  did,  but  whether  he  did  or  not  he  certainly  gave  me  to 
understand  with  emphasis  that  he  proposed  to  accept  it,  and  that  he 
would  not  go  back  t^  the  Isthmus  to  take  charge  of  the  work  as  chief 
engineer.  He  intended  to  remain  in  New  York.  His  new  employ- 
ment required  it,  and  he  would  not  go  back  to  the  Isthmus. 

At  the  time  that  1  gave  out  for  publication  the  interview  I  did  not 
include  the  remarks  of  Mr.  Wallace  on  general  conditions,  but  I 
deemed  it  wise,  for  purposes  of  record,  that  a  statement  should  be 
made,  while  the  interview  was  fresh  in  our  minds,  of  just  what  was 
said  bv  Mr.  Wallace  with  reference  to  conditions,  and  I  append, 
as  Exhibit  22,  both  the  statement  as  given  out  and  the  statement 
dictated  by  me  of  the  remainder  of  the  interview. 

Mr.  Wallace  says  that  I  was  very  angrjr  at  the  interview.  I  can  not 
and  do  not  deny  that  I  was  deeply  indignant  at  what  I  regarded  as 
his  desertion  of  the  Government  work  at  the  most  critical  time  in 
its  history,  but  what  1  said  was  not  the  result  of  a  hasty  outburst  of 
anger.  It  was  the  deliberate  opinion  formed  tentatively  after  receiving 
Judge  Magoon's  letters  and  telegram,  and  confirmed  Dy  all  Mr.  Wal- 
lace's statements  in  the  interview. 

I  do  not  stop  to  discuss  Mr.  Wallace's  legal  right  to  quit  under  his 
eontmct.  That  is  aside  from  the  real  point.  Mr.  Wallace  knew  that 
a  crisis  was  at  hand  in  the  business  of  the  Government  at  the  Isthmus 
and  that  his  desertion  at  that  time  might  mean  disaster.  He  was  imder 
the  highest  moral  obligation  not  to  leave  his  post  until  he  had  given 
the  Government  an  ample  opportunity  to  replace  him.  His  obligation 
in  this  regard  was  conunensurate  with  his  great  responsibility  and 
the  difficulty  of  suddenly  finding  a  substitute  for  him.  Mr.  Wallace 
seems  to  recognize  some  such  obligation.  He  says  in  his  testimony 
that  it  was  his  undoubted  personal  right  to  resign  whenever  he  thougiit 
it  necessary  to  do  so,  provided^  of  course^  that  he  took  abundant  care 
that  the  woi'k  in  his  charge  would  suffer  no  harm  by  reason  of  his 
resignation.  His  justification  for  his  course  is  contained  in  his  letter 
of  June  8,  already  quoted,  in  which  he  says: 

I  know  of  no  time  during  the  next  year  when  the  work  will  be  in  better  condition 
to  permit  my  absence.  It  is  thoroughly  organized,  everything  possible  that  can 
l)e  foreseen  provided  for,  and  a  feeling  of  loyalty  and  enthusiasm  now  permeates  the 
entire  personnel. 
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Again,  he  said  in  the  interview  which  he  gave  out  in  New  York 
June  30,  and  which  is  quoted  in  his  evidence,  m  regard  to  the  situa- 
tion at  Panama: 

At  no  time  durine  the  progrese  of  the  work  could  my  relations  have  been  severed 
more  opportunely  uian  now  and  with  le8&  damage  to  the  work.  A  complete  organ- 
ization of  departments  and  bureaus  has  be«n  effected.  Mr.  W.  E.  Dauchy,  a  gentle- 
man of  high  engineering  attainments,  who  had  been  chief  engineer  of  the  Chicago, 
Bock  Island  and  Pacific  Railroad  Company  and  who  had  occupied  the  position  of 
division  engineer  in  charge  of  the  Culebra  division,  was,  upon  my  leaving  the  Isthmus, 
placed  in  charge  of  the  work  as  acting  chief  engineer,  he  having  occupied  a  similar 
podtion  during  my  absence  from  the  Isthmus  at  the  call  of  the  Secretary  during  the 
inonth  of  AprS  and  having  satisfactorily  conducted  the  work  through  tne  demoral- 
ization attendant  upon  the  change  in  organization.  The  only  work  which  can  be 
performed,  until  after  Congress  at  its  next  session  shall  take  some  decide<i  action,  is 
the  eradoal  increase  in  the  organization  and  the  cddition  of  units  of  machinery  along 
a  well-defined  plan,  which  Mr.  Dauchy  thoroughly  understood. 

These  statements  are  untrue.  Upon  this  point  Judge  Magoon, 
who  was  a  member  of  the  executive  committee,  which  had  to  approve 
Mr.  Wallace's  plan  of  reorganization,  says  in  his  letter  of  June  11 
already  quoted: 

Evidently  he  considers  himself  essential  to  this  enterprise  and  for  the  immediate 
present  he  is.  lie  has  never  secured  an  assistant  engineer  competent  to  take  his 
place  or  keep  the  work  going  a  decent  pace  for  sufficient  time  to  enable  a  new  chief 
engineer  to  master  the  situation.  His  department  is  not  organized — i.  e. ,  the  machine 
is  not  built  and  therefore  can  not  run  itself. 

It  is  true  that  Mr.  Wallace  raised  the  wages  of  all  the  employees, 
black  and  white,  on  the  Isthmus,  and  this  doubtless  rave  some  satisfac- 
tion, but  in  no  way  stopped  the  panic  or  checked  the  demoralization. 
That  he  perfected  the  organization  in  the  time  between  the  24th  of 
May,  when  he  reached  the  Isthmus,  and  the  16th  of  June,  when  he 
left  there,  is  without  foundation.  Mr.  Wallace  and  Governor  Magoon 
were  the  majority  of  the  executive  committee,  and  at  the  meeting  of 
June  14,  1905,  two  days  before  Mr.  Wallace  left  the  Isthmus,  he  sub- 
mitted tiie  organization  of  the  department  of  construction  and  engi- 
neering, effective  June  1,  1905,  wnich  I  append  as  Exhibit  23. 

In  thb  plan  of  organization  provision  was  made  for  seventeen  con- 
structing engineers,  who  were  the  chief  engineer^  the  assistant  chief 
eng^ineer,  the  principal  assistant  engineer,  five  division  engineers,  five 
assistant  division  engineers,  and  four  resident  engineers,  and  of  these 
the  positions  of  assis&nt  chief  engineer,  of  principal  assistant  engineer, 
three  division  engineers,  and  five  assistant  division  engineers,  or  ten 
in  all,  were  vacant.  Mr.  Dauchj  in  this  plan  was  assigned  temporarily 
to  fill  three  division  engineerships  and  in  addition  became  acting  chief 
engineer  when  Mr.  W^allace  left.  Mr.  Maltby  was  assigned  temporarily 
to  two  assistant  engineerships.  The  other  vacancies  were  not  even 
temporarily  filled. 

Tne  four  positions  created  by  this  plan,  of  superintendents  of  trans- 
portation, of  excavation,  of  mining,  and  of  dumps  at  Culebra,  the  only 
division  where  such  positions  were  provided,  were  all  vacant. 

Mr;  A.  M.  Burtt,  supervising  architect,  who  was  to  have  charge  of 
the  most  important  work  that  the  Commission  had  on  hand,  to  wit, 
that  of  constructing  buildings  for  their  laborers,  had  been  a  draftsman 
in  the  office  of  Mr.  Johnson,  the  previous  supervising  architect,  who 
had  died  of  vellow  fever.  He  was  promoted  by  Mr.  Wallace  to  the 
position  of  the  chief  of  the  bureau  in  June,  and  when  Mr.  Stevens 
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went  to  the  Isthmus  he  found  that  he  had  little  or  no  experience  in 
construction  and  was  obliged  to  relieve  him.  Mr.  Prescott,  who  was 
the  superintendent  of  the  railroad,  had  been  an  assistant  superintend- 
ent under  Colonel'  Shaler  and  was  made  superintendent  under  Mr. 
Wallace.     He  was  found  by  Mr.  Stevens  unequal  to  the  task,  as  was 

gerfectly  apparent  from  the  bad  state  of  congestion  that  existed  on  the 
anama  Railroad  at  this  time. 

But  Mr.  Wallace  says  that  Mr.  Dauchy  was  there,  and  quite  as  com- 
petent as  he  was,  as  acting  chief  engineer,  to  carry  on  the  work.  I 
need  only  refer  to  GeneraiDavis's  comment  on  the  condition  of  things 
when  Mr.  Dauchy  was  in  charge  to  refute  Mr.  Wallace's  statement  upon 
this  subject.  More  than  this,  Mr.  Wallace  contradicts  himself  by  his 
conduct  in  respect  to  Mr.  Dauchy,  for  he  says  in  his  letter  of  June  8, 
already  an  exhibit: 

The  greatest  handicap  at  this  time  is  the  lack  of  several  high-class  assistants.  All 
the  men  here  are  loyal  and  perfectly  competent  in  the  handling  of  their  several 
divisions  or  bureaus  as  the  work  now  exists,  but,  in  view  of  the  large  amount  of  or- 
ganization and  expansive  work,  several  high-salaried  men  are  needed  who  shonld 
be  personally  selected  by  the  chief  engineer.  Since  my  original  appointment  as 
chief  engineer  this  matter  has  been  given  constant  thought,  and  a  great  many  men 
considered  for  the  more  important  positions  that  have  not  yet  been  fifled,  particularly 
that  of  assistant  chief  engineer. 

Refusal  after  refusal  has  been  met  with,  ^^^^gb  as  high  as  $15,000  per  annum 
has  been  offered  in  a  tentative  wav.  This  position  is  a  most  difficult  one  to  fill, 
probably  much  more  so  than  it  would  be  to  select  a  successor  to  the  chief  engineer, 
as  his  assistant  must  necessarily  have  ability  fully  equal  to  that  of  his  superior,  and 
be  perfectly  competent  to  step  into  his  place  should  ill  health,  inclination,  or  any 
other  reason  cause  the  chief  engineer  to  leave  the  service.  It  is  absolutely  neces- 
sary that  a  man  of  this  character  should  be  secured  without  further  delay,  and  that 
he  be  personally  selected  by  and  be  a  man  in  whom  the  chief  engineer  has  perfect 
confidence.  It  will  also  be  necessary  to  employ  other  high-class  men  in  the  immedi- 
ate future.  It  was  the  intention  of  the  chief  engineer  to  secure  these  men  on  his 
recent  return  to  the  United  States  after  personal  conferences  and  full  investi- 
gation of  their  records,  but  the  important  matters  connected  with  the  reorganization 
of  the  Commission  and  the  Panama  Railroad  have  prevented;  and  on  account  of  the 
demoralization  which  had  occurred  during  my  absence,  due  to  the  deaths  of  Messrs. 
Johnston  and  West,  and  the  illness  of  General  Davis,  and  the  general  unsettled  state 
of  affairs  existing  on  the  Isthmus,  owing  to  the  reorganization  of  the  CommissioD,  it 
appeared  highly  desirable  for  me  to  return  to  Panama  than  to  allow  the  question  of 
personnel  to  be  taken  up  at  a  later  date. 

If  it  was  true  that  Mr.  Dauchy  was  a  competent  man  to  canr  on 
the  work  of  organization  and  expansion  of  the  organization,  and  keep 
a  firm  hand  and  overcome  the  panic  and  the  confusion  that  was  exist- 
ing on  the  Isthmus,  Mr.  Wallace  would  have  made  him  his  assistant 
chief  engineer,  or  principal  assistant  engineer,  two  ofiicials  provided 
for  in  his  plan  of  organization.  Instead  of  that,  in  his  elaborate  plan  of 
organization,  he  reteined  him  merely  as  resident  engineer  at  Culebra. 
Nothing  could  more  emphatically  testify  to  the  fact  that  Mr.  Wallace 
did  not  re^rd  Mr.  Daucny  as  equal  to  the  position  in  which  he  left  him. 

Again,  if  this  was  the  most  opportune  time,  as  Mr.  Wallace  says, 
that  would  be  likely  to  come  in  tne  next  year  for  him  to  leave  the 
Isthmus,  why  was  it  necessary  for  him  in  his  telegram  to  me  to  ask 
that  he  be  ordered  from  the  Isthmus?  He  answers  this  in  his  letter 
of  June  8,  which  I  have  already  quoted  above.     He  says: 

The  suggested  order  to  return  to  the  United  States  for  a  conference  with  yon,  prior 
to  your  leaving  for  the  Philippines,  was  to  cause  a  better  effect  on  the  men  here  than 
if  they  understood  that  I  had  returned  of  my  own  volition,  as  it  would  be  natoral  to 
suppose  that  you  might  desire  a  personal  conference  with  me  in  relation  to  the  work 
here  before  your  departure  for  a  considerable  absence  from  the  coontry. 
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In  other  words,  he  wished  me  to  enable  him  to  present  to  the  employ- 
ees and  workmen  on  the  Istimius  a  fictitious  reason  for  his  leaving  the 
Isthmus.     Why  did  he  wish  it  to  appear  that  he  was  not  leaving  the 
Isthmus  at  his  own  volition?    Only  one  answer  can  be  made  to  this, 
and  that  is  that  he  knew  that  his  leaving  the  Isthmus  of  his  own  voli- 
tion would  only  add  to  the  panic  and  the  demoralization  which  existed 
on  the  Isthmus  when  he  did  leave.    The  truth  was  that  the  yellow- 
fever  panic  was  at  its  height  when  he  left  the  Isthmus;  the  number 
of  cases,  the  number  of  deaths,  and  the  number  who  ran  away  from  the 
Isthmus  on  that  account  were  highest  in  June  when  Mr.  Wallace  left. 
Mr.  Wallace  left  Mr.  Dauchy  with  final  authority  not  only  as  chief 
engineer,  but  also  in  the  running  of  the  railroad,  for  by  a  special  order 
he  plaeea  Mr.  Prescott  under  Mr.  Dauchy,  with  the  somewhat  useless 
provision  that  if  Mr.  Prescott  did  not  agree  with  Mr.  Dauchy  he 
might  appeal  to  the  vice-president  and  general  manager,  Mr.  Wallace, 
in  the  United  States.     I  append  hereto,  as  Exhibit  24,  the  order  which 
he  left  on  this  subject.     Now,  the  fact  was  that  Mr.  Dauchy^  so  far  as 
appears,  had  never  had  any  experience  in  managingand  running  a  rail- 
road.    He  was  simply  a  railroEid  engineer.     Mr.  Prescott  had  shown 
himself  to  be  entirely  unable  to  cope  with  the  congestion  which  then 
existed  on  the  Isthmus,  and  which  was  likely  to  become  a  great  deal 
more  severe.     Because  of  the  reorganization,  and  through  the  eflForts 
of  Mr.  Shonts  and  Mr.  Wallace,  and  the  new  blood  which  was  brought 
into  the  organization,  the  material,  machinery,  and  lumber,for  which 
requisitions  had  been  so  long  delayed  in  filling,  were  now  all  on  the  move 
to  the  Isthmus,  and  Mr.  Wallace  knew  that  within  the  next  succeeding 
six  weeks  or  two  months  an  enormous  amount  of  material,  machinery. 
and  lumber  must  arrive  on  the  Isthmus  and  must  be  disposed  of  ana 
must  be  put  into  constructive  work  if  the  organization  was  to  be  made 
eflfective  at  all.     Indeed,  it  had  already  begun  to  arrive.     The  increased 
congestion  came,  and  there  was  great  difficulty  in  securing  delivery 
from  the  ships  by  the  railway  of  the  necessary  lumber  for  the  long- 
delayed  construction  by  which  roofs  were  to  be  put  over  our  employees 
and  laborers.     I  append  official  statement  of  material  and  machinery 
arriving  on  Isthmus,  May,  June,  July,  and  August,  1905;  marked 
Exhibit  No.  24i. 

Then  there  were  coming  a  great  many  additions  to  the  force.  By 
reference  to  the  exhibit  already  put  in  it  will  be  found  that  in  May 
there  were  1,753  white  employees  on  the  Isthmus,  which  was  reduced 
by  the  last  day  of  June  to  1,641,  but  that  in  July  this  was  increased  to 
2,402,  and  in  August  to  2,695,  or  more  than  1,000  in  two  months. 
In  June  the  number  of  colored  employees  was  8,117,  which  increased 
in  July  by  1,786  to  9,855.  In  other  words,  in  white  and  black  there 
wa«  an  increase  within  the  two  uoonths  next  succeeding  Mr.  Wallace's 
departure  of  nearly  3,000  employees.  It  has  been  seen  from  General 
Davis's  report  and  Mr.  Dauchy 's  report  how  little  aceommodation 
there  was  tor  them  on  the  Isthmus.  There  were  2,000  houses  on  the 
Isthmus  left  by  the  French  suitable  and  needed  for  occupancy  by 
our  employees  if  reconstructed  and  repaired.  Mr.  Wallace  had  suc- 
cee^led  in  reconstructing  or  repairing  about  350  when  he  left.  The 
testimony  of  Governor  Magoon  and  of  Mr.  Shonts  shows  the  inadequate 
provision  there  was  for  the  food.  I  commend  to  you  Governor 
Magoon's  report  of  conditions  on  the  Isthmus  at  that  time,  made 
March  30,  1906,  and  filed  as  Exhibit  25.  ^,^„,^^^  ^^  GoOqIc 
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The  duty  of  the  hour  was  to  infuse  esprit  de  corps  into  a  frightened 
and  stampeded  force  of  employees,  to  house  and  feed  an  influx  of 
3,000  new  employees,  to  take  care  of  and  distribute  properiy  over  the 
Isthmus  a  great  amount  of  machinery  and  construction  material,  to 
clear  an  intSequate  railwajr  of  greatly  congested  commercial  business, 
and  to  perfect  an  organization  with  not  half  the  needed  leading  assistants. 
This  was  the  time  which  Mr.  Wallace  selected  to  retire  for  a  vacation 
to  study  plans.  The  post  of  danger  and  responsibility  and  honor  under 
such  conditions  was  on  the  Isthmus,  and  it  was  no  time  to  turn  things 
over  to  a  subordinate.  In  the  letter  of  March  15  which  Mr.  Wallace 
wrote  me,  and  which  I  have  already  introduced,  he  uses  the  expression 
'*I  prefer  to  remain  on  the  firing  line,"  indicating  at  that  time,  when 
he  had  no  thought  of  leaving,  where  the  post  of  importance  was  for 
the  chief  engineer. 

I  submit  to  the  committee,  in  view  of  the  facts  that  I  have  given, 
there  is  not  the  slightest  support  in  this  record  for  the  astound- 
ing statement  by  Mr.  Wallace  which  he  made,  first  in  his  letter  of 
June  8,  again  in  the  statement  which  he  made  to  the  press  on  July 
30,  and  again  in  his  evidence  before  this  committee,  that  there  was  no 
time  in  tne  history  of  the  construction  of  the  canal  when  the  chief 
engineer  might  better  be  spared  from  the  Isthmus  than  when  he  left, 
on  the  16th  of  June  last. 

In  Mr.  Wallace's  evidence  before  the  conmiittee  he  does  admit  that 
there  was  demoralization  after  he  left,  but  he  says  that  my  criticism  of 
him  at  our  interview  which,  with  the  approval  of  the  President,  I  pub- 
lished, created  the  demoralization.     I  quote  from  his  evidence: 

And  when  Mr.  Stevens  arrived  on  the  Isthmus,  about  the  1st  of  August,  I  have 
been  informed  that  he  found  things  in  a  very  demoralized  condition.  Now,  that  was 
not  due  to  my  resignation.  It  was  due  to  the  treatment  when  I  resigned,  and  also 
resulted  from  the  fact  that  as  the  men  that  I  left  on  that  Isthmus  had  seen  their  chief 
discredited  in  a  way,  and  knew  that  a  successor  was  to  fill  his  position  that  had  been 
selected  with  an  idea  that  everything  that  I  had  done  was  subject  to  criticism,  there 
was  not  a  man  there  that  felt  his  place  was  secure,  and  the  result  was  there  was 
naturally  complete  demoralization. 

Upon  this  point,  Governor  Magoon  says  in  his  report  of  March  20, 
1906: 

The  diflSculties  and  discomforts  of  the  situation  were  many  and  distressing.  Every- 
one felt  that  Wallace  had  abandoned  the  situation,  and  that  his  action  countenanced 
similar  action  on  the  part  of  others,  and  that  the  inevitable  result  would  be  that 
imperative  action  by  the  executive  committee,  which  should  be  had  at  once,  must  of 
necessity  be  long  delayed  and  probably  deferred  until  such  time  as  to  make  the 
action  unavailing.  Had  means  of  departure  from  the  Isthmus  been  immediately 
available,  I  believe  we  would  have  had  both  a  panic  and  a  rout.  Before  it  was  pce- 
sible  for  any  considerable  number  of  our  people  to  leave  the  Isthmus,  the  papers 
arrived  containing  the  expression  of  views  made  by  Secretary  Taft  at  tJtie  tune  of 
his  interview  with  Mr.  Wallace  in  New  York.  The  effect  of  reading  this  published 
statement  was  immediate,  far-reaching,  and  beneficial. 

The  ordinary  comment  was,  **  Well,  that  ought  to  stop  the  cold-footed  brigade,'* 
or  some  expression  of  like  tenor.  It  brought  to  the  attention  of  all  of  us  what  had 
been  lost  sight  of  in  the  general  discomfort— that  there  was  something  more  involved 
in  the  enterprise  in  which  we  were  engaged  than  our  personal  comfort  or  personal 
advantage;  it  aroused  the  spirit  which  is  so  important  to  armies  or  other  large  bodiee 
of  inen  engaged  in  a  common  endeavor  that  tney  owed  allegiance  to  the  cause,  and 
having  once  entered  upon  the  accomplishment  of  a  purpose  they  must  of  necessity 
sacrifice  personal  advantage  to  the  public  enterprise.  There  were  many  evidences 
that  canie  to  my  knowledge  and  to  my  personal  observation  that  the  effect  of  the 
publications  of  the  Secretary's  remarks  promoted,  if  it  did  not  create,  in  tiie  minds  of 
the  Americans  on  the  Isthmus  the  sentiment  to  which  I  have  refened. 
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Mr.  Wallace  deserted  the  Government  at  a  time  when  his  presence  on 
the  Isthmits  was  indispensable,  and  instead  of  making  abundant  provi- 
sion, as  he  says,  for  the  preservation  of  the  interests  or  the  (government, 
he  utterly  ignored  those  interests  and  selected  a  time  for  his  departure 
that  could  not  have  been  more  disastrous.  The  great  good  fortune  which 
we  had  in  happening  within  three  days  upon  Mr.  Stevens  and  securing 
his  acceptance  was  not  due  in  any  way  to  Mr.  Wallace's  intervention, 
and  the  dangers  which  were  averted  by  this  piece  of  good  luck  are  not 
due  in  the  slightest  degree  to  Mr.  Wallace's  care  or  desire  to  save  the 
interests  of  his  emplover  which  he  had  thus  deserted. 

It  is  said  that  I  neglected  the  interests  of  the  United  States  by  dis- 
missing Mr.  Wallace  and  not  availing  myself  of  his  offer  to  remain  in 
an  advisory  capacity  and  give  us  the  l>enefit  of  the  studies  which  he 
had  never  committed  to  paper  at  that  time,  but  which  he  proposed 
to  commit  to  paper  in  the  two  months  of  contemplative  retirement.  I 
was  not  impressed  with  that  suggestion  at  the  time,  and  have  not  been 
since.  However  valuable  his  report,  its  loss  would  never  have  equaled 
the  detriment  to  the  discipline  and  esprit  of  the  service,  had  he  been 
permitted  to  retire  from  the  post  of  danger  and  responsibility  in  such 
an  emergency  and  yet  thereafter  to  enjoy  the  prestige  of  association 
with  the  canal  enterprise.  But  more  than  this,  he  had  advised  me  in 
February  that  he  had  committed  his  views  to  a  report.  In  his  letter 
of  February  23,  already  among  the  exhibits,  he  wrote  me  on  the  subject 
of  his  report  as  follows: 

In  r^ard  to  canal  matters,  I  presume  by  the  time  this  reaches  you  the  Isthmian 
Canal  Commission  will  have  acted  upon  the  recommendations  contained  in  the 
report  of  the  engineering  committee,  consisting  of  Professor  Burr,  Mr.  Parsons,  and 
General  Davis,  which  was  recently  in  session  for  three  weeks  on  the  Isthmus.  I 
placed  at  the  disposal  of  this  committee  the  results  of  my  studies  during  the  eight 
months  I  have  held  the  position  of  chief  engineer  of  this  work,  as  contamed  in  my 
report  to  the  Commission  dated  February  1. 

If  the  Commission  shall  have  taken  favorable  action  on  the  en^neering  commit- 
tee's report  by  the  time  you  receive  this  letter,  the  principal  engineering  questions 
requiring  expert  council  will  have  been  settled.  Those  that  remain  for  furtner  con- 
sideration will  be  connected  with  the  details  of  the  Gamboa  dam  and  spillway,  and 
the  utilization  of  this  dam  for  the  generation  of  electrical  power;  but  all  of  the  prob- 
lema  in  reference  to  the  general  plan  and  design  of  the  canal  itself  will  have  been 
di8i>o0ed  of,  except  those  which  will  of  necessity  have  to  be  decided  by  the  chief 
engineer  on  the  ground  from  time  to  time  as  they  may  arise. 

The  measures  which  were  immediately  taken  to  make  up  for  Mr. 
Wallace's  retirement  are  set  forth  in  Exhibit  26,  hereto  appended. 
The  members  of  the  Canal  Commission  and  Mr.  Stevens  were  able  to 
furnish  the  consulting  board  with  the  needed  data. 

Mr.  Wallace  said  in  his  defense  published  June  30,  and  in  his  evi- 
dence, that  he  was  prevented  by  the  presence  of  Mr.  Cromwell  from 
telling"  me  all  the  real  reasons  for  his  leaving  the  oflSce  of  chief 
en^neerand  refusing  to  go  back  to  the  Isthmus,  and  so  contented  him- 
self with  stating  only  one,  to  wit,  that  he  had  had  a  better  offer.     But  in 

a  letter  which  has  been  published  in  full  at  page ,  which  he  wrote 

to  Mr.  Shonts  on  J  une  26,  the  day  after  the  Manhattan  Hotel  interview, 
but  before  its  publication,  he  says: 

*  ♦  *  The  business  proposition  that  I  have  now  under  consideration  is  of  such 
an  important  character  and  opens  out  such  a  wide  field  for  future  prosperity  to  me  that 
I  can  not  possibly  see  how  I  would  be  justified  in  declining  it.  My  family  and  those 
of  my  friends  with  whom  I  have  consulted  with  regard  to  it  have  been  absolutely  a 
unit  in  urging  me  to  form  the  new  connection. 
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There  were  so  many  sides  to  this  matter  that  I  tfoonght  it  best  for  the  Secretary  of 
War  and  myself  to  discuss  it  in  all  its  features  and  at  length.  I  also  did  not  £eel  tbat 
it  would  be  fair  to  the  Secretary  to  let  the  matter  go  over  until  after  he  had  left  the 
country. 

Of  course,  both  of  these  ntatements  can  not  be  true. 

A^in,  he  says  that  one  of  his  reasons  which  he  did  not  tell  me  after 
leaving  the  Isthmus  was.  in  effect,  that  he  felt  that  he  could  not  gel 
along  with  Mr.  Shonts;  that  Mr.  Shonts  was  incompetent,  and  that  he 
felt  certain  that  in  the  future  there  would  be  a  break  between  theoi, 
and  that  it  was  wise  for  him  to  leave  in  advance  of  that  Yet  in  this 
same  letter  of  June  26th  he  said  to  Mr.  Shonts: 

I  desire  to  express  to  you  my  warm  personal  r^ard,  and  my  thanks  for  the  kind 
and  generous  way  in  which  you  have  treated  me  in  all  matters  connected  with  the 
work,  and  to  assure  you  that  your  personality  had  nothing  whaterer  to  do  with  the 
step  that  I  am  taking;  in  fact,  in  considering  the  questions  from  hoth  sides,  one  of 
the  strong  inducements  for  me  to  remain  was  your  pleasant  personality  and  our  warm 
personal  friendship. 

On  the  other  hand,  the  probability  of  your  heing  disconnected  with  this  work, 
either  in  the  near  or  immediate  future,  which  seemed  to  come  to  me  intoitively,  and 
the  probability  of  the  position  being  filled  by  some  men  with  whom  I  could  not  har- 
moniously act,  was  one  of  the  strong  inducements  that  controlled  me. 

Here  again  Mr.  Wallace  is  refuted  out  of  his  own  mouth. 

Again,  Mr.  Wallace  says  that  he  understood  that  Mr.  Shonts  had 
had  the  assurance  that  he  would  have  a  free  hand  in  the  management 
of  matters.  Doubtless  it  was  true  that  there  was  given  to  Mr.  Shonts 
general  executive  control  of  all  the  affairs. of  the  Commission.  This 
was  quite  in  accord  with  the  order  of  April  1,  in  which  it  was  pro- 
videa  with  respect  to  the  chairman  of  the  Commission  that,  in  addition 
to  having  charge  of  the  fiscal  affaii*s  of  the  Commission^  the  purchase 
and  delivery  of  all  materials  and  supplies,  the  accounts,  bookkeeping 
and  audits,  and  the  commercial  operations  in  the  United  States*of  the 
Panama  Railroad  and  steamship  lines,  that  he  should  have  charge  of 
the  geneml  concerns  of  the  Commission,  subject  to  the  supervision 
and  direction  of  the  Secretary  of  War,  and  this  was  in  accord  with  the 
recommendation  of  Mr.  Wallace  of  December  5, 1904,  already  included 
in  the  exhibits,  in  which  he  suggested  that  the  chairman  should  have 
general  charge  of  the  executive  functions  of  the  Commission,  and 
should  be  also  a  conunittee  on  purchases  of  materials  and  supplies. 

Affain,  Mr.  Wallace  says  that  another  reason  for  his  leaving  the 
canal  service  was  because  of  the  all-pervasive  influence  of  Mr.  (>om- 
well.  Neither  in  his  interviews  with  Judge  Magoon  nor  in  his  pub- 
lished statement  of  June  30th,  nor  in  his  letter  to  Mr.  Shonts  did 
he  mention  any  such  ground.  This  he  advanced  for  the  first  time 
when  he  came  before  this  committee.  The  instance  of  Mr.  Cromwell's 
pervasive  influence,  which  Mr.  Wallace  dwells  upon  as  pointing  to  dis- 
aster, was  the  appointment  by  the  executive  committee  of  the  railroad 
company  of  Mr.  Wallace  as  superintendent  of  the  railway  in  March, 
1905.  I  have  explained  how  this  appointment  came  to  be  made  and 
that  it  was  at  my  instance  because  of  Wallace's  suggestion  to  me  that 
it  was  necessary  for  him  to  control  the  operations  of  the  railroad. 
Mr.  Cromwell  has  handed  me  the  letter  which  Mr.  Wallace  wrote  him 
in  answer  to  his  dispatch  announcing  that  he  had  been  appointed  saper- 
intendent  of  the  railroad,  and  it  is  as  follows: 
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IflTHMiAir  Canal  CoMBciasiON, 

Pananui,  March  15^  1906, 
John  F.  Wallace,  Chief  Engineer.    Pexsonal. 

Mr.  WiLLLAM  N.  Cbomwell, 

AUomey,  Panama  RaUroad  Company,  New  York  City. 

Mt  Deab  Mb.  Cbohwell:  I  am  in  receipt  of  your  cable. 

What  did  I  ever  do  to  you  that  would  cause  you  to  try  to  get  even  by  saddling  the 
PRDama  Railroad  on  me?  I  never  harmed  you  in  word,  look,  or  thought,  and  always 
had  the  very  kindeat  feelings  for  yoo.  In  common  with  other  American  citizens  I 
have  always  ai»reciated  the  sreat  service  which  you  performed  in  making  the  con- 
stmctioD  01  the  Panama  CanaHby  Americans  possible.  A  nd  to  think  that  underneath 
that  most  agreeable  countenance  of  vours  there  should  lurk  a  malicious  heart!    . 

It  is  such  things  as  these  that  undermines  one's  faith  in  humanity  and  causes  one 
to  ti^e  a  pessimistic  view  of  life,  from  which  recovery  iH  impossible.  Time,  the 
healer  of  all  things,  may  eventually  enable  me  to  forgive  vou.  Your  ^)reHent  |>er- 
sonal  safety,  however,  depends  solely  on  the  2,000  miles  of  rolling  ocean  lymg  l)etwt»en 
New  York  and  Colon. 

I  suppose  some  day  if  you  continue  to  be  controlled  by  malicious  motives  you  will 
see  that  the  title  is  changed  to  one  more  in  accord  with  what  I  have  been  accustomed, 
00  that  my  railroad  friends  will  not  consider  me  as  being  promoted  down  the  Uidder. 

When  a  man  makes  his  first  misstep,  like  you  have,  there  is  no  telling  to  what 
extent  he  may  ultimately  be  induced  to  go. 
Yours,  truly, 

John  F.  Wallace. 
Mrs.  Wallace  daairss  to  be  remembered  to  you. 

The  jocalarity  and  friendly  tone  of  this  letter  does  not  indicate  that 
the  wnter  suspected  disaster  from  bis  correspondent  at  that  time. 

Mr.  Wallace  says  that  while  he  approved  of  the  plan  of  reorganiza- 
tion and  expressed  his  approval  of  it,  it  was  not  until  he  got  aboard 
ship  and  was  on  his  way  down  to  the  Isthmus  that,  in  thinking  over 
matters,  he  reached  his  final  conclusion  that  he  would  resign  for  one 
reason  among  others  that  Cromwell  was  a  dangerous  man  and  would 
lead  the  Canal  enterprise  to  disaster.  Compare  this  with  what  he 
wrote  to  Mr.  Cromwell  two  days  after  he  had  landed  on  the  Isthmus: 

Isthmian  Canal  (Commission, 

Panama,  May  ^6,  1906, 
John  F.  Wallace,  Chief  Engineer. 

Hr.  Willlam  Nxlson  Cbomwbll, 

49  Wall  Street,  New  York, 

My  D«ab  Mb.  Cbomwsll:  During  my  restful  voyage  to  the  Isthmus  on  the  Sept- 
raiUha,  while  mulling  over  various  matters  connected  with  our  work,  my  mmd 
repeatedly  returned  to  the  words  of  advice  and  counsel  which  I  received  from  you. 
l«rticiilarly  the  conversation  which  we  had  at  your  house,  where  Mrs.  Cromwell 
and  yourself  so  kindly  entertained  us  the  night  before  our  departure. 

The  more  thought  I  give  the  matter  the  more  I  am  impressed  with  your  words  of 
wiadom,  and  it  is  needtess  for  me  to  say  that  I  will  endeavor  to  carry  out  the  policy 
ouOined. 

In  looking  bock  over  the  events  of  the  last  few  months,  I  become  more  and  more 
impressed  with  the  wisdom  underlying  the  action  of  the  President  and  the  Secretary 
of  War,  as  well  as  with  the  wisdom  of  their  **  privy  counsel "  and  the  tactful  manner 
in  which  matters  have  been  guided  through  the  troubled  waters  of  the  sea  of  com- 
plication which  has  surrounded  the  situation. 

While  my  own  manners  and  methods  are,  as  you  know,  blunt  and  direct,  my 
deficiencies  in  this  direction  only  serve  to  enhance  the  appreciation  I  have  of  the 
skilled  and  polished  diplomat  who  has  made  this  great  work  a  possibility,  and  whose 
tbongfatfal  care  and  guidhig  hand  will  be  most  important  facrtors  in  the  ultimate  suc- 
oesB  of  the  enterprise. 

In  cloaing,  permit  me,  my  dear  Mr.  Cromwell,  **to  lift  my  hat  to  you." 
I^noarely,  youn, 

John  E.,  Wallacb. 
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Senator  Morgan.  Did  you  show  that  letter  of  Magoon's  to  Crom- 
well before  Mr.  Wallace  arrived  from  the  Isthmus? 

Secretary  Taft.  My  recollection  is  that  I  did,  sir. 

These  letters  seriously  affect  the  credibility  of  Mr.  Wallace's  testi- 
mony before  this  committee  as  to  why  he  deserted  the  post  of  danger  at 
the  Isthmus  and  are  enough  in  themselves  to  show  that  the  basis  of  my 
criticism  of  him  at  the  Manhattan  Hotel  was  accurate.  The  reasons 
which  Mr.  Wallace  has  now  given  in  his  evidence  for  his  action  are  mere 
afterthoughts;  they  were  not  present  in  his  mind  at  the  interview  at  the 
Manhattan  Hotel,  and  they  never  were  the  real  reasons  for  his  action. 

It  happened,  as  I  have  already  said,  that  by  the  greatest  good  for- 
tune, on  behalf  of  the  Philippine  government  I  had  employed  Mr. 
John.  F.  Stevens  as  consulting  engineer  to  supervise  the  construction 
of  railroads  in  the  Philippines.  Mr.  Stevens  had  gone  west  to  Chicago 
to  make  ready  to  go  with  the  Philippine  party  to  Manila.  As  soon  as 
it  was  decided  that  Mr.  Wallace  would  not  continue  as  chief  engineer 
I  directed  Mr.  Shonts  to  make  inquiry  everywhere  in  regard  to  Mr. 
Stevens's  qualifications  as  chief  constructive  engineer  to  build  the 
canal.  To  my  great  relief  the  answers  procured  within  two  days  were 
most  satisfactory,  and  then  the  question  was.  Would  Mr.  Stevens  accept? 
Mr.  Stevens  took  time  to  consider,  consulted  Mrs.  Stevens,  and  finally 
consented,  at  a  salarv  of  ^0,000,  to  accept  the  responsible  office.  In 
this  most  remarkable  way  we  succeeded  in  obtaining  one  of  the  very 
few  men  in  this  country  capable  of  performing  the  task,  although  we 
had  but  two  or  three  days  in  which  to  do  it.  Ilad  we  been  as  unfortu 
nate  in  selecting  a  chief  engineer  for  the  work  as  Mr.  Wallace  was  in 
securing  his  two  chief  assistant  engineers  we  should  have  been  delayed 
more  than  a  year  in  finding  the  proper  man. 

Mr.  James  J.  Hill,  probably  the  greatest  American  railroad  con- 
structor, has  told  me  that  he  has  known  Mr.  Stevens  for  seventeen 
years,  and  that  if  we  had  searched  the  country  over  and  every  com- 
petent person  had  been  willing  to  accept  we  could  not  have  obtained  a 
man  better  adapted  to  the  peculiar  work  of  building  the  canal  than 
Mr.  Stevens.  Everything  that  Mr.  Stevens  has  done  since  he  has  been 
in  the  employ  of  the  Commission  as  chief  engineer  justifies  this  esti- 
mate of  Mr.  Hill,  and  I  am  sincerely  thankful  that  at  a  time  when 
everything  seemed  most  dark  and  discouraging  in  the  construction  of 
the  canal,  and  when  the  climax  of  trouble  was  reached  in  the  retire- 
ment of  Mr.  Wallace,  we  were  able  to  secure  Mr.  Stevens. 

THE  MARKEL  CONTRACT. 

Everything  with  respect  to  the  Markel  contract  occurred  while  I 
was  in  the  Philippines,  except  the  action  on  it  by  the  railroad  direct- 
ory, which  occurred  while  1  was  making  my  trip  to  the  Isthmus  in 
November,  1905.  In  my  letter  transmitting  the  annual  report  of  the 
Commission  I  discussed  the  whole  subject  and  have  nothing  to  add  to 
it,  except  to  sa}'  that  I  am  strongly  convinced  by  the  evidence  that  Mr. 
Shonts  acted  in  the  utmost  good  faith  and  in  the  earnest  desire  to  secure 
the  best  method  of  feeding  the  employees  on  the  Isthmus.  Mr.  Markel 
struck  me  as  a  man  of  directness  and  simplicity  and  one  who  was 
willing  to  do  the  fair  thing. 

It  is  a  mistake  to  suppose  that  under  the  original  contract  there  was 
any  power  of  absolute  cancellation  by  the  Government,  The  power 
of  cancellation  was  conditioned  on  Markel's  failure  to  satisfy  the  gen- 
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eral  manager  of  the  railroad  with  the  work  which  he  did  under  the 
contract,  and  it  is  well-established  law  that  the  general  manager  would 
in  expressing  his  satisfaction  or  dissatisfaction  be  obliged  to  exercise 
good  faith.  To  substitute  for  such  a  cancellation  clause  without  any 
consideration  a  clause  which  gave  the  absolute  right  on  the  part  of  the 
Government  of  cancelling  it  any  time  without  making  compensation 
for  the  contractor's  outlay  and  time  then  incurred,  would  have  been  a 
most  inequitable  arrangement,  and  I  am  sure  that  the  conunittee  will 
conclude  when  it  takes  all  of  the  circumstances  into  consideration  that 
the  action  of  the  President  in  approving  the  payment  to  Markel  of  a 
reasonable  amount  for  his  expenses  and  the  time  he  consumed  and  the 
trouble  to  which  he  was  put,  was  not  only  just  but  completely  within 
the  President's  discretion,  as  the  Attorney-General  has  held. 

Senator  Morgan.  That  was  all  done  by  the  board  of  directors  of 
the  railroad,  was  it  not? 

Secretaiy  Taft.  Yes,  sir;  but  subsequently  examined  by  me,  and 
approved  by  me  in  the  letter  of  transmittal. 

THE  REVOCABLE  LICENSE  TO  THE  UNION  OIL  COBiPANY  FOR  THE  CON- 
STRUCTION OF  A  PIPE  LINE  FROM  PANAMA  TO  COLON. 

I  observe  that  there  has  been  considerable  discussion  before  this 
committee  of  the  propriety  of  the  action  of  the  President,  taken  on 
my  recommendation,  in  granting  a  revocable  license  to  the  Union  Oil 
Company  of  California  to  lay  a  pipe  line  from  Panama  to  Colon  for 
the  conveyance  of  crude  oil  from  oil  steamers  on  the  Pacific  to  oil 
steamers  on  the  Atlantic.  I  append  as  Exhibit  27  the  entire  corre- 
s]x>ndence  on  the  subject,  and  shall  state  the  matter  as  succinctly  as 
I  can. 

The  Union  Oil  Company's  president  applied  to  me  for  a  revocable 
license  to  construct  tne  pipe  line  across  the  Isthmus.  He  stated 
that  they  were  an  indepenaent  oil  company  and  had  no  association 
whatever  with  the  Standard  Oil  Com  pan  v;  he  said  they  had 
extensive  oil  fields  in  California  from  which  they  obtained  an 
excellent  quality  of  crude  oil,  and  that  they  desired  to  furnish 
this  oil  to  the  Conmiission  for  use  in  its  work  on  the  Isthmus, 
but  that  they  also  and  chiefly  desired  a  pipe  line  across  the 
iBthmus,  by  which  they  might  transport  the  oil  to  New  York  to  refin- 
eries about  to  be  constructed,  so  that  they  might  compete  with  the 
Standard  Oil  Company.  I  said  to  them  that  I  could  not  discuss  with 
them  such  a  proposition  unless  they  had  been  able  to  procure  from 
the  Panamanian  authorities  a  revocable  license  for  the  same  thing. 
At  the  same  time  they  referred  me  to  Mr.  Morton,  then  Secretarv  of 
the  Navy,  and  also  to  Mr.  Metcalf ,  Secretary  of  Commerce  and  Labor, 
both  of  whom  said  they  knew  the  Union  Oil  Company  to  be  a  reputa- 
ble concern,  with  capital  suflScient  to  carry  out  its  obligations.  I 
had  other  assurances  from  reputable  lawyers  and  business  men  from 
San  Francisco.  In  a  short  time  the  president  of  the  oil  company 
came  to  me  and  presented  a  license  issued  to  him  by  the  Panamanian 
Government  for  the  construction  of  a  refining  plant  in  Panama,  with 
a  branch  at  Colon,  and  a  license  to  construct  a  pipe  line  outside  of  the 
Zone  across  the  Isthmus.  This,  he  said,  would  entail  great  expense 
and  make  a  very  roundabout  course,  and  said  he  preferred  the  Zone 
if  we  could  grant  the  license.     I  took  the  matter  to  the  Preddent  and 
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the  Cabinet,  and  it  was  decided  that  a  revocable  nonexclusive  license 
for  a  rental  of  $500  a  month  might  well  be  granted  in  the  public  inter- 
est under  the  conditions  which  are  mentioned  in  the  license,  to  wit, 
that  the  company  should  furnish  oil  at  the  maximum  price  of  90  cents 
a  barrel  at  any  time  when  the  Commission  demanded  it;  that  it  wonid 
lay  its  pipe  along  lines  fixed  by  the  chief  engineer  and  that  it  should 
move  its  pipe  at  any  time  at  the  direction  of  the  chief  engineer, 
and  that  it  should  move  it  entirely  at  the  direction  of  the  Comnm- 
sion.     At  a  later  date  I  had  a  letter  from  Mr.  Lindon  W.  Bates, 
representing  some  Texas  oil  fields,  in  which  he  said  he  wished  to  be 
considered  as  a  bidder  for  the  sale  of  oil,  and  to  know  whether  an 
advertisement  would  be  issued  for  this  purpose  inviting  competition. 
I  told  him  what  had  been  done  and  said  to  nim  that  we  were  not  now 
asking  for  bids  on  oil,  but  that  in  the  future  it  was  very  probable  we 
should  need  oil,  and  that  in  the  meantime  if  anybody  desired  to  exer- 
cise the  same  privilege  which  had  been  granted  to  the  Union  Oil  Com- 
pany, for  the  construction  of  a  pipe  line  across  the  Isthmua,  it  would 
be  granted  under  exactly  the  same  conditions  imposed  upon  the  Union 
Oil  Company,    This  was  some  three  months  l^ro  and  I  have  not  heard 
from  Mr.  Bates  since.    Senator  MoCumber,  of  North  Dakota,  wrote  me 
a  letter  inauiring  into  the  subject  of  the  oil  Dipe  license  on  the  Isthmus, 
and  I  sent  him  aU  the  papers,  including  the  license  and  the  correspond- 
ence that  I  had  had  witn  tne  Union  Oil  Company  and  with  Mr.  Ldndon  W. 
Bates.     Since  that  time  I  have  had  an  application  from  two  oil  com- 
panies, said  to  be  associated  with  the  Standard  Oil  Company,  in  which 
they  requested  that  the  pipe  line  of  the  Union  Oil  Company  be  made  a 
common  carrier.     1  wrote  a  letter  to  the  Union  Oil  Company  and  asked 
whether  this  could  be  done,  and  they  objected  to  it  on  tne  ground  that 
they  had  oil  enough  to  use  the  pipe  themselves  continuously,  and  that 
they  did  not  care  U>  injure  the  quality  of  their  oil  hj  carrying  out  such  a 
plan.     I  advised  the  agent  of  the  two  oil  compames  making  the  latest 
application  that  I  would  consider  favorably  an  application  on  their  part 
to  construct  a  pipe  line  across  the  Isthmus,  and  would  allow  them,  if  they 
desired  to  do  so,  to  use  it  as  a  common  carrier  at  rates  to  be  fixed  witn 
the  Secretary  of  War.     This  I  did  after  conferences  with  the  President 
and  the  Cabinet.     I  have  heard  nothing  from  them  since  that  time. 
Mr.  Stevens  advised  me  that  there  was  plenty  of  room  for  half  a  dozen 
pipe  lines  across  the  Isthmus  and  that  they  would  not  interfere  with 
his  work  at  all  if  he  had  the  right  to  say  where  they  should  go.     My 
idea  has  been  that  this  would  not  only  tend  to  introduce  competition 
into  the  oil  business  in  the  East,  but  also  that  when  the  work  on  the 
Isthmus  had  reached  a  greater  state  of  developinent  than  it  now  is  in^  it 
would  probably  be  possible  for  us  to  use  oil  much  more  economically 
than  coal^  and  that  with  two  or  three  pipe  lines  we  could  succeed  in 
getting  oil  at  a  very  reasonable  rate.    There  is  absolutely  no  preference 
to  anybody  in  this  arrangement.     The  Union  Oil  Company  is  going 
ahead  to  build  its  pipe  line  and  shows  the  genuineness  of  the  offer  by 
the  promptness  with  which  it  has  complied  with  the  conditions  of  the 
revocable  license.    If  anybody  else  desires  the  same  privilege,  it  is  open 
to  him.     When  the  Government  comes  to  buy  oil  it  will  iidverti&%  for 
bids  and  buy  it  from  the  bidder  who  will  deliver  his  oil  at  the  cheapest 
rate  whether  by  pipe  line  or  otherwise. 
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THE  QUESnOK  OF  LABOR. 

With  deference  to  the  opinion  of  men  much  more  experienced  in  the 
nmtter  than  I,  1  venture  to  say  that  we  shall  have  to  ouild  the  canal 
with  tropical  negro  labor,  expensive  as  it  is.  It  may  be  that  we  shall 
secure  Spaniards  or  other  white  men  who  are  able  to  withstand  the 
tropical  sun,  but  at  present  I  see  but  little  prospect  of  it 

Chinamen  do  not  make  better  laborers  than  other  people  when 
imported  without  their  bosses  or  No.  1  men  who  have  aosoiute  con- 
trol over  them.  Thejr  have  been  tried  on  the  Isthmus  before,  and 
showed  themselves  Quite  subject  to  disease  and  also  to  discouragement 
leading  to  suicide.  The  negro  labor  of  the  West  Indies  is  inexhausti- 
ble so  far  as  our  demands  go,  and  it  seems  to  me  that  we  must  rely  on 
training  them,  eliminating  the  poor  and  rewarding  the  more  indus- 
trious and  competent  I  do  not  think  that  Mr.  Shonts  and  Mr.  Stevens 
agree  with  me  in  this,  and  I  am  quite  willing  to  follow  them  in  any 
experiment  within  the  law  which  will  lead  to  a  different  result  from 
that  I  anticipate.     But  this  is  my  present  judgment. 

SHALL  THE  CANAL  BE  BUILT  BY  CONTRACT? 

Of  course  the  canal  ought  to  be  built  by  contract  if  it  can  be  bo 
built^  and  I  think  every  one  who  knows  about  the  situation  believes 
that  ultimately  it  will  be  possible  in  the  interests  of  the  Government  to 
make  proper  contracts;  but  I  beg  the  committee  in  the  discussion  of 
this  subject  to  bear  in  mind  that  at  present  it  is  utterly  impossible  to 
frame  a  law  which  shall  be  of  any  assistance  in  furthering  the  con- 
struction of  the  canal  by  contract.  The  Government  is  bound  to  pro- 
ceed with  construction  for  some  time  in  order  that  it  may  itself  learn 
the  cost  of  doing  work  under  the  conditions  that  exist  on  the  Isthmus, 
and  in  order  that  contractors  may  learn  from  the  actual  conditions  the 

Srioes  which  they  can  afford  to  bid  for  the  work  to  be  done.    Mr. 
tevens  told  me  that  he  thought  it  might  require  a  year  before  all  the 
plans  and  specifications  for  the  work  could  be  concluded. 

He  is  now  alniost  ready  to  begin  work  on  the  construction  of  the 
canal  as  soon  as  its  type  is  determined,  and  the  making  of  plans  and 
specifications  would  not  interfere  at  all  with  his  proceeding  upon  the 
work,  which  does  not  need  the  completion  of  plans  and  specincations 
to  begin  and  continue  it. 

Certainly  a  year,  and  probably  more,  must  elapse  before  the  time, 
arrives  in  which  invitations  for  bids  should  be  prepared,  and  then  six 
months  or  even  longer  time  should  be  given,  m  order  that  possible 
bidders  may  have  tte  opportunity  to  examine  the  Isthmus  and  make 
sure  of  the  work  they  will  have  to  do.  If  bids  were  opened  now, 
bidders  would  be  in  the  dark,  and  the  result  would  be  much 
higher  prices  because  of  the  large  element  of  risk  due  to 
la^  of  knowledge^  which  would  enter  into  the  fixing  of  every 
bid,  and  thereby  increase  it  largely.  There  is  not  the  slight- 
est disposition  on  the  part  of  anyone  for  the  Government 
itself  to  build  the  canal.  It  will  be  much  better  to  have  the  Govern- 
meiit  make  the  contracts  and  then  use  the  chief  engineer  and  such 
subordinates  as  may  be  necessary  to  supervise  the  work  and  see  that 
the  contracts  are  properly  performed  and  their  terms  complied  with. 
But  there  are  many  difficult  questions  to  be  setUed  as  to  the  way  in 
which  such  contracts  ought  to  be  let,  whetiier  the  work  ought  to  be 
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divided,  or  whether  the  contract  ought  to  be  let  as  a  whole.  The 
Grovernment  would  of  course  rent  its  plant  to  the  successful  bidder, 
and  probably  would  have  to  turn  over  tne  i*ailroad  to  him  to  run,  com- 
plying with  the  charter  as  to  commercial  business.  The  necessity  for 
the  use  of  the  railroad  in  the  construction  of  the  canal  and  doing  the 
work  which  will  have  to  be  done  by  contract  may  lead  to  a  unit  con- 
tract, for  it  is  difficult  to  see  how  different  contractors  spread  alonp 
the  axis  of  the  canal  route  could  all  control  and  make  use  of  the  rail- 
road without  confusion  and  conflict 

CONCLUSION. 

I  have  now  covered  the  subjects  which  I  noted  for  discussion  and 
merely  wish  to  close  mj  statement  as  I  began  it,  with  urging  the  com- 
mittee to  as  speedy  action  as  possible  consistent  with  the  discharge  of 
its  responsible  duty  in  selecting  the  type  of  the  canal.  The  law  now 
fixes  what  that  type  is.  If  the  committee  abides  by  the  law  as  to  what 
that  type  shall  be,  well  and  ^ood,  but  if  it  desires  to  see  the  Congress 
reverse  its  past  action  in  this  regard,  then,  on  behalf  of  the  President 
and  the  Administration  and  the  Canal  Commission,  I  earnestly  ask  for 
an  early  decision. 

In  this  very  long  paper  I  have  attempted  to  review  the  important 
questions  which  seem  to  have  occupied  the  attention  of  the  committee 
in  its  very  patient  and  thorough  examination.     Had  our  foresight 
been  as  clear  and  wise  as  our  retrospect  may  now  be  comprehensive 
and  detailed,  we  might  have  avoided  a  number  of  mistakes.     We  have 
taken  about  two  years  to  make  the  preparations  necessary  to  be^ 
the  work  of  excavation.     Those  preparations  have  involved  a  great 
deal  of  preliminary  construction  and  a  great  deal  of  persistent  effort 
to  make  the  Isthmus  a  healthy  place  in  which  our  officers,  employees, 
and  laborers  may  live  and  work.     There  have  been  a  great  many  diffi- 
culties to  overcome  in  effecting  a  proper  organization.     As  this  is  a 
governmental  work  and  as  every  menaber  of  the  public  is  entitled  to 
know  how  it  progresses,  it  has  been  subjected  to  a  great  deal  of  criti- 
cism, both  just  and  unjust.     It  is  impossible  to  compare  the  number  of 
mistakes  made  in  such  preparation  and  organization  with  the  number 
of  mistakes  that  would  nave  been  made  under  private  organization,  for 
the  reason  that  private  corpoi*ate  organization  is  not  subjected  to  the 
fierce  light  that  beats  on  a  Government  entei*prise.     The  agents  of  a 
corporation  are  not  held  up  to  public  obloquy  by  writers  in  the  public 
press  who  can  make  but  partial  investigation  mto  the  facts  and  are  con- 
sciously or  unconsciously  anxious  to  exaggerate  and  make  sensational 
the  faults  of  public  servants.     This  one  circumstance  of  the  injustice 
and  unfairness  of  public  criticism  through  the  press  creates  reluctance 
on  the  part  of  competent  men  to  accept  positions  of  responsibility  in 
such  an  enterprise.     In  spite,  however,  of  all  the  difficulties,  I  feel 
confident,  from  the  reports  which  come  to  me,  that  everything  on  the 
Isthmus  under  the  most  efficient  administration  of  Mr.  Shouts,  Grov- 
ernor  Magoon,  and,  most  of  all,  Mr.  Stevens,  is  in  a  condition  that 
ought  to  commend  itself  to  your  committee.    The  enterprise  is  now 
organized  on  business  principles  and  it  is  about  time  for  the  work  of 
construction  to  begin.     He  would  be  a  rash  man  who  would  assert 
positively  and  unequivocally  that  there  had  not  been  any  waste  of 
money  or  any  corruption  of  any  kind  in  the  expenditure  of  some  seven- 


nr^BSTlGATION   OP  PANAMA   CANAL   MATTEBS.  2577 

teen  or  eighteen  millions  under  the  conditions  of  distance  and  the  some- 
times necessary  freedom  from  the  closest  supervision  that  have  obtained 
in  this  work,  but  it  can  be  affirmed  that  m  spite  of  all  the  investiga- 
tions, in  spite  of  all  the  publicity  given  in  various  papers,  as  yet  there 
has  been  no  proof  of  corruption  of  any  sort  in  the  enterprise  since  the 
beginning,  and  I  certainly  nope  that  there  is  and  will  be  nothing  to 
juSify  such  proof. 

I  am  now  subject  to  the  questions  of  the  committee. 
Senator  Morgan.  I  wish  to  ask  vou,  before  we  separate,  if  your 
attention  has  been  called  to  the  fact  that  in  the  passage  of  the  Spooner 
law  the  Congress  had  no  report  before  it  except  the  first  Walker 
report? 

Secretary  Tapt.  I  so  understood;  which  put  the  level  of  the  canal  at 
90  feet,  as  1  recollect  it. 

Senator  Moboan.  Yes.  That  report  condemned  the  sea-level  pro- 
ject, as  I  understand  it.     It  was  clear  that  it  did. 

Secretary  Taft.  Yes,  sir.  At  least,  it  did  not  favor  it.  It  did  favor 
the  other. 

Senator  Moboan.  It  teally  condemned  it  as  an  impracticable  scheme 
considering  all  the  surrounding  circumstances.  To  the  like  effect,  and 
in  stronger  words,  it  condemned  the  Gatun  location.  Now,  the  Presi- 
dent, through  the   present  Commission,  a  minority  of  whom   have 

reported  in  favor  of  the  Gatun  dam — I  mean  the  Consulting  Board 

Secretary  Taft.  Yes. 

Senator  Morgan  (continuing).  Asserts  the  right,  as  I  understand 
you  to  assert  it,  to  claim  that  the  law  authorizes  nim  to  build  the  dam 
at  Gatun,  if  we  do  nothing  else? 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  wanted  to  call  your  attention  to  that  because  I 
take  issue  with  you  upon  that  legal  proposition. 

Secretary  Taft.  My  proposition  is  this:  That  the  Spooner  Act  gives 
the  President  the  right  to  build  any  kind  of  a  dam  that  he  thinks  wise. 
The  amoimt  providSl  is  commensurate  with  that  recommended  by  the 
Walker  Commission  for  the  construction  of  a  90-foot  canal.     The 
President  has  recommended  the  85-foot  canal,  and  has  said  to  Congress 
that  if  it  does  not  choose  now  to  take  the  responsibility  of  saying  just 
what  the  type  of  the  canal  shall  be,  he  shall  go  on  and  exercise  the 
authority  conferred  upon  him  by  Congress  in  the  Spoonor  Act;  that 
authority  to  be  exercised,  of  course,  in  connection  with  Congress  in 
making  the  appropriations  under  his  recommendations  and  estimates. 
Senator  Morgan.  My  proposition  in  regard  to  the  Gatun  dam  is 
that  it  was  distinctly  conaemned  in  that  report,  and  Congress,  acting 
on  the  report,  must  be  considered,  I  think,  as  having  joined  in  the 
condemnation;  and  now  that  the  Gatun  dam  is,  through  the  Presi- 
dent's adoption  of  the  report,  made  the  location  for  the  Gatun  dam,  I 
can  not  make  the  connection  between  the  Spooner  Act  and  the  estab- 
lishment of  a  dam  at  Gratun,  which  that  report  condemns.     I  do  not 
see  the  logical  or  legal  connection  between  the  two  propositions.     I 
merely  wanted  to  call  it  to  your  attention,  so  that  you  might  think  it 
over  before  the  examination  is  conducted  any  further. 

(The  committee  thereupon  adjourned  until  to-morrow,  Friday,  April 
20,  1906,  at  10.30  o'clock  a.  m.) 

Digitized  by  VjOOQIC 


LIST  OF  EXHIBITS. 


1    The  Spooner  Act. 

2.  The  liay-Varilla  treaty. 

3.  Dispatch  from  General  Davis,  June  17,  1904,  recommendini;  fonn  of  mstomfllaw. 

4.  Letter  of  General  Davis,  October  18,  1904,  to  Admiral  Walker,  re  poetponenient 

of  orders  of  June  24,  1904. 

5.  Stenographic  report  of  first  conference  between  President  Amador  and  Secretary 

Taft. 

6.  Cables  to  and  from  Secretary  Hay  regarding  the  order  of  Decembei  3,  1904. 

7.  Stenographic  report  of  conference  with  fiscal  oommiasioneie. 

8.  Law  enacted  by  Panamanian  Government  re  currency. 

9.  Statement  of  cost  of  exchan^. 

10.  Letter  of  Mr.  Shonts  inclosing  communications  from  the  disbursing  officer  re 

bankers'  agreement 

11.  Statements  of  Commissioner  Cooley  and  Mr.  Pepperman  re  civil  service. 

12.  List  of  requisitions  unfilletl  February  1,  1905,  and  list  of  those  on  hand  June  1. 

13.  Report  of  Major  Mason. 

14.  Attempted  legislation  in  Fifty-eig;hth  Congress  with  reference  to  the  canal. 

15.  Suggestions  o1  Mr.  Wallace,  Mr.  Parsons,  and  General  Davis  re  reorganiasation. 

16.  Report  of  subcommittee  of  Committee  on  Interstate  and  Foreign  C^meroe  on 

mvestigation  of  Panama  Railroad. 

17.  Correspondence  with  Mr.  Walker,  traffic  manager,  re  letter  of  criticism  of  rat**. 

18.  Letters  of  Mr.  Dauchy  and  General  Davis. 

19.  Letter  of  Mr.  Wallace  to  Secretary  of  War,  of  June  8,  1905,  re  conditions  on 

Isthmus. 

20.  Statistics  re  gold  and  silver  rmployeee  on  the  Isthmus  and  number  of  returning 

employees. 

21.  Clippings  from  newspapers  re  conditions. 

22.  Statements  (1)  given  out  for  publication  and  (2)  as  dictated  by  Secretary. 

23.  Statement  of  organisation  department  of  construction  and  engineering,  June  I, 

1905. 

24.  Order  of  June  13,  1905,  of  Mr.  Wallace  re  Dauchy  and  Preecott 

25.  Report  of  Governor  Magoon  as  to  conditions,  dated  March  30,  1906. 

26.  Measures  taken  to  make  up  for  Mr.  Wallace's  retirement 

27.  Correspondence  on  pipe-line  subject 


Exhibit  1. — The  Spooner  Act, 

AN  ACT  to  provide  for  the  construction  of  a  canal  connecUng  the  waten  of  the  Atlantic  and  radSc 

oceans. 

Be  it  enacted  by  the  Senate  and  House  of  RepresentaUve$  of  the  United  States  ofAnieruv 
in  Congress  assembledy  That  the  President  of  the  United  States  is  hereby  authorized 
to  acquire,  for  and  on  behalf  of  the  United  States,  at  a  cost  not  exceeding  forty 
millions  of  dollars,  the  rights,  privileges;  franchises,  conoeesions,  grants  of  land,  right 
of  way,  unfinished  work,  plants,  and  other  property,  real,  permnal  and  mixed,  of 
every  name  and  nature,  owned  by  the  New  Panama  Canal  Company,  of  France,  on 
the  Isthmus  of  Panama,  and  all  its  maps,  plans,  drawings,  recoroson  the  Isthmmc^ 
Panama  and  in  Paris,  including  all  the  capital  stock,  not  less,  however,  than  sixty- 
eight  thousand  eight  hundred  and  sixty-three  shares  of  the  Panama  Baiiroad  Com- 
pany, owned  hj  or  held  for  the  use  of  said  canal  company,  provided  a  RatiaficlnTy 
title  to  all  of  said  property  can  be  obtained. 
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Sia  2.  Thai  the  Preadent  k  hereb^^  anthoruDed  to  acquire  from  the  Bepnblic  of 
Colombia,  for  and  on  behalf  ci  the  United  States,  noon  such  tearma  as  he  may  deem 
reasonable,  perpetual  control  of  a  strip  of  land,  the  territory  of  the  Republic  of 
Colombia,  not  less  than  six  miles  in  width,  extendina  from  the  Caribbean  Ms  to  the 
FMiflc  Oeean,  and  the  right  to  use  and  dispose  of  the  waters  thereon,  and  to  exca- 
vate, coDstnrct,  and  to  perpetually  maintain,  opNerate,  and  protect  thereon  a  canal  of 
such  depth  and  capacitor  as  will  afford  convenient  passage  of  ships  of  the  greatest 
toimage  and  draft  now  m  use.  from  the  Caribbean  Sea  to  the  Pacific  Ocean,  which 
control  shall  include  the  rignt  to  perpetually  maintain  and  operate  the  Panama 
Rai/road,  if  the  ownership  thereof,  or  a  controlling  intereet  therein,  shall  have  been 
acquired  bv  the  United  States,  and  also  jurisdiction  over  said  strip,  and  the  ports  at 
the  ends  thereof  to  make  socti  police  and  sanitary  rules  and  regulations  as  shall  be 
necessary  to  preeerve  order  and  preserve  the  pubhc  health  thereon,  and  to  establish 
such  judicial  tribunals  as  may  be  agreed  upon  thereon  as  may  be  necessary  to  enforce 
each  roles  and  regulations. 

The  Presid^it  may  acquire  such  additional  territory  and  rights  from  Colombia  as 
in  his  jud^ent  will  feualitale  the  general  purpose  hereof. 

Bk.  3.  That  when  the  President  shall  nave  arranged  to  secure  a  satisfactory  title 
to  the  pronerty  of  the  New  Panama  Canal  Company,  as  provided  in  section  one 
hereof,  ana  shall  have  obtained  by  treaty  control  of  the  necessary  territory  from  the 
JSepablic  of  Colombia,  as  provided  in  section  two  hereof,  he  is  authorized  to  pay  for 
the  property  of  the  New  Esinama  Canal  Company  forty  millions  of  dollars,  ana  to  the 
Repobbc  ot  Colombia  such  sum  as  shall  have  been  asreed  upon,  and  a  sum  sufficient 
for  both  said  purposes  is  hereby  appropriated,  out  of  any  money  in  the  Treasui^  not 
otherwise  appropriatei,  to  be  paid  on  warrant  (  '     '  ,..«.,. 


t  or  warrants  drawn  by  the  President. 
The  President  shall  then,  through  the  Isthmian  O&nal  Commission  hereinafter 
aothorixed,  cause  to  be  excavated,  constructed,  and  completed,  utilizing  to  that  end, 
as  ^  as  practicable,  the  work  heretofore  done  by  the  New  Panama  Canal  Company, 
of  France,  and  its  predecessor  compan  v,  a  ship  canal  from  the  Caribbean  Sea  to  the 
Pteific  Ocean.  Such  canal  shall  he  oi  sufficient  capacity  and  depth  as  shall  afford 
oonvenient  passage  for  vessels  of  the  largest  tonnage  and  greatest  draft  now  in  use, 
and  such  as  may  oe  reasonably  anticipate,  and  shall  be  supplied  with  all  necessary 
locks  and  other  appliances  to  meet  the  neceesitiee  of  vessels  passing  through  the  same 
(rom  ocean  to  ocean;  and  he  shall  also  cause  to  be  constructed  such  safe  and  com- 
modious harbors  at  the  termini  of  said  canal,  and  make  such  provisions  for  defense 
as  may  be  neoeeiarv  for  tiie  safety  and  protection  of  said  canal  and  harbors.  That 
the  President  is  authorized  for  the  purposes  aforesaid  to  employ  such  persons  as  he 
may  deem  necessary,  and  to  fix  their  compensation. 

Sbc.  4.  That  should  the  President  be  unable  to  obtain  for  the  United  States  a  satis- 
faujtory  title  to  the  properhr  of  the  New  Panama  Canal  Company  and  the  control  of 
the  necessary  territory  of  tne  Republic  of  Colombia  and  the  rights  mentioned  in  sec- 
tions one  and  two  of  this  act,  within  a  reasonable  time  and  upon  reasonable  terms, 
then  the  President,  having  first  obtained  for  the  United  States  perpetual  control  bv 
treaty  of  the  necessary  territory  from  Costa  Rica  and  Nicaragua  upon  terms  which 
he  may  consider  reasonable,  for  the  construction,  perpetual  maintenance,  operation, 
and  protection  of  a  canal  oonnectinff  the  Caribbean  Sea  with  the  Pacific  Ocean  by 
what  is  commonly  known  as  the  Nicaragua  route,  shall  through  the  said  Isthmian 
Canal  Commission,  cause  to  be  excavated  and  constructed  a  ship  canal  and  waterway 
from  a  point  on  the  shore  of  the  Carribean  Sea  near  Greytown,  bv  way  of  Lake  Nic- 
uagna,  to  a  point  near  firito  on  the  Pacific  Ocean.  Said  canal  snail  be  of  sufficient 
capacity  and  depth  to  afford  convenient  passage  for  vessels  of  the  largest  tonnage  and 
greatest  draft  now  in  use,  and  such  as  may  be  reasonably  anticipated,  and  shall  be 
sopplied  with  all  necessary  locks  and  other  appliances  to  meet  the  necessities  of  ve«- 
Beb  passing  through  the  same  from  ocean  to  ocean;  and  he  shall  also  construct  such 
safe  and  oommodius  harbors  at  the  termini  of  said  canal  as  shall  be  necessary  for 
the  safe  and  convenient  use  thereof,  and  shall  make  such  provisions  for  defense  as 
may  be  neooesary  for  the  safety  and  protection  of  said  harbors  and  canal;  and  such 
sam  or  suixifl  of  moner  as  may  oe  agreed  upon  b^  such  treaty  as  compensation  to  be 
paid  to  Nicaragua  and  Costa  Kica  for  the  concessions  and  rights  hereunder  provided 
to  be  acquirea  by  the  United  States  are  hereby  appropriated,  out  of  any  money  in 
the  Treasary  not  otherwise  appropriated,  to  be  paid  on  warrant  or  warrants  drawn 
by  the  President 

The  P^reaident  rimll  cause  the  said  Isthmian  Canal  Commission  to  make  such  sur- 
veys as  may  be  necessary  for  ^aid  canal  and  harbors  to  be  made,  and  in  making  such 
surveys  and  in  the  construction  of  said  canal  may  employ  sucn  persons  as  he  may 
deem  neeessary,  and  mav  fix  their  compensation. 

In  the  excavaticm  ana  construction  of  said  <anal  the  San  Juan  River  imd  JLa|^ 
^icaiBgoay  or  soch  parts  of  each  as  may  be  made  available,  shall  be^ued.^^  OO^LL 
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Sec.  6.  That  the  sum  of  ten  million  dollars  is  hereby  appropriated,  out  of  any 
money  in  the  Treasury  not  otherwise  appropriated,  toward  the  project  herein  con- 
templated by  either  route  so  selected. 

And  the  President  is  hereby  authorized  to  cause  to  be  entered  into  such  contract 
or  contracts  as  may  be  deemed  necessary  for  the  proper  excavation,  construction, 
completion,  and  defense  of  said  canal,  harbors,  and  defenses,  by  the  route  finally 
determined  upon  under  the  provisions  of  this  a<'t  Appropriations  therefor  shall 
from  time  to  time  l)e  hereafter  made,  not  to  exceed  in  the  aggr^^ate  the  additional 
sum  of  one  hundred  and  thirty-five  millions  of  dollars,  should  the  Panama  route  be 
adopted,  or  one  hundred  and  eighty  millions  of  dollars  should  the  Nicaragua  route 
be  adopted. 

Sec.  6.  That  in  any  agreement  with  the  Republic  of  Colombia,  or  with  the  States 
of  Nicaragua  and  Costa  Rica,  the  President  is  authorized  to  guarantee  to  said  Republic 
or  to  said  States  the  une  of  naid  canal  and  harbors,  upon  such  terms  as  may  be  agreed 
upon,  for  all  vet^nels  owned  by  paid  States  or  by  citizens  thereof. 

Sbc.  7.  That  to  enable  the  President  to  construct  the  canal  and  works  appurtenant 
thereto,  as  provided  in  this  act,  there  is  hereby  created  the  Isthmian  Canal  Commis- 
sion, the  same  to  be  composed  of  seven  members,  who  shall  be  nominated  and 
appointed  by  the  President,  by  and  with  the  advice  and  consent  of  the  Senate,  and 
who  shall  serve  until  the  completion  of  said  canal  unless  sooner  removed  by  the 
President,  and  one  of  whom  shall  be  named  as  the  chairman  of  said  Commission. 
Of  the  seven  members  of  said  Commission  at  least  four  of  them  shall  be  persona 
learned  and  skilled  in  the  science  of  engineering,  and  of  the  four  at  least  one  shall  be 
an  officer  of  the  United  States  Army,  and  at  least  one  other  shall  be  an  oflScer  of  the 
United  States  Navy,  the  said  officers,  respectively,  being  either  upon  the  active  or 
retired  list  of  the  Army  or  of  the  Navy.  Said  Commissioners  shall  each  receive 
such  compensation  as  the  President  shall  prescribe  until  the  same  shall  have  been 
otherwise  fixed  by  the  Con^rens.  In  addition  to  the  members  of  said  Isthmian 
Canal  Commission  the  President  is  hereby  authorized,  through  said  Commission, 
to  employ  in  said  service  any  of  the  engineers  of  the  United  States  Army  at  his 
discretion,  and  likewise  to  employ  any  engineers  in  civil  life,  at  his  discretion,  and 
any  other  persons  necessary  for  the  proper  and  expeditious  prosecution  of  said  work. 
The  compensation  of  all  such  engineers  and  other  persons  employed  under  this  act 
shall  be  fixed  by  said  Commission,  subject  to  the  approval  of  the  President.  The 
oflftcial  salary  of  any  oflScer  appointed  or  employed  under  this  act  shall  be  deducted 
from  the  amount  of  salary  or  compensation  provided  by  or  which  shall  be  fixed 
under  the  terms  of  this  act  Said  Commission  shall  in  all  matters  be  subject  to  the 
direction  and  control  of  the  President,  and  shall  make  to  the  President  annually  and 
at  such  other  periods  as  may  be  required,  either  by  law  or  by  the  order  of  the  Presi- 
dent, full  and  complete  reports  of'  all  their  actings  and  doings  and  of  all  mone}'8 
received  and  expended  in  the  construction  of  said  work  and  in  the  performance  of  their 
duties  in  connection  therewith,  which  said  reports  shall  be  by  the  President  transmitted 
to  Congress.  And  the  said  Commission  shall  furthermore  give  to  Congress,  or  either 
House  of  Congress,  such  infonnation  as  may  at  any  time  be  required  either  by  act  of 
Congress  or  by  the  order  of  either  House  of  Congress.  The  President  shall  cause  to 
be  provided  and  assigned  for  the  use  of  the  Commission  such  ofidces  as  may,  with  the 
suitable  equipment  of  same,  be  necessary  and  proper,  in  his  discretion,  for  the  proper 
discharge  of  the  duties  thereof. 

Sec.  8.  That  the  Secretary  of  the  Treasury  is  hereby  authorized  to  borrow  on  the 
credit  of  the  United  States  from  time  to  time,  as  the  proceeds  may  be  required  to  defray 
expenditures  authorized  by  this  act  (such  proceeds  when  received  to  be  used  only 
for  the  purpose  of  meeting  such  expenditures),  the  sum  of  one  hundred  and  thirty 
million  dollars,  or  so  much  thereof  as  may  be  necessary,  and  to  prepare  and  issue 
therefor  coupon  or  r^stered  bonds  of  the  United  States  in  such  form  as  he  mav  pre- 
scribe, and  in  denominations  of  twenty  dollars  or  some  multiple  of  that  sum,  reaeem- 
able  in  gold  coin  at  the  pleasure  of  the  United  States  after  ten  years  from  the  date  of 
their  issue,  and  payable  thirty  years  from  such  date,  and  bearing  interest  payable  quar> 
terly  in  gold  com  at  the  rate  of  two  per  centum  per  annum;  and  the  Dcrnds  herein 
authorized  shall  be  exempt  from  all  taxes  or  duties  of  the  United  States,  as  well  as  from 
taxation  in  any  form  by  or  understate,  municipal,  or  local  authority:  Protidedy  That 
said  bonds  may  be  disposed  of  by  the  Secretary  of  the  Treasury  at  not  lees  than  par, 
under  such  regulations  as  he  may  prescribe,  giving  to  all  citizens  of  the  United  States 
an  equal  opportunity  to  subscribe  therefor,  but  no  commissions  shall  be  allowed  or 
paid  thereon;  and  a  sum  not  exceeding  one-tenth  of  one  per  centum  of  the  amount 
of  the  bonds  herein  authorized  is  hereby  appropriated,  out  of  any  money  in  the 
Treasury  not  otherwise  appropriated,  to  pay  tne  expense  of  preparing,  advertising, 
and  issuing  the  same. 

Approved,  June  28,  1902,  Digitized  by  GoOglc 
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Exhibit  2. — TrecUy  wUh  the  Republic  of  Pancana, 

The  United  States  of  America  and  the  Repablic  of  Panama  being  desiroos  to  insare 
the  constmction  of  a  ship  canal  across  the  Isthmus  of  Panama  to  connect  the  Atlan- 
tic and  Pacific  oceans,  and  the  Congr^  of  the  United  States  of  America  having 
paaeed  an  act  approved  June  28,  1902,  in  furtherance  of  that  object,  by  which  the 
President  of  the  United  States  is  authorized  to  acquire  within  a  reasonable  time  the 
control  of  the  necessary  territory  of  the  Republic  of  Colombia,  and  the  sovereignty 
of  SQch  territory  being  actually  veste<i  in  the  Republic  of  Panama,  the  high  con- 
tractanjf  parties  have  resolved  for  that  purpose  to  txjnclude  a  convention  and  have 
aooordmgl}^  appointed  as  their  plenipotentiaries — 
The  President  of  the  Unite<i  states  of  America,  John  Hay,  Secretary  of  State,  and 
The  Grovemment  of  the  Republic  of  Panama,  Philippe  Bunau-Varilla,  envoy 
extraordinary  and  minister  plenipotentiary  of  the  Republic  of  Panama,  thereunto 
specially  empowered  by  said  Government,  who,  after  communicating  with  each  other 
toeir  respective  full  powers,  found  to  be  in  good  and  due  form,  have  agreed  upon  and 
ooncladed  the' following  articles: 

Articlb  I. 
The  United  States  guarantees  and  will  maintain  the  independence  of  the  Republic 

OtPHD&mB, 

Article  II. 

The  Republic  of  Panama  grants  to  the  United  States  in  perpetuity  the  use,  occu- 
pation, and  control  of  a  zone  of  land  and  land  under  water  for  the  construction, 
maintenance,  operation,  sanitation,  and  protection  of  said  canal  of  the  width  of  ten 
miles  extending  to  the  distance  of  five  miles  on  each  side  of  the  center  line  of  the 
route  of  the  caiud  to  be  constructed;  the  said  Zone  beginning  in  the  Caribbean  Sea 
three  marine  miles  from  mean  low-water  mark  and  extending  to  and  across  the 
Isthmus  of  Panama  into  the  Pacific  Ocean  to  a  distance  of  three  marine  miles  from 
mean  low- water  mark,  with  the  proviso  that  the  cities  of  Panama  and  Colon  and  the 
harbors  adjacent  to  said  cities,  which  are  included  within  the  boundaries  of  the  Zone 
above  described,  shall  not  be  included  within  this  grant  The  Republic  of  Panama 
further  grants  to  the  United  States  in  perpetuity  the  use,  occupation,  and  control  of 
any  other  lands  and  waters  outside  of  the  Zone  above  described  which  may  be  nec- 
esaary  and  convenient  for  the  construction,  maintenance,  operation,  sanitation,  and 
prot^tion  of  the  said  canal  or  of  any  auxiliary  canals  or  other  works  necessary  and 
convenient  for  the  constructibn,  maintenance,  operation,  sanitation,  and  protection 
of  the  said  enterprise. 

The  Republic  of  Panama  further  grants  in  like  manner  to  the  United  States  in 
perpetnity  all  islands  within  the  limits  of  the  Zone  above  described  and  in  addition 
thereto  the  group  of  small  islands  in  the  Bay  of  Panama  named  Perico,  Naos, 
Colebra,  and  Flamenco. 

Article  III. 

The  Bepablic  of  Panama  grants  to  the  United  States  all  the  rights,  power,  and 
authority  within  the  2k)ne  mentioned  and  described  in  Article  II  of  this  agreement 
and  within  the  limits  of  all  auxiliary  lands  and  waters  mentioned  and  described  in 
said  Article  II  which  the  United  States  would  possess  and  exercise  if  it  were  the 
sovereign  of  the  territory  within  which  said  lands  and  waters  are  located  to  the 
entire  exclusion  of  the  exercise  by  the  Republic  of  Panama  of  any  such  sovereign 
rights,  power,  or  authority. 

Article  IV. 

As  Tights  subsidiary  to  the  above  grants  the  Republic  of  Panama  grants  in  perpetuity 
to  the  United  States  the  right  to  use  the  rivers,  streams,  lakes,  and  other  bodies  of 
water  within  its  limits  for  navigation,  the  supply  of  water  or  water  power  or  other 
purposes,  so  far  as  the  use  of  said  rivers,  streams,  lakes,  and  bodies  of  water  and  the 
waters  thereof  may  be  necessary  and  convenient  for  the  construction,  maintenance, 
operation,  sanitation,  and  protection  of  the  said  canal. 

Article  V. 

The  Republic  of  Panama  grants  to  the  United  States  in  perpetuity  a  monopoly  for 
the  constmction,  maintenance,  and  operation  of  any  system  of  communication  by 
means  of  canal  or  railroad  across  its  territory  between  the  Caribbean  Sea  and  the 

Pacific  Ocean,  L.,y,  ....u  uy  ^.^^^.^ 
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Abticlb  VI. 

The  grants  herein  oontained  shall  in  no  nuinner  invalidate  the  titles  or  rights  of 
private  landholders  or  owners  of  private  property  in  the  said  Zone  or  in  or  to  anj 
of  the  lands  or  waters  granted  to  the  United  States  by  the  provisions  of  any  article 
of  this  treaty,  nor  shall  they  interfere  with  the  rights  of  wav  over  the  pabuc  roads 
passing  through  the  said  Zone  or  over  any  of  the  said  lands  or  waters  unless  said 
rights  of  wa^^  or  private  rights  shall  conflict  with  rights  herein  granted  to  the  United 
suites  in  wmch  case  the  rights  of  the  United  States  shall  be  superior.  All  damages 
caused  to  the  owners  of  pnvate  lands  or  private  property  of  any  kind  by  reason  of 
the  grants  contained  in  this  treaty  or  by  reason  of  the  operations  of  the  United  States, 
its  agents  or  employees,  or  by  reason  of  the  construction,  maintenance,  operation, 
sanitation,  and  protection  of  the  said  canal  or  of  the  works  of  sanitation  and  i>ro- 
tection  herein  provided  for,  shall  be  appraised  and  settled  by  a  joint  commission 
appointed  b^  the  Governments  of  the  United  States  and  the  Kepublic  of  Panama, 
whose  decisions  as  to  such  damages  shall  be  final  and  whose  awards  as  to  such 
damages  shall  be  paid  solely  by  the  United  States.  No  part  of  the  work  on  said 
canal  or  the  Panama  Railroad  or  on  any  auxiliary  works  relating  thereto  and  author- 
ized by  the  terms  of  this  treat}^  shall  be  prevented,  delayed  or  impeded  by  or  pend- 
ing such  proceedings  to  ascertain  such  damaget^.  The  appraisal  of  said  private  lands 
and  private  property  and  the  assessment  of  damages  to  them  shall  be  based  upon 
their  value  before  tne  date  of  this  convention. 

Abticlb  VII. 

The  Republic  of  Panama  gnmts  to  the  United  States  within  the  limits  of  the  dtxB 
of  Panama  and  Colon  and  their  adjacent  harbors  and  within  the  territory  adjacent 
thereto  the  right  to  acquire  by  purchase  or  by  the  exercise  of  the  right  of  eminent 
domain,  any  lands,  buildings,  water  rights,  or  other  properties  necessarv  and  con- 
venient for  the  construction,  maintenance,  operation,  and  protection  of  the  canal 
and  of  any  works  of  sanitation,  such  as  the  collection  and  disposition  of  sewage  and 
the  distribution  of  water  in  the  said  cities  of  Panama  and  Coton,  which,  in  the  dis- 
cretion of  the  United  States  may  be  necessary  and  convenient  for  the  construction, 
maintenance,  operation,  sanitation,  and  protection  of  the  said  canal  and  railroad. 
All  such  works  of  sanitation,  collection  and  disposition  of  sewage,  and  distribution 
of  water  in  the  cities  of  Panama  and  Ck)lon  shall  be  made  at  the  expense  (A  the 
United  States,  and  the  Government  of  the  United  States,  its  agents  or  nominees  shall 
be  authorized  to  impose  and  collect  water  rates  and  sewerage  rates  which  shall  be 
sufficient  to  provide  for  the  payment  of  interest  and  the  amortization  of  the  princi- 
pal of  the  cost  of  said  works  within  a  period  of  fifty  years,  and  upon  the  expiration 
of  said  term  of  fifty  years  the  system  of  sewers  and  waterworks  shall  revert  to  and 
become  the  properties  of  the  cities  of  Panama  and  Colon  respectively,  and  the  use  of 
the  water  shall  be  free  to  the  inhabitants  of  Panama  and  Colon,  except  to  the  extent 
that  water  rates  may  be  necessary  for  the  operation  and  maintenance  of  said  system 
of  sewers  and  water. 

The  Republic  of  Panama  agrees  that  the  cities  of  Panama  and  Colon  shall  comply 
in  perpetuity  with  the  sanitary  ordinances,  w^hether  of  a  preventive  or  curative 
character,  prescribed  by  the  United  States,  and  in  case  the  Grovemment  of  Panama  is 
unable  or  fails  in  its  auty  to  enforce  this  compliance  by  the  cities  of  Panama  and 
Colon  with  the  sanitary  ordinances  of  the  United  States  the  Republic  of  Panama 
grants  to  the  United  States  the  right  and  authority  to  enforce  the  same. 

The  same  rigiit  and  authority  are  granted  to  the  United  States  for  the  mainte- 
nance of  public  order  in  the  cities  of  Panama  and  Colon  and  the  territories  and  har- 
bors adjacent  thereto  in  case  the  Republic  of  Panama  should  not  be,  in  the  judgmoit 
of  the  United  States,  able  to  maintain  such  order. 

Abtiolb  VIIL 

The  Republic  of  Panama  grants  to  the  United  States  all  rights  which  it  now  has 
or  hereafter  may  acquire  to  the  property  of  the  New  Panama  Canal  Company  and 
the  Panama  Railroad  Company  as  a  result  of  the  transfer  of  sovereignty  from  the 
Republic  of  Colombia  to  the  Republic  of  Panama  over  the  Isthmus  of  Panama  and 
autnorizes  the  New  Panama  Canal  Company  to  sell  and  transfer  to  the  United  States 
its  rights,  privileges,  properties,  and  concessions,  as  well  as  the  Panama  Railroad  and 
all  the  shares  or  part  of  the  shares  of  that  company;  but  the  public  lands  sitoated 
outside  of  the  Zone  described  in  Article  II  of  this  treaty  now  included  in  the  conces- 
sions to  both  said  enterprises  and  not  required  in  the  construction  or  operation  of 
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the  canal  shall  revert  to  the  Republic  of  Panama  except  anyproperty  now  owned 
by  or  in  the  poeseeeion  of  said  companies  within  Panama  or  Colon  or  the  ports  or 
tenninals  thereoi 

Abticls  IX. 

The  United  States  agrees  that  the  ports  at  either  entrance  of  the  canal  and  the 
waters  thereof,  and  the  Republic  of  Panama  agrees  that  the  towns  of  Panama  and 
Ck)lon  shall  be  free  for  all  time  so  that  there  shall  not  be  imposed  or  collected  custom- 
hoose  tolls,  tonnage,  anchorage,  light-house,  wharf,  pilot,  or  quarantine  dues  or  any 
other  chaiges  or  taxes  of  any  kind  upon  any  vessel  using  or  passing  through  the 
canal  or  belonging  to  or  employed  by  the  United  States,  directly  or  indirectly,  in 
oonnection  with  the  construction,  maintenance,  operation,  sanitation,  and  protection 
of  the  main  canal,  or  auxiliary  works,  or  upon  tne  cargo,  officers,  crew,  or  paseen- 
sersof  any  such  vessels,  except  such  toils  and  charges  as  may  be  imposed  by  the  united 
States  for  the  use  of  the  canal  and  other  works,  and  except  tolls  and  charges  imposed 
by  the  Republic  of  Panama  upon  merchandise  destined  to  be  introduced  for  the  con- 
sumption of  the  rest  of  the  Republic  of  Panama,  and  upon  vessels  touching  at  the 
ports  of  Colon  and  Panama  and  which  do  not  cross  the  canal. 

The  Uovemment  of  the  Republic  of  Panama  shall  have  the  risht  to  establish  in 
such  ports  and  in  the  towns  of  Panama  and  Colon  such  houses  and  giiards  as  it  may 
deem  necessary  to  collect  duties  on  importations  destined  toother  portions  of  Panama 
and  to  prevent  contraband  trade.  The  United  States  shall  have  the  right  to  make 
use  of  toe  towns  and  harbors  of  Panama  and  Colon  as  places  of  anchorage,  and  for 
making  repairs,  for  loading,  unloading,  depositing,  or  transshipping  cargoes  either  in 
transit  or  aestihed  for  the  service  of  the  canal  and  for  other  works  pertaining  to  the 
canaL 

ASTTCLE  X. 

Hie  Republic  of  Panama  agrees  that  there  shall  not  be  imposed  any  taxes,  national, 
municipal,  departmental,  or  of  any  other  class,  upon  the  canal,  the  railways  ana 
auxiliary  works,  tugs  and  other  vessels  employed  in  the  service  of  the  canal,  store- 
houses, workshops,  offices,  Quarters  for  laoorers,  factories  of  all  kinds,  warehouses, 
wharves,  machinery  and  other  works,  property,  and  effects  appertaining  to  the 
caital  or  railroad  and  auxiliary  works,  or  their  officers  or  employees,  situated  within 
the  cities  of  Panama  and  Colon,  and  that  there  shall  not  be  imposed  contributions 
or  chargee  of  a  personal  character  of  any  kind  upon  officers,  employees,  laborers,  and 
other  individuals  in  the  service  of  the  canal  ana  railroad  and  auxiliary  works. 

Arhclb  XI. 

The  United  States  agrees  that  the  official  dispatches  of  the  Government  of  the 
Republic  of  Panama  shall  be  transmitted  over  any  telegraph  and  telephone  lines 
establiahed  for  canal  purposes  and  used  for  public  and  private  business  at  rates  not 
higher  than  those  required  from  officials  in  the  service  of  the  United  states. 

AnncLB  XII. 

The  Government  of  the  Republic  of  Panama  shall  permit  the  immigration  and 
free  access  to  the  lands  and  workshops  of  the  canal  and  its  auxiliary  works  of  all 
employees  and  workmen  of  whatever  nationality  under  contract  to  work  upon  or 
seeidn^  employment  upon  or  in  any  wise  connected  with  the  said  canal  and  its  aux- 
iliary works,  with  their  respective  families,  and  all  such  persons  shall  be  free  and 
exempt  from  the  military  service  of  the  Republic  of  Panama. 

Abticlb  XIII. 

The  United  States  may  import  at  any  time  into  the  said  Zone  and  auxiliarjr  lands, 
free  of  ctiatom  duties,  imposts,  taxes,  or  other  charges,  and  without  any  restrictions, 
any  and  all  vessels,  dreages,  engines,  cars,  machinery,  tools,  explosives,  materials, 
sapplies,  and  other  articles  necessary  and  convenient  in  the  construction,  main- 
tenance, operation,  sanitation,  and  protection  of  the  canal  and  auxiliary  works,  and 
all  provisions,  medicines,  clotning,  supplies,  and  other  things  necessary  and  conven- 
ient ioT  the  officers,  employees,  workmen,  and  laborers  in  the  service  and  employ  of 
the  United  States  and  for  tneir  families.  If  any  such  articles  are  disposed  of  for  use 
outside  of  the  Zone  and  auxiliary  lands  granted  to  the  United  States  and  within  the 
territory  of  the  Republic,  they  shall  be  subject  to  the  same  import  or  other  duties  a^ 
like  artacles  imported  under  tb^  law?  p|  the  Republic  of  Panama,  ,y  _,  _  _  ^^ 
r  o — ^voLa— 06 41 
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Abticle  XIV. 

As  the  price  of  compensation  for  the  rights,  powers,  and  privileees  granted  in  this 
convention  by  the  Republic  of  Panama  to  the  United  States,  the  Government  of  the 
United  States  agrees  to  pay  to  the  Republic  of  Panama  the  sum  of  ten  million  dol- 
lars (110,000,000)  in  gold  coin  of  the  United  States  on  the  exchange  of  the  ratificar 
tion  of  this  convention  and  also  an  annual  payment  during  the  life  of  this  convention 
of  two  hundred  and  fifty  thousand  dollars  ($250,000)  in  like  gold  coin,  beginning 
nine  years  after  the  date  aforesaid. 

The  provisions  of  this  article  shall  be  in  addition  to  all  other  benefits  assured  to 
the  Republic  of  Panama  under  this  convention. 

But  no  delay  or  difference  of  opinion  under  this  article  or  any  other  provisions  of 
this  treaty  shall  affect  or  interrupt  the  full  oi)eration  and  effect  of  this  convention  in 
all  other  respects. 

Article  XV. 

• 

The  joint  commission  referred  to  in  Article  VI  shall  be  established  as  follows: 
The  President  of  the  United  States  shall  nominate  two  persons  and  the  President 
of  the  Republic  of  Panama  shall  nominate  two  persons  and  they  shall  proceed  to  a. 
decision;  out  in  case  of  disagreement  of  the  commission  (by  reason  of  their  being 
equally  divided  in  conclusion)  an  umpire  shall  be  appomted  by  the  two  Govern- 
ments who  shall  render  the  decision.  In  the  event  of  the  death,  absence,  or  incar 
pacity  of  a  commissioner  or  umpire,  or  of  his  omitting,  declining,  or  ceasing  to  act, 
nis  place  shall  be  filled  by  the  appointment  of  another  person  in  the  manner  above 
indicated.  All  decisions  by  a  majority  of  the  commission  or  by  the  umpire  shidl 
be  final. 

Article  XVI. 

The  two  Governments  shall  make  adequate  provision  by  future  agreement  for  the 
pursuit,  capture,  imprisonment,  detention  and  delivery  within  said  Zone  and  auxil- 
iary lands  to  the  autiiorities  of  the  Republic  of  Panama  of  persons  charged  with  the 
commitment  of  crimes,  felonies,  or  misdemeanors  without  said  Zone  and  for  the  pur- 
suit, capture,  imprisonment,  detention,  and  delivery  without  said  Zone  to  the  authori- 
ties of  the  United  States  of  persons  charged  with  the  commitment  of  crimes,  felonies, 
and  misdemeanors  within  said  Zone  and  auxiliary  lands. 

Arficle  XVII. 

The  Republic  of  Panama  grants  to  the  United  States  the  use  of  all  the  ports  of  the 
Republic  open  to  commerce  as  places  of  refuge  for  any  vessels  employed  in  the  canal 
enterprise,  and  for  all  vessels  passing  or  bound  to  pass  through  the  canal  which  may 
be  in  distress  and  be  driven  to  seek  refuge  in  said  ports.  Such  vessels  shall  be  exempt 
from  anchorage  and  tonnage  dues  on  the  part  of  the  Republic  of  Panama. 

Article  XVIII. 

The  canal,  when  constructed,  and  the  entrances  thereto  shall  be  neutral  in  per- 
petuity, and  shall  be  opened  upon  the  terms  provided  for  by  section  1  of  article  three 
of,  and  in  conformitv  with  all  the  stipulations  of,  the  treaty  entered  into  by  the 
Governments  of  the  United  States  and  Great  Britain  on  November  18,  1901. 

Article  XIX. 

The  Government  of  the  Republic  of  Panama  shall  have  the  right  to  transport  over 
the  canal  its  vessels  and  its  troops  and  munitions  of  war  in  such  vessels  at  all  times 
without  paying  charges  of  any  kind.  The  exemption  is  to  be  extended  to  the  aux- 
iliary railway  for  the  transportation  of  persons  in  the  service  of  the  Republic  of 
Panama,  or  of  the  police  force  charged  with  the  preservation  of  public  order  ootside 
of  said  Zone,  as  well  as  to  their  ba^age,  munitions  of  war,  and  supplies. 

Article  XX. 

If  by  virtue  of  any  existing  treaty  in  relation  to  the  territory  of  the  IsthmiB  of 
Panama,  whereof  the  obligations  shall  descend  or  be  assumed  by  the  Republic  of 
Panama,  there  may  be  any  privilege  or  concession  in  favor  of  the  Government  or  the 
citizens  or  subjects  of  a  third  power  relative  to  an  interoceanic  means  of  communJca- 
Uon  which  in  any  of  its  terms  may  be  incompatible  with  the  terms  of  the  pwflent 
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convention,  the  Republic  of  Panama  agrees  to  cancel  or  modify  sach  treaty  in  dae 
form,  for  which  purpose  it  shall  s:ive  to  the  said  third  power  the  requisite  notification 
within  the  term  of  four  months  from  the  date  of  the  present  convention,  and  in  case 
the  existing  treaty  contains  no  clause  permitting  its  modifications  or  annulment,  ^e 
Kepublic  of  Panama  a^^rees  to  procure  its  modification  or  annulment  in  such  form 
tliat  there  shall  not  exist  any  conflict  with  the  stipulations  of  the  present  conventiou. 

Articlb  XXI. 

The  rights  and  privileges  granted  by  the  Republic  of  Panama  to  the  United  States 
in  the  preceding  articles  are  understood  to  be  iree  of  all  anterior  debts,  liens,  trusts, 
or  liabilities,  or  concessions  or  privileges  to  other  governments,  coiporations,  syndi- 
cates, or  individuals,  and,  consequently,  if  there  should  arise  any  claims  on  account  of 
the  present  concessions  and  privileges  or  otherwise,  the  claimants  shall  resort  to  the 
Government  of  the  Republic  of  Panama^  and  not  to  the  United  States,  for  any  indem- 
nity or  compromise  which  may  be  reqmred. 

AirricLB  XXII. 

The  Republic  of  Panama  renounces  and  grants  to  the  United  States  the  participa- 
tion to  which  it  might  be  entitled  in  the  future  earnings  of  the  canal  under  Article 
XV  of  the  concessionary  contract  with  Lucien  N.  B.  Wyse,  now  owned  by  the  New 
Panama  Canal  Company  and  any  and  all  other  rights  or  claims  of  a  pecuniary  nature 
arising  under  or  relating  to  said  concession,  or  arismg  under  or  relatmg  to  the  conces- 
sions to  the  Panama  Railroad  Company  or  any  extension  or  modification  thereof; 
and  itJikewise  renounces,  confirms  and  grants  to  the  United  States,  now  and  here- 
after, all  the  rights  and  property  reserved  in  the  said  conce^ions  which  otherwise 
would  belong  to  Panama  at  or  before  the  expiration  of  the  terms  of  ninetv-nine  years 
of  the  concessions  granted  to  or  held  by  the  above-mentioned  party  ana  companies, 
and  all  right,  title  and  interest  which  it  now  has  or  may  hereafter  have,  in  and  to 
the  lands,  canal,  works,  property  and  rights  held  by  the  said  companies  under  said 
concessions  or  otherwise,  and  acquired  or  to  be  acouired  by  the  United  States  from 
or  through  the  New  Panama  Canal  Company,  including  anv  property  and  rights 
which  might  or  may  in  the  future  either  by  lapse  of  time,  forfeiture  or  otherwise, 
revert  to  the  Repuolic  of  Panama  under  any  contracts  or  concessions,  with  said 
Wyse,  the  Universal  Panama  Canal  Company,  the  Panama  Railroad  Company  and 
the  New  Panama  Canal  Company. 

The  aforesaid  rights  and  pro^rty  shall  be  and  are  free  and  released  from  any 
present  or  reversionary  intei^  in  or  claims  of  Panama  and  the  title  of  the  United 
States  thereto  upon  consummation  of  the  contemplated  purchase  by  the  United  States 
from  the  New  Panama  Canal  Company,  shall  be  absolute,  so  far  as  concerns  the 
Repablic  of  Panama,  excepting  always  the  rights  of  the  Republic  specifically  secured 
onder  this  treaty. 

Aoticlb  XXIII. 

If  it  should  become  necessary  at  any  time  to  employ  armed  forces  for  the  safety  or 
protection  of  the  canal,  or  of  the  ships  that  make  use  of  the  same,  or  the  railways 
and  auxiliary  works,  the  United  States  shall  have  the  rilrht,  at  all  times  and  in  its 
discretion,  to  use  its  police  and  its  land  and  naval  forces  or  to  establish  fortifications 
for  these  purposes. 

AKriCLB  XXIV. 

No  change  either  in  the  government  or  in  the  laws  and  treaties  of  the  Republic  of 
Panama  sludl,  without  the  consent  of  the  United  States,  affect  any  ri^ht  of  the  United 
States  under  the  present  convention,  or  under  any  treaty  stipulation  between  the 
two  countries  that  now  exists  or  may  hereafter  exist  touching  the  subject-matter  of 
this  convention. 

If  the  Republic  of  Panama  shall  hereafter  enter  as  a  constituent  into  any  other 
Government  or  into  any  union  or  confederation  of  states,  so  as  to  merge  her  sover- 
eignty or  independence  in  such  government,  union  or  confederation,  the  rights  of 
the  united  States  under  this  convention  shall  not  be  in  any  respect  lessened  or 
impaired. 

Article  XXV. 

For  the  better  performance  of  the  engagements  of  this  convention  and  to  the  end 
of  the  efficient  protection  of  the  canal  and  the  preservation  of  its  neutrality,  the 
Government  of  the  Republic  of  Panama  will  sell  or  lease  to  the  United^43ta^4ands 
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adequate  and  necessary  for  naval  or  coaling  stations  on  the  Pacific  coast  and  on  the 
western  Caribb^m  coast  of  the  Republic  at  certain  points  to  be  agreed  upon  with  the 
President  of  the  United  States. 

AOTICI.E  XXVI. 

This  convention,  when  signed  by  the  plenipotentiaries  of  the  contracting  parties 
shall  be  ratified  by  the  respective  Governments  and  the  ratifications  shaU  oe  ex- 
changed at  Washington  at  the  earliest  date  i)OS8ible. 


Exhibit  3. 

Panama,  June  17,  1904- 
Isthmian,  Washington: 

Urgently  request  following  legislation:  Section  government  authorized  appoint 
collector  of  all  revenues  and  subordinates  and  fix  subordinates'  salaries.  Salary  col- 
lector twenty-five  hundred  gold. 

Section  collection  districts  Zone  shall  be  Ancon,  west  half;  Cristobal,  east  hall 

Section  free  or  dutiable  goods  coming  by  sea  or  rail,  except  in  transit  across  Zone, 
must  be  entered  Ancon  or  Cristobal;  otherwise  forfeited.  Provided,  governor  may 
regulate  subject  Commission's  ratification  entering  otherwise  than  by  sea  or  rail 

Section  governor  authorized  to  make  reciprocal  or  other  arrangements  with  Repub- 
lic to  safeguard  revenues. 

Section  products  Republic,  except  spirits,  enter  Zone  free,  if  Republic  reciprocates. 

Section  governor  shall  apply  Colombian  customs  administrative  laws  where 
practicable. 

Section  tariff  on  canal,  railroad,  machinery,  tools,  materials,  supplies,  Dingley 
rates,  except  coming  from  States,  then  free.  Other  goods,  from  everywhere,  Panama 
Republic  tariff. 

ScHition  governor  authorized  to  place  on  free  list  or  reduce  rates  articles  dutiable 
Panama  tariff,  subject  ratification  Commission. 

If  above  authoritjr  granted,  I  would  make  extensive  free  list  in  necessaries,  reduced 
rate  many  other  articles,  not  int  luding  tobacco  and  spirits.  Amador  has  full  power 
his  legislature  adapt  Panama  rates  to  Zone  rates  and  read^  do  so.  Present  Panama 
rates  uniform,  about  15  per  cent  ad  valorem,  except  spirits,  tobacco,  few  others, 
which  are  high.  Opinion  Russell  I  cannot  enforce  customs  laws  Panama  without 
legislation. 

If  no  quorum  Commission,  please  refer  Secwar  for  Presidential  legislation. 

Davis. 


ExHiBtr  4. 

Ancon,  Isthmian  Canal  Zonk, 

October  IS,  1904, 

Sir:  You  are  aware  section  5  of  the  President's  order,  dated  June  24,  1904,  pro- 
vides that  **  duties  on  importation  into  the  Canal  Zone  are  to  be  levied  in  conformity 
with  such  duties  as  Congress  has  imposed  upon  foreign  merchandise  imported  into 
other  ports  of  the  United  States;"  also  that  ** goods  or  merchandise  entering  the 
Canal  Zone  from  ports  of  the  United  States  or  Insular  possessions  shall  be  admitted 
on  the  same  terms  as  at  ports  of  the  States  of  this  Union." 

You  are  also  aware  of  the  fact  that  on  account  of  the  tension  that  existed  here 
shortly  after  the  publication  of  this  order  no  measures  were  institnted  by  the  Zone 
authorities  to  collect  revenues  on  goods  imported  into  the-  Zone  from  foreign  coon- 
tries,  and  that  has  continued  to  be  the  case  up  to  the  present  tima 

Importations  from  foreign  countries  other  than  the  Republic  of  Panama  into  the 
Zone  up  to  the  present  time  have  been  nil. 

So  far  as  I  am  aware,  no  goods  have  been  purchased  and  brought  into  the  Zone  by 
merchants  in  the  Zone,  but  the  traders  residing  in  the  Zone  are  continually  purchas- 
ing their  goods  from  the  merchants  of  Panama  and  Colon,  and  all  such  goooa  enter- 
ing the  Zone  are  required,  under  the  President's  older,  to  pay  cus:»ma  duties 
according  to  the  Dingley  tariff  rates.  ^,y,  ...u  u,  ^^^^.^ 
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I  propose,  on  the  15th  of  next  month,  to  commence  the  collection  of  duties  on 
imposts  on  such  goods.  In  fact,  the  law  enacte<i  by  tlie  President  has  not  been 
enforced  up  to  the  present  time,  and,  to  continue  to  ignore  it  in  a  responsibility  I  am 
not  willing  to  assume,  hence  the  action  i  now  proiHJse. 

I  have  informed  the  collector  of  customs  that  he  will  l)e  reatly  on  that  date  to 
begin  collecting  duties  pn  foreign  merchandise'  entering  the  Zone.  Up  to  the  present 
time  not  a  dollar  of  customs  duties  has  l)een  collected  at  all. 

Yon  are  aware  that  at  least  one  shipment  of  goods  from  the  United  States  was 
made  to  a  merchant  in  the  Canal  Zone,  and  the  same,  50  barrels  of  beer,  was  paased 
into  the  Zone  without  payment  of  duty  to  the  authorities  of  the  Republic  of  Ptmama. 
You  are  also  aware  tnat  this  act  resulted  in  a  protest  lodged  by  the  authorities  of 
the  Republic,  which  was  brought  before  the  minij«ter  of  the  United  States  resident 
in  Panama,  but  which  has  received  no  other  action  that  I  am  aware  of  than  such 
that  may  have  been  taken  by  the  diplomatic  authorities. 

Merchants  of  the  Zone  have  brought  tt)  the  attention  of  the  collector  of  customs 
that  goods  ordered  in  the  United  States  as  stock  for  their  own  use  at  Gorsona, 
Empire,  and  other  points  are  held  at  Colon  for  the  reason  that  all  such  goods  nave 
been  manifested  to  Colon.  If  the  shipper  a^^ks  for  a  bill  of  lading  to  Empire  and 
offers  the  freight  money  the  Panama  Railroad  Company  refuses  such  bill  of  lading 
except  to  Colon,  from  whence  he  can  forward  the  gooils  on  another  bill  to  other 
points  in  the  Canal  Zone  if  he  det^ires.  This  brings  the  goods  under  the  jurisdiction 
of  the  authorities  of  the  Republic,  who  collect  imposts,  although  the  goods  are 
intended  exclusively  for  consumption  in  the  Zone. 

This  matter  has  been  brought  to  the  attention  of  Colonel  Shaler,  and  it  has  been 
Dointed  out  to  him  that  the  course  pursued  by  the  officers  of  the  company  in  New 
York  is  such  that  shipjjers  are  compelled  to  pay  the  taxes  imponed  by  the  authori- 
ties of  the  Republic  ujwn  all  goods,  even  though  they  are  intende<l  for  consumption 
in  the  Zone.  In  other  wonfi,  they  are  goo<ls  which,  under  section  6  of  the  Presi- 
dent's order,  shall  be  entered  free,  and  are  goods  which,  according  to  our  under- 
standing of  the  treaty,  are  as  much  entitled  to  be  shipped  from  New  York  on  a 
through  bill  of  lading  as  are  (foods  consigned  to  Chile,  Ecuador,  or  San  Francisco. 
la  a  shipment  of  goods  to  Empire,  for  example,  the  consul  of  Panama  in  New  York 
has  nothing  whatever  to  do  with  signing  the  manifesL  and  the  authorities  of  the 
Republic  have  no  more  knowledge  of  the  shipment  of  these  goods  than  if  it  were 
going  to  South  America. 

I  understand  from  Collector  of  Revenue  Cooke  that  Colonel  Shaler  has  promised 
to  take  this  matter  up  with  the  New  York  office  in  the  hopes  that  merchants  desir- 
ing to  ship  goods  to  the  Zone  may  have  them  shipped  to  tneir  final  destination,  and 
so  escape  the  payment  of  the  duties  imposed  by  tne  authorities  of  the  Republic. 
Very  respectfully, 

Gbo.  W.  Davis,  Governor. 
Rear- Admiral  Jno.  G.  Walker, 

Ciiainnan  Isthmian  Canal  Commxssion^  Wa»hin0on,  D.  C. 

P.  8. — In  the  papers  received  to-day  I  note  that  the  minister  of  Panama  to  the 
United  8tates,  Mr.  Obaldia,  and,  I  think,  Mr.  Morales,  have  both  stated  that  by  the 
action  of  the  United  States  goods  coming  to  Colon  and  Panama  and  to  the  Zonegen- 
erally  are  being  taxed  and  the  amounts  collected  by  the  Zone  authorities.  I  see 
that  the  newspapers  are  repeating  this  statement  as  a  fact. 

Of  coarse,  you  are  aware  there  is  no  truth  in  it,  but  I  wish  to  emphasize,  in  an  offi- 
cial way,  the  statement  that  up  to  the  present  time  no  duties  on  gcKxis  imported  into 
the  Zone  have  been  collected  by  the  Zone  authorities. 

The  measure  which  I  now  propose  will  institute  such  a  proceeding,  and  if  theCom- 
misBion  or  the  War  Department  wish  me  to  still  further  desist  I  should  like  to  have 
instructions  to  that  effect. 

If  the  merchants  in  the  United  States  will  ship  the  goods  through  to  the  Zone  des- 
tination and  take  bills  of  lading  from  the  steamship  company,  I  think  there  will  be 
no  diflScolty  whatever  with  the  Panama  officials,  for  tney'will  have  no  power  to 
intervene. 


Ancon,  October  iS6,  1904- 
DxAB  Sir:  Since  the  Commission  left  the  Isthmus,  the  first  part  of  September,  there 
has  been  no  disposition  shown  by  the  authorities  of  the  Republic  to  discuss  the  quee- 
lion  ot  reciprocal  trade  relations  or  any  other  matter  connected  with  the  subject  of 
costom-houses  or  ports,  and  I  have  not  raised  the  question.  I  observe  in  a  press 
dispatch  a  statement  to  the  effect  that  Secretary  Taft  is  coming  here,  under  ordera 
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from  the  President,  for  the  purpose  of  adjusting  these  matters.  I  have  no  other 
information  regarding  it,  but  assume  there  is  some  probability  that  the  report  is  cor- 
rect. If  it  should  prove  that  ho  is  coming,  and  I  presume  I  shall  know  of  it  officially 
before  long,  I  am  inclined  to  defer  the  action  spoken  of  in  my  recent  letter  in  respect 
to  the  matter  of  chan^ng  import  taxes  on  goods  brought  into  the  Zone  from  the 
cities  of  Panama  and  Colon  until  Secretary  Taf  t  arrives,  as  it  will  be  better  to  have 
the  question  freed  from  any  new  complication. 

Very  respectfully,  Gbo.  W.  Davis, 

Governor, 
Bear- Admiral  J.  G.  Walker,  U.  S.  Navy, 

Chairman  Isthmian  CaruU  Commission, 


Exhibit  5. — Minutes  of  conference  of  November  2S,  1904^  10  a^m.^al  President  Amador's 

palace^  Panama. 

The  gentlemen  present  were:  Dr.  Manuel  Amador  Guerrero,  President  Republic 
of  Panama;  Hon.  William  H.  Taft,  Secretary  of  War  United  States;  Santiago  de  la 
Guardia,  secretary  of  government  and  foreign  affairs;  Don  Tomas  Arias. 

President  Amador  states  that  he  would  like  to  have  these  conferences  considered 
confidential,  in  order  that  they  may  not  be  made  a  matter  of  comment  in  the  news- 
papers of  either  the  United  States  or  this  country,  and  prevent  discussions  of  any 
character. 

Secretary  Tapt:  I  fully  sympathize  with  President  Amador  in  this  matter — that  we 
are  here  to  reach  a  regular  agreement  which  should  not  be  affected  by  public  glamour, 
or  anything  of  that  sort.  The  President,  the  Secretary  of  State,  and  myself  thought 
it  very  wise  to  keep  this  meeting  confidential,  and  that  the  presence  of  other  genUe- 
men  here  whom  I  would  proj)ose  as  members  of  this  Commission  might  interfere 
with  the  freedom  of  conversation  I  would  like  to  have  here. 

President  Amador.  The  points  which  are  very  prejudicial  to  us  and  not  beneficial 
to  the  United  States  we  wish  to  leave  aside,  believing  as  we  do  that  we  now  enjoy  a 
limited  sovereignty — that  is  to  say,  a  certain  limited  sovereignty  will  be  deduced 
from  the  concessions  which  you  may  make  us  or  we  accept.  The  principal  points 
are  the  questions  affecting  the  revenues,  the  postal  sernce,  and  commercial  taxation 
in  general. 

There  are  some  other  minor  points  not  so  indispensable  to  our  existence  as  these 
are.  Any  other  questions  which  may  arise  will  oe  presented  in  the  regular  couree 
of  events. 

Don  Guardia.  We  feel  very  grateful  and  consider  it  a  high  honor  that  Mr.  Roose- 
velt should  have  had  the  tact  to  select  a  gentleman  of  such  talent  as  yourself  and  of 
your  high  standing  to  come  here  on  this  mission. 

The  two  principal  motives  which  determined  the  independence  of  this  country 
were: 

First.  To  assure  perpetual  peace,  which  we  did  not  have  with  Colombia,  and 
which  we  expect  to  obtain  with  American  support 

Second.  To  construct  the  canal.  We  consider  that  the  existence  of  the  nation  is 
dependent  upon  the  canal,  and  that  by  its  construction  we  were  permitting  a  work 
of  great  benefit,  not  only  for  the  entire  world,  but  also  for  the  great  nation  of  whom 
we  expected  the  support. 

These  are  the  motives  which  led  us  to  secure  our  independence. 

We  placed  our  entire  trust  in  the  United  States  Government,  and,  as  Mr.  Roose- 
velt said,  the  question  for  us  was  that  the  canal  should  be  constructed,  and  that  we 
E resent  no  obstacles  whatever.  But  the  idea  of  sovereignty  was  never  put  in  doubt 
y  us.  We  always  believed  that  this  sovereignty  was  restricted  by  a  serntude  in 
favor  of  the  United  States  for  the  construction,  maintenance,  and  protection  of  the 
canal.  But  we  never  imagined  that  such  an  idea  could  lead  to  a  commercial  busi- 
ness of  the  canal  or  to  any  measures  except  such  as  were  necessary  for  its  construc- 
tion, maintenance,  and  protection,  because  such  commercial  advantages  as  the  Gov- 
ernment ol  the  United  States  might  derive  from  the  2ione  by  interpreting  the  treaty 
in  the  form  later  seen  are  very  insignificant  for  a  country  so  great,  for  a  government 
so  rich  and  so  generous  as  that  of  the  United  States,  while  for  us— a  very  small  peo- 
ple, a  very  poor  people,  which  is  still  to  be  created  and  organized  into  a  nation— have 
an  importance  of  lite  and  death.  Whether  we  are  to  to  a  nation  or  not  depend* 
upon  whether  we  receive  these  advantages.  x^  i 
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We  do  not  wish  to  present  these  matters  in  a  controversial  form,  but  simply  as  a 
statement  of  the  idea  as  to  sovereijjnty  entertained  by  all  Isthmanians,  ana  of  the 
interpretation  which  has  l)een  given  to  the  question  of  iK)rt«,  the  question  of  customs, 
the  (^aestion  of  j)ostal  affairs,  and  other  general  points,  together  with  all  the  illusions 
of  this  country,  illusions  which  were  revived  by  the  letter  of  Mr.  Roosevelt  and  the 
presence  of  yoursnelf  here. 

We  realize  that  the  government  of  the  Zone  requires  a  police  under  its  exclusive 
orders,  without  our  intervention.  All  measures  possible  to  establish  order  firmly,  in 
view  of  the  adventurers  who  will  come  to  the  Zone,  must  be  taken  in  order  to  render 
the  construction  of  the  canal  easy;  but  the  dominant  idea  throughout  the  treaty  is 
that  we  are  charged  with  a  servitude  in  favor  of  the  United  States,  which  limits  our 
sovereignty  for  the  construction,  maintenance,  and  protection  of  the  canal. 

We  understand  perfectly  that  the  United  States  has  great  moral  interests  not  only 
toward  itself  but  to  the  entire  world,  but  we  also  believe  that  in  the  shadow  of  its 
great  interests  our  interests  can  run  parallel  and  make  of  us  a  model  nation. 

Mr.  Roosevelt's  letter  has  given  us  a  great  deal  of  consolation  because  of  one  of  its 
narts  in  which  he  declares  that  the  intention  of  the  American  (iovernment  has  not 
been  to  create  a  colony  affecting  not  only  our  interestn,  but  even  our  amour  propre 
as  a  nation.  We  note  also  that  the  people  of  this  nation,  subject  as  they  are  to  pre- 
judices of  race  and  the  influence  of  Colombia,  should  be  modified  gently  under  the 
awful  influence  of  the  United  States,  by  means  of  education  and  prosperity,  in  order 
that  it  may  reflect  honor  on  the  United  States  and  serve  as  an  object  lesson  to  all  the 
other  Latin  American  countries  of  America;  that  the  American  iaeas  are  not  ideas  of 
conquest,  and  that  we  are  convinced  that  they  have  not  that  idea. 

Swrretary  Taft.  I  would  be  glad  to  take  up  the  points  as  they  occur.  As  the  Sec- 
retary of  State,  Mr.  Hay,  in  my  presence  explained  to  Seilor  Obaldia,  before  this 
letter  was  published  after  it  had  been  written  to  me,  after  the  conference  between 
the  President,  the  Secretary  of  State,  and  myself,  the  letter  was  not  considered  and 
was  not  to  be  considered  as  inconsistent  with  the  position  taken  by  Secretary  Hay  in 
in  his  answer  to  Seflor  Obaldia's  note.  It  will  be  observed  that  the  letter  of  Secre- 
tary Hay  does  not  assert  absolute  sovereignty  over  the  Zone,  it  only  asserts  the 
right  on  the  part  of  the  United  States  to  exercise  such  powers  as  it  might  exercise  if 
it  were  sovereign  and  the  exclusion  of  the  extent  to  which  it  might  exercise  those 
powers  of  the  right  of  sovereignty  of  the  Republic  of  Panama.  But  the  very  fact  that 
the  rights  are  conferred  by  the  expression  usetl  implies  that  there  is  reserved  to  the 
Republic  of  Panama  at  least  a  titular  sovereignty. 

Now,  asuj  have  said  already,  it  is  not  for  me  to  enter  into  a  discussion,  because  I 
have  not  the  power  to  vary  the  position  taken  by  Secretary  Hay  with  reference  to 
the  extent  of  the  powers  which  the  United  States  might  lawfully  exercise  in  the 
Zone. 

But  my  attitude  must  be  this:  Assuming  the  power  to  the  extent  declared  in  Sec- 
retary Hay's  note,  how  far  can  I  go  in  waiving  the  exercise  of  these  powers  and 
withholding  the  exercise  of  powers  already  exercised,  so  as  to  assure  the  Govern- 
paent  of  Panama  that  we  wisn  to  exercise  no  powers  that  we  do  not  deem  necessary 
in  the  construction,  maintenance,  and  protection  of  the  canal? 

Now,  I  am  not  in  a  position  to  waive  absolutely — I  mean  to  give  up  the  right  to 
exercise — those  powers,  but  I  am  given  authority  by  the  President  to  establish  now, 
subject  to  action  by  Congress,  a  nonexercise  of  those  powers,  such  as  1  hope  will  be 
satisfactory  to  the  Government  of  the  Republic,  and  will  continue  indefinitely  until 
the  constmction  of  the  canal  shall  so  affect  the  relations  and  conditions  existing  as  to 
require  a  new  adjustment  of  the  relations  between  the  two  Governments. 

Now,  that  I  may  make  myself  plain:  With  the  present  Government,  with  Presi- 
dent Amador  and  these  gentlemen  as  his  advisers,  it  might  very  well  be  that  we 
should  allow  to  He  dormant  the  exercise  of  powers  that  in  case  of  the  election  of  a 
Government  whose  personnel  would  not  be  so  friendly  to  the  United  States  we  might 
have  to  use,  and  thus  to  protect  our  construction  and  maintenance  and  control  of  the 
canal  by  the  exercise  of  greater  powers  than  those  we  desire  now  to  exercise. 

I  must  make  my  position  clear  with  respect  to  this,  so  that  there  will  be  no  mis- 
conception of  the  extent  of  my  powers.  What  I  am  here  for  is  to  see  what  now  can 
be  done  in  our  actual  conduct  and  by  the  issuing  of  an  Executive  order  which  shall 
repeal  or  effect  or  modify  oniers  alrea<ly  issued,  which  shall  suit  your  views  with 
respect  to  the  points  you  have  mentioned. 

I  want  to  be  as  frank  as  x)088ible  in  this  matter,  and  I  reiterate  what  I  said  before — 
that  the  Government  of  the  United  States  has  no  desire  to  exercise  any  power  which 
shall  not  be  necessary  for  that  purpose,  the  purpose  that  influenced  you  to  give  us 
the  rights  that  we  now  have,  and  which  inducea  us  to  make  promises  of  payment 
ami  actually  to  pay  the  money  which  we  did  pay.     I  concur,  and  the  Government 
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of  the  United  States  concurs,  in  the  construction  that  all  these  rights  were  given  us 
solely  for  the  purpose  of  enabling  us  to  construct,  maintain,  and  operate  the  canAl. 
It  is  not  the  motive  that  governed  the  conferring  of  those  rights,  but  the  extent  of 
the  rights  necessary  to  enable  us  to  secure  this  common  object,  that  has  been  in 
controversy. 

After  this  statement  1  shall  be  glad  to  confer  with  these  gentlemen.  I  appreciate 
the  honor  of  having  this  official  communication  with  them,  and  I  am  glad  to  proceed 
with  the  consideration  of  the  three  points,  or  other  points,  that  they  have  mentioned. 

I  wish  to  further  emphasize  that  the  last  thing  in  the  world  that  President  Kooee- 
velt  and  Secretary  Hay  have  in  mind  is  to  injure  the  feelings  of  the  people  of  the 
Republic  of  Panama  by  asserting  a  power  which  shall  affect  their  national  pride. 
Although  we  may  desire  to  hold  in  reserve  the  right  to  exercise  certain  powers  in 
the  treaty,  1  wish  these  people  to  credit  us  with  the  greatest  sincerity  when  we  say 
that  we  are  anxious  not  to  exercise  any  power  but  that  which  we  deem  absolutely 
essential  to  the  common  object  of  both  nations. 

Upon  completion  of  Secretary  Taft's  remarks,  the  meeting  adjourned  for  sabmis- 
sion  of  written  memoranda  by  President  Amador  containing  suggestions  as  to  needed 
provisions  on  the  three  points  named,  to  wit,  the  revenues,  the  poets,  and  the  ports. 


Exhibit  6. 

[Confldential.] 

Panama,  December  f,  1904* 
Sbcrbtary  of  State,  Washington: 

After  much  effort  and  discussion,  can  arrange  matters  satisfactorily  by  Executive 
order  repealing  Dingley  tariff  and  directing  no  importations  shall  be  permitted  at 
terminal  canal  ports  except  articles  under  Section  XIII  of  treaty,  ana  articles  in 
transit  across  Isthmus,  and  coal  and  fuel  for  seagoing  vessels,  Panama  agreeing  to 
reduce  ad  valorem  rate  of  duty  from  15  to  10  per  cent  and  consular  fees  to  60  per 
cent  of  present  rates,  and  both  parties  agreeing  to  complete  free  trade  between  25one 
and  Republic. 

Postal  differences  can  be  arranged  by  use  of  Panama  stamps  property  crossed  with 
Zone  marks,  authorities  paying  40  per  cent  of  face  value  stamps  and  Panama  agree 
that  rate  between  Panama  and  United  States  of  America  shall  be  reduced  to  2  cents 
gold. 

Separate  ports  to  be  maintained  as  at  present,  with  entries  and  clearances  by 
proper  officials  of  the  respective  Governments,  but  reciprocal  arrangement  mutually 
benefiting  to  be  permitted  for  use  of  facilities  of  one  port  by  vessels  clewed  for  the 
other  under  suitable  regulations  not  affecting  complete  administrative,  judicial,  and 
police  jurisdiction  by  each  Grovemment  over  maritime  harbor  of  its  respective  ports. 

Complete  and  immediate  sanitary  and  quarantine  jurisdiction  is  to  be  secuml  to 
Zone  authorities  over  harbors  of  Panama  and  Colon. 

Provisional  geographical  delimitation  of  cities  and  harbors  Colon  and  Panama 
between  Davis  and  Panama  authorities  to  remain  in  force. 

Coinage  and  currency  agreement  already  signed  to  be  immediately  executed. 

Order  contains  clause  reciting  that  its  provisions  and  fulfillment  of  its  conditions 
shall  not  bereganied  as  restrictive  construction  of  rights  of  either  Government  under 
treaty.  This  order  will  secure  all  the  duties  for  the  Republic  and  will  give  it  ateo 
some  income  from  post.  The  duties  might  be  secured  to  the  Republic  not  by  restric- 
tion of  character  of  importations  at  terminal  canal  ports,  as  above,  but  by  imposing 
a  higher  duty  in  canal  ports  than  in  Panama  ports  on  all  but  excepted  articles— say 
a  50  per  cent  increase;  but  whichever  be  the  method,  the  prohibition  of  certain  impor- 
tations in  the  one  case  or  the  imposition  of  higher  duty  the  other  must,  in  order  to 
effect  purf)ose,  apply  to  imporiations  from  United  States  of  America  into  Zone,  and 
the  question  is,  vVhich  is  preferable?    1  prefer  the  former. 

Please  submit  matters  to  President  of  tne  United  States  and  advise  me  of  your  con- 
clusion on  this  and  other  points  as  soon  as  practicable. 

Exceptions  as  to  coal  and  fuel  importations  made  for  the  benefit  of  shipping  and 
because  it  is  ini practicable  to  have  coal  pockets  anywhere  except  at  canal  ports. 

The  order  is  of  course  revocable  at  will,  and  its  operations  can  be  suspended  by 
Panama  by  refusal  to  continue  compliance  with  any  of  its  conditions,  but  I  believe 
from  conference  that,  adopted,  it  will  continue  satisfactory  basis  of  relations  between 
parties  until  opening  of  canal.     Presume  objection  will  be  made  that  American 
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manafactoring  interests  are  not  protected  by  this  order  from  competition  with  world 
on  material  and  machinery  for  canal.  If  Congress  wishes  to  secure  that  businefls 
solely  to  American  merchants  and  manafacturers,  it  should  do  it  by  direct  limitation 
on  purchases  and  contracts  of  the  Canal  Commission  and  not  by  indirect  method  of 
duties,  which  can  not  but  work  inconvenience  and  hardship  to  Republic — to  Panama 
and  its  merchants,  as  well  as  to  Zone  and  its  inhabitants. 

Tapt. 


State  Department,  December  S,  1904. 
Taft,  Panama: 

Have  received  your  telegram  of  the  2d,  and  it  has  been  submitted  to  the  Presi- 
dent of  the  United  States.     Your  action  and  suggestion  cordially  approved. 

Hay. 


Exhibit  7. 

notks  of  a  meeting  held  in  the  office  of  the  secretary  of  war,  june  11,  1904. 

Secretary  Taft.  Have  you  any  idea  of  the  amount  of  silver  that  is  now  in  circula- 
tion there? 

Mr.  Arias.  Alx)ut  two  and  a  half  millions. 

Secretary  Taft.  Of  gold? 

Mr.  Arias.  No,  of  jr'sos. 

Secretary  Taft.  How  many  people  are  there  on  the  Isthmus? 

Mr.  Arias.  About  360,000  in  the  Republic. 

Secretary  Taft.  You  think  there  are  about  5  pesos  a  head? 

Mr.  Arias.  About  8  pesos  per  capita. 

Secretary  Taft.  That  would  be  about  3,000,000  |>eso8.  Admiral  Walker,  how 
much  do  you  suppose  your  ^oing  in  there  would  add  to  the  demand  for  the  peso? 

Admiral  Walker.  Well,  it  would  add  considerably.  We  should  use  it.  We  would 
pey  our  men  with  it. 

Secretary  Taft.  Would  you  pay  every  week  or  every  month? 

Admiral  Walker.  Probably  twice  a  month. 

Secretary  Taft.  Would  you  pay  all  your  men  in  the  peso? 

Admiral  Walker.  Ye.*';'we  should  pay  in  that  way  probably  all  the  people  we 


employed  down  there.  The  people  sent  down  from  here  we  should  pay  once  a  month 
in  gold  or  in  United  States  currency,  but  the  laborers  and  the  people  of  the  Isthmus 
would  go  on  the  silver  roll  and  be  paid  every  two  weeks. 

Secretary  Taft.  Of  course  it  is  impossible  to  say  what  that  roll  would  amount  to? 

Admiral  Walker.  We  could  count  on  having  in  our  employ  down  there  some- 
where from  12,000  to  20,000  men. 

Mr.  Barrett.  Camp  followers  would  add  5,000  more,  probably. 

Secretary  Taft.  The  number  of  i>eople  would  l)o  a  great  deal  in  excess  of  the  labor- 
ers. It  would  take  about  20  pesos  per  capita  every  half  month — about  400,000  i)e80S 
wonld  be  disbursed  every  half  month? 

Admiral  Walker.  Yes. 

Secretary  Taft.  That  would  about  double  the  circulation  down  there? 

Admiral  Walker.  Yes;  fully. 

Mr.  Barrett.  The  increaise  of  the  population  generally  woul<l  l)e  very  marked. 

Secretary  Taft.  Your  idea,  is  it  not,  is  simply  to  recoin  the  existing  silver? 

Mr.  Cromwell.  Yes,  sir;  and  to  limit  it. 

Secretary  Taft.  Don't  you  think  you  might  have  a  provision  that  you  could  double 
it?  You  might  safely  do  that  if  you  retain  what  is  there.  You  could  retain  a  good 
deal  more  than  that  on  a  million  and  a  half  deposits,  but  what  I  am  afraid  of  is  that  it 
would  double  the  demand  for  silver,  possibly  treble  it,  because  it  will  be  very  active. 

Mr.  Arias.  We  can  not  afford  to  have  a  deposit  of  one  and  a  half  millions.  We 
need  every  cent  of  the  money  in  the  country  at  present.  By  the  constitution,  out  of 
the  $10,000,000  we  have  to  set  apart  six  million,  to  be  placed  in  securities  giving 
annnal  fixed  interest,  so  it  can  not  be  diverted  to  other  purposes.  W^ith  this  balance 
we  have  to  do  everything. 

Secretary  Taft.  How  much  would  be  made  from  seigniorage? 

Mr.  Con  ant.  It  would  raise  the  value  of  the  peso  from  42  to  60  cents. 

Secretary  Taft.  Then  they  would  make  no  money  unless  they  increased  their  cii- 
eolation  on  bullion.  In  that  case  they  would  make  from  10  to  12  per  cent  on  the 
silver  bought.  L.,y,u...uuy  ^.^^^.^ 
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Mr.  Cbomwell.  This  subject  has  been  very  deeply  considered  by  these  genUemen; 
not  only  by  the  gentlemen  present,  but  by  distinguished  men  in  the  Isthmus.  It  was 
considered  by  their  convention;  and  a  bill  has  been  prepared  by  the  Government, 
submitted,  and  is  under  consideration.  That  bill  is  very  intelligent  I  suggest  Mr. 
Arias  read  and  explain  to  you  the  measure  pending.  The  convention  is  standing 
ready;  the  bill  is  here;  if  this  form  is  acceptable  it  will  be  cabled  there  and  probably 
passed.  In  other  words,  we  have  the  measure  on  the  table,  and  this  conference  may 
put  it  in  shape  where  it  will  be  adopted. 

The  bill  which  you  hold  is  the  original  bill  presented  in  March  last  bv  the  Gov- 
ernment, as  a  Grovernment  measure,  to  the  convention  then  assembled  as  a  tawmakmg 
body.  That  measure  was  not  passed.  It  stopped  at  the  reading  of  the  first  clause. 
It,  however,  developed  a  strong  support.  Then  there  was  introduced,  April  25,  a 
second  measure,  called  the  "Balboa  oill,'*  called  by  that  name  because  the  drafts- 
man designated  the  new  dollar  as  the  *' Balboa'*  dollar,  and  that  was  passed. 

Secretary  Taft.  Was  that  a  gold  dollar  or  a  silver? 

Mr.  Cromwell.  Silver.  Those  two  measures  were  on  the  table  of  the  convention 
when  the  whole  subject  was  referred  to  a  second  committee,  taking  up  both  meas- 
ures. That  committee,  only  two  or  three  weeks  ago,  gave  its  support  and  recom- 
mended the  adoption  of  the  original  bill,  with  a  few  changes.  That  is  the  state  of 
affairs  to-day.  It  came  on  for  debate;  it  was  debated,  and  it  failed  to  pass  because 
of  the  tie  vote,  the  total  membership  being  32,  16  voting  for  and  16  against  You 
will  see,  then,  that  the  state  of  legislation  is  this — that  tlSt  measure  which  you  hold, 
slightly  amended,  has  received  the  indorsement  of  one-half  of  the  legislature. 

Secretary  Tai^t.  The  "balboa**  l^ill,  so  called,  provided,  as  our  friend  says,  for  a 
gold  standard  of  50  cents,  with  a  silver  coin,  the  parity  of  which  was  to  l>e  main- 
tained with  that  50  cents  gold.  Was  there  any  provision  in  that  bill  for  a  security 
to  the  world  that  it  was  to  be  maintained? 

Mr.  Arias,  There  was  to  be  a  fund  of  $100,000  that  was  to  be  kept  in  the  treasury 
intact. 

Mr.  Cromwell.  The  essence  of  this  bill  is  to  establish  the  gold  dollar  of  the  United 
States  standard.  The  issue  is  limited  to  a  conversion  of  the  outstanding  silver  coin- 
age, and  the  ratio  is  maintained  by  the  conversion  at  a  fixed  figure,  in  the  bill  named 
at  225,  but  it  may  be  amended  later  on  to  a  different  figure. 

Secretary  Taft  then  read  the  bill,  during  which  the  following  remarks  were  made: 

Secretary  Taft.  (After  section  2.)  In  other  words,  the  bin  proposes  the  actual 
coinage  of  a  dollar  which  shall  be  equal  in  fineness  and  size  to  that  of  the  United 
States,  with  different  insignia? 

Mr.  Cromwell.  Ycf. 

Secretary  Taft.  But  that  the  Unite<l  States  dollar  itself  shall  be  legal  t^der 
exactly  as  your  own? 

Mr.  Cromwell.  Yes. 

Secretary  Taft.  (After  section  6. )  Now  that  limits  the  power  of  the  Government 
to  issue  fractional  currency  beyond  the  amount  of  Colombian  dollars,  half  dollars, 
quarter  dollars,  and  ten-cent  pieces  that  there  are  now  in  circulation  in  the  Isthmus? 

Mr.  Cromwell.  Yes,  sir. 

Secretary  Taft.  That  is,  ^'ou  can  not  recoin  anything  that  is  not  the  product  of  the 
present  com  in  circulation  m  the  Isthmus. 

Mr.  Cromwell.  No,  sir. 

Secretary  Taft.  You  could  not  send  out  under  that  and  buy  a  lot  of  silver  in 
Bogota  and  recoin  it? 

Mr.  Cromwell.  No,  sir. 

Mr.  Conant.  Mr.  Arias  explains  that  his  theorv'  is  the  Panama  money  would  not 
be  used  to  any  considerable  extent  in  the  Canal  ^ne,  and  the  two  countries  would 
make  their  money  interchangeable.  But  the  result  would  Ije  that  the  Panama  peso 
would  be  twice  tfie  size  of  the  United  States  peso. 

Secretary  Taft.  (After  section  8. )  In  other  words,  the  Government  obligates  itseU 
to  maintain  the  legal  parity  of  gold  and  silver  and  leaves  to  the  Executive  the  power 
to  determine  what  measures  are  necessary. 

ft  «  ♦  «  «  «  * 

You  would  wish  to  facilitate  the  exchange  of  the  old  coin  for  the  new,  and  in  order 
to  do  so  you  want  to  funiish  to  those  who  want  to  exchange  a  slight  motive  for  making 
the  exchange — that  is,  to  give  them  a  little  more  than  the  coin  is  worth  in  ordinarr 
exchange. 

Mr.  Arias.  We  want  to  make  the  conversion  as  economically  as  possible.  If  voa 
take  the  Colombian  mcmey  and  move  it  to  New  York  and  exchange  it  for  bnllion, 
you  would  be  at  a  loss.     .At  that  rate  between  the  two  values  there  is  a  difference  in 
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favor  of  the  Government  of  about  4  per  cent,  but  that  doea  not  cover  the  expense  of 
shipping  and  reehipping  the  coin, 
^iecretary  Taft.  How  are  you  going  to  induce  them  to  bring  the  money  in? 

*  *  *  *  *  1^  a 

Secretar>'  Taft.  We  have  had  this  same  question  in  the  Philippines,  where  we 
had  the  Mexican  money,  which  corresponds,  so  far  as  our  desire  to  get  rid  of  it  is 
concerned,  with  your  Colombian  money.  In  the  islands  we  have  also  had  the 
Spanish-Filipino  money,  which  has  circulated  on  an  equality  with  the  Mexican 
money  at  its  intrinsic  value.  The  difficulty  that  we  have  had  is  in  inducing  any- 
body to  give  us  that  Mexican  or  Spanish-Filipino  money  and  turn  it  over  to  us  in 
order  that  we  might  return  our  new  dollar,  and  the  reason  why  it  is  difficult  to 
induce  them  is  that  whether  you  alwlish  the  legal-tender  character  of  the  money  or 
not,  it  still  buys  things  in  the  market.  They  go  down  to  the  abaca  provinces,  and 
they  can  buy  as  many  pounds  of  hemp  with  the  Mexican  dollar  as  they  can  with 
the  new  dollar.  It  is  the  ignorance  of  the  people  as  to  the  exact  value  of  the  coin- 
age that  enables  the  speculators — the  exporters — to  ^  down  and  buy  at  Mexican 
rates  and  turn  around  and  sell  at  gold  rates  at  Manila.  Therefore  tfiere  is  every 
motive  for  thone  men  not  to  turn  over  the  old  money  at  all. 

Mr.  Arias.  But  the  Colombian  dollar  has  not  the  merit  of  the  Mexican. 

Secretary  Taft.  But  it  is  money  that  buys  things.     As  long  as  your  ignorant  peo- 

Ele  of  the  350,000  see  a  big,  round  silver  dollar  with  Colombia  on  it,  which  has 
eret<)fore  purchase*]  things,  they  will  not  be  affected  by  the  declaration  of  legal 
tender. 

Mr.  Arias.  But,  for  instance:  I  pay  my  employees  in  Colombian  silver;  then  my 
man  goes  to  the  retailer  and  buys  his  goods;  but  the  retailer  will  have  to  pay  to  the 
big  merchants,  and  that  is  not  good  for  them  to  exchange. 
Secretary  Taft.  You  mean  the  retailer  will  not  take  the  money? 
Mr.  Arias.  Yes. 

Secretary  Taft.  But  he  will  take  it — for  the  purpose  of  purchasing  with  the  cheap 
money. 

Mr.  Arias.  We  rely  more  on  the  condition  of  silver  itself  to  keep  its  parity  than 
upon  the  powers  we  give  to  the  Government.  Here  is  a  country  where  we  never 
have  a  scarcity  of  silver,  and  never  an  abundance. 

Secretary  Taft.  The  question  of  maintaining  parity  depends  something  on  your 
Becurity.  You  ought  to  have  a  good  strong  reserve,  merely  to  demonstrate  your 
^ood  faith.  We  keep  in  our  Treasury  1150,000,000  gold,  but  we  never  have  to  touch 
It.  That  is  not  l>ecause  of  our  making  a  paper  declaration,  but  by  setting  aside  the 
fund.  It  is  to  give  assurance  to  the  world  that  we  have  enough,  and  more  than 
enough.  Our  Philippine  gold  reserve  is  about  17,000,000,  with  an  18,000,000-pe8o 
issue.  It  must  be  admitte<l  that  the  use  by  the  United  States  of  a  lar^e  fund,  in 
which  it  recognizes  and  enforces  and  stands*  back  of  your  currency,  will  itself  help 
you. 

Mr.  Arias.  What  objections  have  you  to  the  soundness  of  the  silver  currency  of 
ours? 

Secretary  Taft.  The  only  objection  is  the  al)sence  of  any  other  except  a  general 
ple<lge  of  the  (Jovernment  to  maintain  the  parity. 

Mr.  Arias.  We  give  the  Government  full  |)ower.  In  two  years  from  now,  when 
the  legislature  convenes,  we  shall  have  the  experience  to  tell  just  what  conditions 
are  needeii. 

Secretary  Taft.  Here  is  the  United  States  (xovernment.  Its  word  is  usually 
regarded  as  good,  but  in  order  to  back  that  up  with  security  it  takes  $150,000,000  of 
^7d;  BO  with  the  Philippine  government,  which  has  authority  to  borrow  $10,000,000 
m  order  to  maintain  the  parity,  nevertheless  it  has  thought  it  wise  to  buy  silver,  and 
we  have  in  our  Treasury  $7,000,000  to  maintain  the  parity  of  18,000,000  pesos. 
Mr.  Con  A  NT.  It  is  made  a  trust  fund,  specifically  applied. 

Judge  Ma(joon.  About  this  question  of  maintaining  the  parity;  as  I  understand  it, 
you  are  relying,  fii-st,  upon  the  limitation  of  the  coinage  of  silver,  and,  second,  upon 
the  ability  of  the  Government  to  maintain  it.  Now,  the  limitation  in  the  proposed 
law  is  only  as  to  the  Colombian  silver  in  circulation  in  Panama.  Would  it  not  be 
better  to  nx  a  certain  amount  rather  than  a  variable  amount?  It  would  be  difficult 
to  prevent  the  bringing  in  of  Colombian  silver  into  Panama  if  it  were  a  profitable 
industry.  You  are  relying  on  a  limitation,  but  have  not  specifically  limited  the 
aJDOunt  of  silver  which  your  Government  may  coin. 

Mr.  .A bias.  If  you  should  find  when  we  collect  the  silver  that  it  is  too  much,  we 
have  power  to  contract  the  currency.  If  we  find  that  difference,  then  instead  of 
returning  our  dollar  for  the  Colombian  silver  we  would  throw  up  the  difference*ylp» 


2594  INVESTIGATION   OP   PANAMA   CANAL   MATTEBS. 

Secretary  Taft.  That  bill  in  many  respects  is  admirable.  It  is  jost  exactly  whit 
we  want,  because  we  want  to  have  a  currency  there  that  will  assist  us  and  we  want  to 
have  a  currency  to  assist  you.  If  you  could  place  the  actual  limit  on  the  amount  of  al- 
ver  you  will  com,  and  then  leave  to  us  to  say  to  you  when  additional  coinage  is  needed 
to  meet  the  demands  of  Admiral  Walker,  representing  the  canal,  that  would  be  well. 
Suppose  he  would  need  double  the  amount.  Say  that  at  the  instance  of  the  United 
States  (Government  you  would  issue  an  additional  sum  of  $:i,(K)0,000,  with  the  provi- 
sion that  you  should  use  to  secure  the  parity  thereof,  say,  20  to  25  percent  by  depos- 
iting it  at  interest  with  an  accepted  trust  company  in  New  York  for  the  benefit  of 
your  Government.  You  will  observe  that  it  is  to  our  interest  that  we  should  use 
that  coin  to  maintain  the  parity,  and  if  we  agree,  as  we  must  agree,  in  the  estimates 
in  our  dealings  to  make  that  good  by  announcing  it  as  worth  so  much  and  paying 
our  laborers  in  that  way,  we  enable  you  to  secure  the  parity,  and  you  aid  m  by 
depositing  20  to  25  per  cent,  not  for  the  first  three  million  but  for  any  additional  to 
be  issued  for  the  l)enefit  of  Admiral  Walker. 

BRIEF  OP  A  CONFERENCE  HELD  IN  THE  OFFICE  OF  THE  SECRETARY  OF  WAR  OX  THl 
AFTERNOON  OF  JUNE  18,  1904,  BETWEEN  THE  SECRETARY  OP  WAR  AND  A  DELEGATION 
FROM   THE   REPUBLIC   OF  PANAMA. 

After  a  general  discussion  of  the  three  paragraphs  constituting  the  proposed  agree- 
ment between  the  United  States  and  the  Republic  of  Panama  for  a  monetary  system, 
Mr.  Cromwell  stated: 

Mr.  Cromwell.  The  essential  points,  Mr.  Secretary,  are  a  gold  standard  with  the 
United  States  gold  coins  circulating  now.  Next,  that  we  will  issue  a  limited  aionev 
for  the  first  conversion  up  to  3,000,000  half-dollar  pesos,  and  that  on  January  1, 1906, 
we  will  issue  a<lditional  coinage  as  you  may  call  for  it,  up  to  the  limit  of  3,000,000 
half-dollar  pesos  more;  that  we  will  secure  a  guaranty  of  the  parity,  first,  by  a 
deposit  of  15  per  cent  at  each  time  from  the  beginning  to  the  end  of  the  series;  and, 
second,  that  the  Commission  shall  open  its  reserve  funds  to  the  amount  necessary  to 
insure  this  parity.  That  is  the  essence  of  our  proposal.  Now  we  put  that  in  writmg. 
Jf  you  accept  it,  Mr.  Secretary,  we  are  going  to  cable  it  tj  Panama  to-night^  and  the 
convention  is  in  session  and  is  waiting  solely  for  this,  and  they  are  anxions  to  ^ 
home.  The  cables  are  asking  us  almost  every  hour  to  get  this' conclusion,  and  we 
want  them  to  receive  vour  response.  They  will  hold  a  session  Monday  morning, 
and  they  probably  will  pass  the  law  in  the  form  that  is  reported  to-night 

*  *  «  »  '  *  *  * 

After  a  general  discussion  of  proposed  amendments.  Secretary  Taft  read  the  draft 
of  the  agreement,  with  amendments,  as  follows: 

First.  That  the  issue  of  silver  coin  of  the  Republic  in  exchange  for  Colombian  silver 
coin  in  circulation  in  the  Republic  within  a  period  to  be  fixed  by  the  latter,  shall  be 
limited  in  the  aggregate  to  the  conversion  of  three  million  pesos,  Colombian  silver 
coins. 

Second.  That  after  the  first  day  of  July,  1905  (changed  from  the  first  day  of  Janu- 
ary, 1906),  there  shall  be  coined  and  issued  by  the  Republic  such  additional  amoont 
of  silver  coin,  to  the  limit  in  the  aggregate  to  the  value  of  1,500,000  pesoe — equivalent 
to  three  million  half-dollar  pesos — as  may  be  deeme<l  by  the  President  of  the  United 
States  necessary  or  advisable  in  the  construction  or  operation  of  the  Isthmian  Canal, 
and  as  may  l)e  requested  by  him  of  the  executive  power  of  the  Republic 

Third.  To  guarantee  the  parity  of  such  silver  coin  with  the  gold  coin  the  Republic 
shall  create  a  reserve  fund  by  the  deposit  with  a  responsible  banking  institution  in 
the  United  States  of  a  sum  equal  in  gold  to  fifteen  per  cent  of  the  amount  of  the  silver 
coin  by  it  issued  and  as  the  same  is  issued,  together  with  an  amoimt  equal  to  the 
seigniorage  on  the  silver  coins  issued  under  the  preceding  provision  2.  Arrangements 
shall  be  made  between  the  Government  of  Panama  and  the  Isthmian  Canal  Oommis- 
sion  for  selling  at  reasonable  rates  and  on  such  terms  as  will  tend  to  maintain  the 
parity  of  the  silver  coins  of  Panama,  drafts  up(m  the  reserve  fund  set  aside  under  the 
previous  paragraph,  and  upon  the  funds  of  the  Isthmian  Canal  Commission. 

The  coin  of  the  Republic  shall  be  legal  tender  in  the  Canal  Zone.  The  United 
States  shall  employ  such  silver  coins  in  its  disbursementa  in  the  Canal  Zone  and  in  the 
R^ublic  so  far  as  the  United  States  may  find  it  practicable  and  convenient 

The  silver  coinage  herein  referred  to  shall  be  executed  by  the  Government  of  Pan- 
ama at  the  mints  of  the  United  States,  at  the  usual  and  le^l  rates. 

Nothing  in  the  convention  shall  be  construed  to  restrict  the  rights  of  the  Republic 
to  reduce  its  silver  currency  after  the  opening  of  the  Isthmian  Canal  to  commerce,  to 
such  amount  as  it  may  deem  advisable,  and  thereupon  reduce  and  withdraw  prorata 
the  reserve  fund  corresponding  to  such  reduction  of  the  silver  coinage  issue. 


INVBSTIGATION   OF  PANAMA   CANAL   MATTEBS.  2595 

Mr.  Cromwell.  There  shoald  be  some  memorandum  embodying  this  and  an 
exchange  between  the  two  Governments. 

Secretary  Taft.  The  only  authority  I  have  is  to  act  for  the  Commission.  The 
aathority  which  the  Secretary  of  State  would  have  Lb  an  authority  which  necessarily 
involves  the  treaty-making  power  and  goes  to  the  Senate.  Now,  we  do  not  want  to 
do  that-  The  Post-Office  rfepartment  makes  a  lot  of  arrangements  which  never  go 
to  the  Senate  at  all,  and  this,  I  think,  might  properly  be  ma«le  by  me  as  Secretary 
of  War,  representing  the  Isthmian  Canal  Commission  with  your  (xovernment.  Thev 
have  the  disbursement  of  $150,000,000  for  this  very  purpose,  and  I  do  not  see  why  it 
is  not  sufficient  security  for  you,  if  you  adopt  that  law,  to  say  that  we  will  subscribe 
to  its  terms. 

Mr.  Cromwbll.  I  think  there  is  another  view.  Under  the  Spooner  law  all  authority 
is  vested  in  the  Government  The  President  thereafter  delegates,  so  to  speak,  some 
of  his  powers  to  yourself  as  Secretary  of  War,  and  charges  you  with  certain  broad 
duties  in  a  letter  of  instructions,  and  1  consider  that  you  really  act  as  the  representa- 
tive of  the  President  under  his  letter  of  instructions  given  to  you,  and  which  he  in 
torn  derives  from  the  Spooner  law. 

Secretary  Taft.  Well,  if  you  are  satisfied,  I  will  simply  say— ilirected  to  these  gen- 
tlemen— that  if  this  is  enac^ted  into  law  by  the  Republic  of  Panama,  in  l)ehalf  of 
the  Panama  Canal,  and  exercising  the  authority  imposed  upon  me  by  the  President, 
I  will,  in  behalf  of  the  Canal  Commission,  see  that  the  terms  binding  upon  me  sliaAl 
be  carried  out     What  do  you  say  to  that.  Admiral? 

Admiral  Walker.  Yes,  sir. 

Secretary  Taft.  Suppose,  now,  I  just  address  a  letter  to  these  gentlemen,  or  to  the 
minister — I  don't  care  which — saying  that  after  a  conference  aiul  an  examination  of 
the  terms  which  we  have  agreed  upon,  and  representing  the  Canal  Commission  by 
virtue  of  the  power  imposed  upon  me  by  the  President  of  the  Unite<l  States,  I  con- 
pent  and  agree  on  l)ehatf  of  the  Isthmian  Canal  Commission  and  the  Government,  so 
far  as  I  have  the  power,  that  the  terms  therein  imposed  ui)on  the  Canal  Commission 
in  the  United  States  and  the  Government  of  the  United  States  shall  l)e  complied 
with  upon  the  enactment  of  the  law  by  the  Republic  of  Panama. 

Mr.  Cbomwbll.  That  is  correct,  Mr.  Secretary,  although  we  may  perhaps  want  to 
put  it  in  a  little  more  preci-e  form. 

(At  the  suggestion  of  Mr.  Cromwell,  the  members  of  the  conference  party  signed 
their  initials  on  the  margin  of  the  proposed  agreement  opposite  the  several  amend- 
ments inserted.  Mr.  Cromwell  then  stated  that  the  party  would  call  Monday  morn- 
ing and  give  the  Secretary  of  War  a  clean  copy  of  the  agreement. ) 


agreement  between  the  sbcrltarv  of  war,  actinci  for  the  canal  commission, 
and  the  commission  of  panama. 

June  20,  1904. 
Messrs.  Rioardo  Abias  and  Eusbbio  A.  Morales, 

Special  Fiscal  Commissioners  of  the  Hepuhlic  of  Panama. 

GmsTUOUKs:  I  understand  that  there  is  now  pending  in  the  Convention  of  the 
Republic  of  Panama,  exercising  legislative  power  for  the  Republic,  a  bill  to  estab- 
lish a  monetary  standard  and  U>  provide  for  the  coinage  necessary  in  the  Republic. 
The  Isthmian  Canal  Commission,  whose  action,  by  direction  of  the  President  of  the 
United  States^  I  am  authorized  to  supervise  and  direct,  is  vitally  interested  in  the 
maintenanee  in  the  Canal  Zone  of  a  stable  currency,  based  upon  the  gold  standard. 

I  conceive  it  to  be  of  common  benefit  to  the  Republic  and  to  the  Isthmian  Canal 
Commiasion  that  the  currency  used  in  the  Republic  and  in  the  Canal  Zone  should 
be  the  same.  I  am  informed  that  the  Convention  of  the  Republic  has  under  consid- 
eration a  measure  which  in  substance  provides: 

I.  That  the  monetary  unit  of  the  Republic  shall  be  a  gold  peso  of  the  weight  of  1 
gram  672  milligrams,  and  of  nine  hundred  one-thousandths  fineness,  divisible  into 
100  cents,  to  be  issued  as  and  when  considered  by  the  Republic  necessary  or  convenient 
for  its  requirements. 

II.  That  the  present  gold  dollar  of  the  United  States  of  America  and  its  multiples 
shall  also  be  lesal  tender  in  the  Republic  of  Panama  for  its  nominal  value  as  equiva- 
lent to  one  gola  peso  of  the  Republic. 

III.  That  fractional  silver  coins  shall  be  issued  by  the  Republic,  of  various  denomi- 
nations, all  to  be  of  an  alloy  composed  of  nine  himdred  one-thousandths  of  pure  silver 
and  one  hundred  one-thousandtns  of  copper,  the  declared  value  of  the  same  bearing 
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a  ratio  to  the  same  weight  of  cx>ld  of  approximately  one  to  thirty-two,  and  that  such 
fractional  silver  currency  shall  be  legal  tender  in  all  transactions. 

IV.  That  the  silver  to  be  coined  shall  be  in  fractional  denominations  of  the  gold 
peso  or  dollar  and,  exct^pt  as  hereinafter  8pe<*itically  provided,  shall  be  coined  only 
in  exchange  or  conversion  of  the  Colombian  silver  \)eso  and  fractional  currency  now 
legally  in  circulation  in  the  Republic,  and  that  the  amount  thus  converted  shall  not 
exceed  13,000,000  of  such  Colombian  silver  pesos. 

V.  That  after  July  1,  1905,  there  shall  be  coined  and  issued  by  the  Republic  «jch 
additional  amount  of  fractional  silver  currency  to  the  limit  in  the  aggregate  in  value 
of  1,500,000  pesos  or  gold  dollars,  e<]uivalent  to  3,000,000  half-dollar  pieces,  afr-  may 
be  deemed  by  the  Secretary  of  War  of  the  United  States  necessary  or  advisable  in 
the  construction  of  the  Isthmian  Canal  and  as  may  be  requested  by  him  of  the  execu- 
tive power  of  the  Republic. 

VI.  The  Republic  of  Panama,  in  order  to  secure  the  legal  parity  and  equivalence 
with  the  ^Id  standard  of  such  fractional  silver  coins,  shall  create  a  reserve  fund  by 
deposit  with  a  responsible  linking  institution  in  the  United  States  of  a  sum  in  law- 
ful currency  of  the  United  States  equivalent  to  15  per  cent  of  the  nominal  value 
of  the  silver  fractional  currency  issued  by  the  Republic,  and  as  the  same  is  issued, 
together  with  an  amount  eoualto  the  seigniorage  on  the  silver  coins  issued  at  the 
request  of  the  Secretary  of  War  as  aforesaid,  less  all  necessary  costs  of  coinage  and 
transportation. 

VII.  That  after  conference  with  the  Isthmian  Canal  Commission  or  its  representa- 
tives or  fiscal  agents,  the  Republic  of  Panama  will  take  such  steps  with  respect  to 
exchange  by  drafts  upon  its  reserve  fund  as  will  tend  to  prevent  the  disturbance  of 
the  legal  parity  of  the  silver  fractional  currency  of  the  Republic  of  Panama  with  the 
gold  stanaard. 

VIII.  That  the  Republic  of  Panama  shall  cause  its  coinage  to  be  executed  at  the 
mints  of  the  United  States. 

Assuming  that  legislation  will  be  enacted  substantially  to  the  foregoing  effect,  I 
agree  on  benalf  of  the  Isthmian  Canal  Commission  and  by  direction  of  the  President 
of  the  United  States — 

First.  That  the  Isthmian  Canal  Commission  will  make  the  gold  and  silver  coin  of 
the  Republic  of  Panama  legal  tender  within  the  Canal  Zone  bv  appropriate  l^:islation. 

Second.  That  it  will  enaploy  such  gold  and  silver  coin  of  the  Republic  in  its  dis- 
bursements in  the  Canal  Zone  and  in  the  Republic  as  the  Canal  Commission  shall 
find  practicable  and  convenient. 

Third.  The  Isthmian  Canal  Commission  shall  cooperate  with  the  Republic  of 
Panama  to  maintain  the  parity  of  the  fractional  silver  coinage  of  the  Republic  of 
Panama  with  the  gold  standard  by  sale  of  drafts  upon  its  funds  at  reasonable  rates 
and  on  terms  which  will  tend  to  prevent  the  disturbance  of  such  parity. 

Fourth.  It  is  mutually  agreed  that  nothing  herein  contained  shall  be  construed  to 
restrict  the  right  of  the  Republic  to  reduce  its  silver  currency  after  the  opening  of 
the  canal  to  commerce  to  such  an  amount  as  it  may  deem  advisable,  and  thereu^n 
to  reduce  and  withdraw,  pro  rata,  the  reserve  fund  corresponding  to  the  reduction 
of  the  amount  of  silver  coinage  outstanding. 

Will  you  please  confirm  your  accord  with  the  foregoing? 
Very  respectfully, 

Wm.  H.  Taft,  Secrdary  of  War, 


Special  Fiscal  Commission  of  the  Republic  op  Panama, 

New  York  J  June  20,  1901 
Hon.  Wm.  H.  Taft, 

Secretary  of  War,  Washington ,  D.  C. 
Sir:  Pursuant  to  the  powers  conferred  upon  us  by  the  general  directions  of  the  Gov- 
ernment of  the  Republic  of  Panama,  and  subject  to  the  enactment  by  the  Republic  of 
the  necessary  legislation,  we  hereby  declare  our  complete  accord  with  the  convention 
embodied  in  your  communication  of  this  date,  and  agree  to  the  same  as  therein  set 
forth. 

We  are,  dear  sir,  \  ery  truly,  yours,  Ricaroo  Ari.\s, 

EiTsoBio  A.  Morales, 
Special  Fiscal  Commisffumers  of  the  Republic  of  Panama, 
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Exhibit  8. 

[Law  No.  84.] 

June  28,  1904. 
curre^•cy  and  coinage. 

The  national  convention  of  Panama  decrees: 

Article  I. 

The  monetary  unit  of  the  Republic  shall  be  the  balboa,  or  a  gold  coin  of  one 
gramme  six  hundred  and  seventy-two  milligrammes  (1.672)  weight  and  nine  hun- 
dred thousandths  (0.900)  fineness— divisible  mto  100  cents  (100/100). 

The  actual  gold  dollar  of  the  United  States  of  Amerit*  and  its  niultiijles  shall  be 
legal  tender  in  the  Republic  for  its  nominal  value,  equivalent  to  the  balboa. 

Article  11. 

When  the  Executive  power  arranges  the  national  gold  coinage  this  coinage  shall 
be  minted  in  pieces  of  one,  two  and  a  half,  live,  ten,  and  twenty  balboas,  choosing 
those  coins  which  will  have  the  greatest  circulation. 

Article  111. 

The  silver  monev  shall  consist  of  an  alloy  of  nine  hundred  thousandths  of  pure 
silver  and  one  hundred  thousandths  of  copper. 

Article  IV. 

The  names,  weight,  and  diameters  of  the  silver  coins  shall  l)e  as  follows: 

The  peso,  weight  25  grammes,  diameter  37  millimetres,  value  50  cents  (jVo)  "^  the 
Balboa; 

The  half  peso,  weight  12J  grammes,  diameter  30  millimetres,  value  25  cents; 

The  fifth  of  a  peso,  weight  5  grammes,  diameter  24  millimetres,  value  10  cents; 

The  tenth  of  a  peso,  weight  2^  grammes,  diameter  18  millimetres,  value  5  cents; 

The  twentieth  of  a  peso,  weight  IJ  grammes,  diameter  10  millimetres,  value  2 J 
cents. 

In  consequence  two  pesos  of  silver  will  equal  in  value  one  Balboa,  which  is  the 
monetary  unit.  The  other  fractions  of  a  peso  shall  retain  the  same  proportional 
fractional  equivalent  with  respect  to  the  Balboa  as  a  unit. 

Article  V. 

The  national  silver  coinage  shall  be  legal  tender  for  its  nominal  value  in  all  trans- 
actions. 

Article  VI. 

The  Colombian  silver  money  not  inferior  to  835-thousandths  fine  and  666-thoii- 
sandths  of  the  same  alloy,  which  is  actually  in  circulation  in  the  Republic,  shall  l)e 
exchanged  for  the  new  national  currency  at  the  rate  of  212.50  for  each  100  Balboas 
or  their  eouivalent  in  Panama  silver  money.  But  the  conversion  of  the  Colombian 
silver  of  6o6-thousandths  shall  alone  be  limited  to  the  five-cent  pieces  and  to  the  sum 
of  2^,000  pesos,  as  stipulated  in  the  first  clause  of  Contract  No.  36,  entered  into 
between  the  extinct  department  of  Panama  in  the  name  of  the  Republic  of  Colombia 
and  Messrs.  Isaac  Brandon  and  Brothers,  of  this  city,  for  the  coinage  of  Colombian 
silver  money,  which  contract  was  approved  by  General  Victor  Manuel  Salazar,  civil 
and  noilitary  chief  of  the  Department  of  Panama,  dated  October  10,  1902,  and  pub- 
lished in  No.  1399  of  the  Panama  Gazette  of  October  9th  of  the  same  year. 

The  obligations  contracted  before  the  present  law  became  effective,  payable  tacitlv 
or  expressly  in  Colombian  silver  not  inferior  to  835  thousandths,  shall  be  redeemable 
in  the  new  national  money  at  the  rate  indicated  in  this  article. 

Article  VII.  ^    .v.o^.^ 

The  Colombian  silver  money  referred  to  in  this  law  shall  con'  * 
der  until  the  day  upon  which  begins  the  verification  of  the  ex^-j^nj^y  c  Lewis 

The  Executive  power  shall  initiate  the  conversion  of  moneytno  General  Auditor 
cle  6,  on  the  first  day  of  September  next.     For  this  purpose  tl  ^,y,„,^^  uy  ^^^  --^1^ 
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the  public  offices,  where,  in  the  capital  and  the  provinces  of  the  Bepablic,  the  veri- 
fication of  the  exchange  shall  take  place  and  due  notification  shall  be  published 
thirty  days  before  the  date  of  exchange. 

This  conversion  shall  be  made  within  sixty  days  after  September  1st  next,  after 
which  date  Colombian  money  shall  cease  to  lie  legal  tender  in  the  Republic 

Articls  VIII. 

For  the  purpose  of  exchanging  tlie  silver  money  actually  in  circulation  in  the 
Republic,  the  Executive  power  is  authorized  to  coin  and  issue,  as  stated  in  this  law, 
Ptoaman  money  to  the  amount  of  3,000,000  pesos. 

Article  IX. 

To  guarantee  the  parity  between  the  silver  and  the  gold  money,  the  Execotive 
power  shall  deposit  in  a  safe  banking  institution  in  the  United  States  a  sum  in  gold 
equivalent  to  15  per  cent  of  the  value  of  coinage  issued. 

Articlb  X. 

The  Executive  power  shall  publish  monthly  statements  in  the  Official  Gazette  of 
the  amounts  of  Colombian  silver  presented  for  exchange,  and  when  the  conversion 
is  completed  the  Executive  power  is  authorized  to  sell  the  silver  thus  obtained  in 
any  foreign  market  and  at  the  best  rate  obtainable.  The  product  of  such  sale  shall 
be  deposited  as  part  of  the  funds  of  the  Republic. 

Article  XI. 

The  design  of  the  Panama  coins  referred  to  in  this  law  shall  be  as  follows: 
On  the  obverse,  the  bust  of  Vasco  Nunez  do  Balboc^  discoverer  of  the  Panaman 
shores  on  the  Pacific,  in  profile  and  facing  the  right,  with  an  ornament  upon  which 
are  engraved  the  words  **Grod,  Law,  Liberty."  Above  the  bust,  at  the  edge  of  the 
coin,  tne  phrase  "  Republica  de  Panama; ' '  on  the  base  of  the  bust  the  word  "Balboa  " 
in  capital  letters,  but  not  so  large  as  the  other  inscriptions.  In  the  lower  part  of  the 
coin,  under  the  bust,  the  year  of  coinage  in  figures. 

The  reverse  of  the  coin  shall  bear  the  coat  of  arms  of  the  Republic  of  Panama  in 
the  center;  around  the  upper  edge,  the  value  of  the  coin  in  letters;  around  the  lower 
edge,  toward  the  right,  the  weight  of  the  coin  in  grammes;  toward  the  left,  the 
amount  of  alloy  in  thousandths  of  fineness. 

Article  XII. 

It  is  absolutely  prohibited  to  introduce  into  the  territory  of  the  Republic  any  other 
silver  money  except  that  which  the  Executive  power  may  issue  in  completion  of 
this  law. 

Article  XIII. 

The  Executive  power  is  authorized  to  celebrate  with  the  Government  of  iheXJj0^ 
States  of  America  a  monetary  convention  based  upon  the  present  law  and  arrtC  ^ 
for  at  the  conference  held  at  Washington  on  the  18th  of  the  present  month  <At  C 
between  the  commissioners  of  that  Government  and  those  of  the  Republic  of  P»^   ^ 

Article  XIV.  ;  | 

.  t   I 

The  expenses  incurred  in  carrying  out  this  law  shall  be  considered  included  J  -j   | 

T liar  budget  of  expenses.  j?    s 

iven  at  Panama  the  27th  day  of  June,  1904.  ;  |  £ 

The  President,  t,  ^ 

Jeraroo  Ota 
The  secretary, 

Ladiblao  r 

*   '      W  "  J^^CECunvB  Power,  Treasury  Department,  Panama,  June  iS,  19 

e, 

H.  Amador  Gmffiow. 
treasury, 

Digitil<J  V,  de  la  BsPBIILLA, 
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Exhibit  9. 
[Memorandam  for  Mr.  Carpenter.] 

LnnMiAN  Canal  Affaibb,  Office  of  Admiihotration, 

Washington,  D,  C,  April  9,  1906. 
Referring  to  joar  memorandom  of  the  7th  addressed  to  Mr.  Seymour,  statinff  that 
the  Secretary  of  War  deeirea  an  itemiaed  statement  of  the  amoont  of  monev  paid  out 
by  the  Commisnon  for  exchaiu;e  under  the  monetary  agreement  from  the  time  it 
went  into  force  until  now^  and  for  what  purpose  paid,  there  is  attached  hereto  a 
memorandum  from  the  acting  general  auditor  giving  the  data  desired  up  to  the  end 
of  Febmary  taut,  whidi  inchKles  the  latest  report  received. 

JoBSPH  BucKLiN  BiBHOP,  Secretary. 


SUUemeni  of  payments  made  by  the  Isthmian  CancU  Commission,  at  the  rate  of  three- 
auarters  of  1  per  centum  for  United  States  currency  delivered  to  the  Commission  by  the 
banking  concerns  under  the  term  of  an  agreement  entered  into  for  one  year  from  the  S9th 
day  of  April,  1906,  being  ail  payments  to  February  S8,  1906,  under  said  agreement 


Month. 


Jane. 


1906. 


July.... 
Angoat . 


8ept0niber.. 
October  ..., 


November. 
December. 


1906. 
Janiutry.  ... 


P^bmaiy . 


To  whom  paid. 


160,000.00 
60,000.00 
80,000.00 
60;  000. 00 
78,000.00 
66,000.00 
78,000.00 
89,000.00 
78,000.00 
78,000.00 
65,000.00 
89,000.00 
84,000.00 
70,000.00 
42,000.00 
84.000.00 
42,000.00 
84,000.00 
70,000.00 
84,000.00 
76,000.00 
87, 500. 00 
62,500.00 
75,000.00 
12,500.00 
15,000.00 
15,000.00 
7,500.00 

Ehrman  ACk) !  90,000.00 

International  Banking  Corporation i  75,0(X).00 

I.  Brandon  &  Bros 90,000.00 

American  Trade  Developing  Co ■  45, 000. 00 

International  Banking  Corporation '  75, 000. 00 

American  Trade  Developing  Co '  45, 000. 00 

Ehrman&Co •. I  90,000.00 

I.  Brandon  &  Brofl i  90,000.00 


Ehnnan&Co 

International  Banking  Corporation . 

American  Trade  Developing  Co 

I.  Brandon  ABroa 

Ehrman&Co 

International  Banking  Corporation. 

I.  Brandon  &  Bro(    

American  Trade  Developing  Co 

Ehrman  ACo 

I.  Brandon  &  Bros 

International  Banking  Corporation . 

American  Trade  Developing  Co 

Ehrman&Co 

International  Banking  Corporation . 

American  Trade  Developing  Co 

I.  Brandon  &  Bro6 

American  Trade  Developing  Co , 

Ehrman&Co 

International  Banking  Corporation. 

I.  Brandon  &  Bros 

do. 


Amount 
secured. 


American  Trade  Developing  Ct> 

International  Banking  Corporation. 

Ehrman&Co 

International  Banking  Corporation. 

I.  Brandon  A  Broe 

Ehrman&Co 

American  Trade  Developing  Co 


Premiam 
paid. 


Total ;2,180,000.00 


$400.00 
876.00 
226.00 
450.00 
666.00 
487.50 
685.00 
292.50 
686.00 
686.00 
487.60 
292.60 
630.00 
526.00 
816.00 
680.00 
816.00 
630.00 
625.00 
630.00 
562.50 
281.25 
468.76 
662.50 

93.75 
112.50 
112. 50 

66.26 

675.00 
662.50 
675.00 
337.50 
662.50 
887.60 
675.00 
675.00 


16,350.00 


SUMMARY. 


Amount  se- 
cured. 


Percent- 
age of 
business. 


Premium 
paid. 


1 

2ammnACo '  $654,000.00 

nematiaDal  Banking  Corporation '  645,000.00 

merlcAn  Trade  Developing  Co l  327,000.00 

Bf&ndon  A  Broe '  654.000.00 

Total 1  2,180,000.00 


Percent. 

80  I 

26| 

15 

801 


$4,905.00 
4,087.50 
2,462.50 
4,905.00 


100        16,360.00 


Kespectfully  submitted. 

Apml  9.  1906. 

P  o — ^volS— 06 42 


Harry  C.  Lewis, 
Acting  General  Auditor. 
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Exhibit  10. 

April  1, 1906. 

My  Dear  Mr.  Secretary  :  I  herewith  transmit  to  you  copy  of  a  letter  received 
by  me  to-day  from  Disbursing  Officer  Williams. 

I  have  been  giving  this  subject  a  good  deal  of  thought  the  last  ten  days, 
knowing  that  the  present  arrangement  will  expire  on  April  29,  but  did  not 
intend  to  write  you  until  I  had  studied  the  situation  personally  on  the  Isth- 
mus. However,  as  I  desire  you  to  read  the  letter  of  Williams,  I  take  this 
occasion  to  give  you  my  ideas  on  the  subject 

I  understand  that  the  banlvcrs  have  not  found  the  present  agreement  profit 
able  and  do  not  care  to  renew  it.  I  am  also  advised  that  the  question  of  lieeping 
an  adequate  amount  of  silver  on  hand  is  constantly  growing  more  serious.  It 
is  also  true  that  our  inability  to  pay  by  check  necessitates  the  handling  of  large 
quantities  of  coin,  with  attendant  risk,  etc.  You  will  see  from  Mr.  Williams's 
letter  that  the  Jamaica  negroes  are  becoming  used  to  our  $5  gold  pieces,  and  that 
In  his  judgment  it  would  not  embarraas  anyone  if  we  paid  partially  in  gold. 
In  fact,  he  thinks  this  method  to  be  the  only  feasible  solution  of  the  silver- 
supply  question. 

It  seems  to  me  that  the  best  thing  to  do  is  to  appoint  a  fiscal  agent,  advising 
him  what  we  expect  him  to  accomplish,  and  paying  him  a  reasonable  compensa- 
tion for  same.  The  Government  can  not  any  more  than  an  individual  expect 
something  for  nothing  without  in  the  long  run  being  a  sufferer. 

I  understand  that  the  International  Banking  Corporation  is  now  nominally 
fiscal  agent  for  the  Government,  and  I  believe  an  arrangement  can  be  made  with 
them  under  which  they  would  keep  a  sufficient  supply  of  both  gold  and  silver 
coin  on  hand  for  our  necessities,  maintain  the  parity  between  the  two,  possibly 
have  branches  at  the  points  mentioned  by  Mr.  Williams,  and  do  sopie  or  all  of 
the  work  indicated  by  Mr.  Williams  In  his  letter.  I  saw  General  Hubbard  in 
New  York  last  week,  and,  having  this  subject  In  my  mind,  asked  him  how  he 
would  feel  toward  the  proposition  of  acting  as  our  fiscal  agent  under  Instruc- 
tions without  any  demand  for  a  certain  amount  of  deposits,  but  simply  receive 
a  fair  compensation  for  the  work  done.  The  general  said  he  would  be  glad  to 
so  act,  carrying  out  any  Instructions  we  might  give  them ;  so,  I  believe,  if  you 
favor  Mr.  Williams's  recommendations,  that  an  arrangement  could  be  made  on  a 
satisfactory  basis  with  the  International  Banking  Corporation  to  do  the  work 
required. 

Very  truly,  yours,  T.  P.  Shont& 

The  Secretary  of  War. 


Isthmian  Canal  Commission. 
Office  of  the  Disbursing  Officer, 

Panama,  March  10, 1906, 
Hon.  Theodore  P.  Shonts, 

Chairman  Isthmian  Canal  Commission,  Washington,  D,  C. 

Sir:  I  have  the  honor  to  address  this  communication  to  you  with  reference 
to  the  monetary  situation. 

As  the  arrangements  now  in  force  with  the  isthmian  bankers  expire  April 
29  next,  and  as  Congress  must  take  action  before  that  time  as  to  future  arrange- 
ments in  order  to  avert  embarrassing  complications  that  may  arise  to  add  to  the 
difficulties  for  obtaining  satisfactory  results,  I  have  without  special  Instmctions 
from  you  given  this  my  attention  and  submit  my  vews,  which  I  urge  will  have 
your  serious  consideration  without  delay. 

I  have  studied  the  present  monetary  conditions  on  the  Isthmus  and  have 
carefully  investigated  the  situation  as  to  the  supply  of  United  States  currency 
and  Panama  silver,  as  well  as  our  present  arrangements  for  obtaining  the 
requisite  amounts  for  our  disbursements.  I  am  firmly  of  the  opinion  that  th<* 
present  method  Is  not  the  best,  from  a  sound  business  standpoint,  as  we  are 
absolutely  dependent  upon  the  banks,  who,  under  the  present  arrangements, 
may  at  any  time  be  unable  to  fill  our  requirements  for  silver,  as  they  bare 
already  acknowledged  to  me  that  there  Is  a  serious  doubt  as  to  their  being  aWe 
to  entirely  fill  our  requisitions  for  Panaman  silver.  All  but  one  of  the  banlOB 
have  taken  the  full  ten  days  allowed  by  the  agreement  for  delivery  during  tlie 
past  few  months.    This  shows  the  inevitable  embarrassment  to  which  I  woald 
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be  subjected  if  all  the  bankers  took  the  limit  of  ten  days  allowed  by  tbe  agree- 
ment, as  I  would  have  no  work  for  my  money  counters  nor  counted  money  for 
tbe  pay  clerks  with  which  to  meet  payments  at  that  particular  period,  and  leave 
us  face  to  face  with  the  necessity  of  having  to  have  more  silver  coined  on  short 
notice  or  suddenly  having  to  pay  a  part  of  our  silver  rolls  in  United  States 
gold  without  first  paving  the  way  for  such  action,  thus  possibly  bringing  about 
temporary  financial  disturbances  and  criticism  of  our  administration. 

The  black  laborers  are  quite  familiar  with  our  $5  gold  pieces,  for  which  they 
pay  a  premium  to  brokers,  who  sell  them  at  from  1  per  cent  to  2  per  cent  ad- 
vance. I  desire  to  take  advantage  of  the  inclination  of  the  black  laborers 
toward  United  States  gold  and  gradually  accustom  them  to  receive  gold  direct 
from  us  in  payment  of  wages.  The  United  States  $5  gold  piece  Is  commonly 
called,  by  the  laborers  from  English  possessions,  an  ** American  iK)und "  and 
taken  by  them  in  preference  to  an  English  sovereign,  and  is  considered  by  them 
equal  to  WO  silver  and  the  premium  they  have  to  pay  the  brokers  for  the  coin. 
1  know  that  a  part  of  our  sliver  rolls  can,  without  question,  be  paid  In  gold  if 
the  laborer  is  properly  prepared  for  the  change.  I  know  from  actual  observa- 
tion that  the  introduction  of  our  actual  gold  money  here  will  not  have  a  ten- 
dency to  deplete  the  United  States  Treasury,  as  whenever  our  gold  Is  In  circu- 
lation there  has  been  shown  no  Inclination  on  the  part  of  anyone  to  accumulate 
and  hoard  our  gold.  It  circulates  very  freely  in  quite  a  quantity  here  on  the 
Zone  and  in  the  Republic  of  Panama,  and  we  receive  a  large  amount  of  it  in 
our  dally  remittances  from  postmasters,  hospitals,  etc. 

For  example.  If  a  laborer  who  receives  his  entire  pay  in  silver  and  goes  directly 
to  a  broker  and  pays  a  premium  for  $5  gold  pieces  has  due  him,  say,  9^ 
silver,  the  equivalency  In  gold  of  $15,  we  could  pay  him  one  or  two  $5  gold 
pieces  as  equivalent  of  910  or  «0  silver,  respectively,  and  the  balance  of  his 
pay  in  actual  silver,  thus  utilizing  gold  In  part  settlement  of  our  sliver  rolls, 
with  a  corresponding  decrease  in  the  amount  of  silver  required.  This  will 
have  the  efTect  of  reducing  our  requirements  for  sliver  and  In  doing  away  with 
the  necessity  for  having  to  consider  a  further  coinage  and  will  make  the  silver 
now  In  circulation  here  sufiiclent  for  all  requirements  as  subsidiary  coinage 
and  place  us  in  a  position  to  pay  much  or  little  silver,  as  we  may  see  fit,  according 
to  conditions  as  they  exist,  as  to  whether  there  Is  a  large  or  small  supply  of 
silver  available.  The  fear  expressed  by  some  that  by  the  payment  of  our 
silver  rolls  In  gold  the  necessities  of  life  will  be  doubled  Is  rank  absurdity,  so 
ion;?  as  the  parity  is  maintained,  and  particularly  so  If  we  pay  only  a  part  in 
gold  and  the  balance  in  silver  at  tbe  legal  parity. 

All  prices  here  are  reckoned  In  gold  now.  I  have  read  the  testimony  of  vari- 
ous witnesses  before  the  Senatorial  committee  regarding  the  money  situation 
and  have  come  to  the  conclusion  that  the  witnesses  either  know  very  little 
about  the  real  conditions  or  have  held  back  altogether  too  much,  and  I  think 
that  it  is  high  time  for  you  to  know  the  actual  facts,  and  that  we  are  not  all 
dishonest  down  here.  I  hope,  if  consistent,  that  you  will  bring,  in  a  clear  and 
concise  way,  to  our  lawmakers  the  fact  that  up  to  now  we  have  handlded  mil- 
lions of  dollars  without  the  loss  of  one  cent,  as  well  as  the  fact  that  there  is 
great  danger  of  serious  financial  complications  if  present  conditions  are  not 
looked  after,  and  that  unquestionably  tbe  matter  should  be  placed  in  the  hands 
of  a  financial  agent  to  act  for  and  advise  us  in  all  matters  relative  to  our 
monetary  requirements,  so  that  any  financial  disturbances  may  be  anticipated 
and  tbe  necessary  remedy  applied  before  it  becomes  critical. 

In  order  to  place  the  Ck>mml8slon  in  a  strong  and  commanding  position  and 
snrround  myself  with  every  safeguard  possible,  and  by  which  a  certain  sure 
vopply  of  both  United  States  and  Panama  moneys  can  be  had  when  needed  and 
the  financial  situation  on  the  Isthmus  absolutely  controlled  by  the  Commission, 
including  the  assurance  of  a  stable  sliver  currency  circulating  on  a  parity  with 
United  States  gold,  regardless  of  any  action  on  the  part  of  the  Panama  Ciovem- 
inent,  I  propose,  and  strongly  urge,  the  Immediate  careful  consideration  of  the 
following  plan : 

That  arrangements  be  made  whereby  a  bank  will  be  established  under  our 
laws  at  Empire,  Canal  Zone,  and  near  to  my  future  office,  with  an  agent  or 
branch  at  Ancon,  the  Pacific  terminal,  and  at  Cristobal,  the  Atlantic  terminal, 
or  in  the  cities  of  Panama  and  Colon,  preferably  In  the  Canal  Zone. 

That  such  an  institution  be  made  the  fiscal  agent  and  designated  **A  deposi- 
tory for  the  funds  of  the  Commission  and  the  Canal  Zone,**  who  will  cash  my 
drafts  on  New  York  and  where  I  can  deposit  all  funds,  subject  to  check,  that 
come  into  my  possession,  and  by  this  means  keep  tbe  money  in  constant  circu- 
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lation,  instead  of  as  now  done,  locked  up  in  our  vaults  until  required;  wbere 
funds  of  municipalities  can  be  deposited  for  safekeeping  and  at  the  same  time 
be  In  circulation  to  help  out  the  stringency  in  the  Panaman  money  situation, 
instead  of  being  hoarded  up  in  my  vaults  until  called  for  by  the  munidpalitles, 
without  any  bond  from  me  to  protect  them ;  where  postmasters  can  deposit  to 
the  credit  of  the  Canal  Zone  treasurer  the  money-order  receipts,  and  where  the 
treasurer  of  the  Canal  Zone  can  remit  the  same  to  the  Post-Office  Department 
at  Washington  by  draft,  thereby  saving  and  controlling  to  a  large  extent  the 
circulation  of  the  United  States  currency  on  the  Isthmus  and  keeping  tbe  little 
republics  in  this  vicinity  from  picking  it  up  and  carrying  it  ofT  for  their  people 
to  use  at  our  expense;  where  money  can  be  trasferred  from  one  point  to 
another  by  check  in  a  businesslike  way,  instead  of  continuing  to  do  as  is  now 
done — ^bring  the  actual  money  from  one  point  on  the  line  to  Panama,  and  then  tbe 
next  day  return  the  same  money  to  the  same  place  for  disbursement  running 
the  risk  of  loss  each  time  it  is  handled,  when  it  could  be  done  with  safety, 
dispatch,  and  speed,  and  without  undue  risk,  as  stated,  by  check. 

That  this  concern  be  charged  with  the  duty  of  supplying  all  the  monetary 
requirements  of  the  Commission,  and  if  necessary,  of  dealing  direct  with  the 
local  banks,  instead  of  having  each  one,  as  is  now  done,  deal  direct  with  me,  and 
also  to  deliver  funds  for  me  at  Empire,  Ancon,  and  Cristobal,  against  my  checks 
on  them,  to  paymasters,  and  pay  clerks  at  detached  pay  houses  and  cars,  thns 
ultimately  giving  me  the  paid  check  as  an  additional  voucher  and  furnishing 
further  safety. 

In  other  words,  I  wish  to  use  this  bank  as  a  depository  and  distributing 
agent,  there  being  no  express  company  or  other  safe  means  for  the  secure 
transportation  of  money  on  the  Isthmus,  as  well  as  to  obtain  from  them  my 
supply  of  United  States  and  Panaman  moneys,  and  at  tbe  same  time  have  a  con* 
trol  through  them  of  the  Panaman  silver,  to  prevent  a  tie  up  of  silver  by  any 
possible  combination  or  trust  to  the  detriment  of  the  work  and  for  the  purpose 
of  holding  up  the  Commission. 

I  wish  you  to  be  able  to  treat  with  this  concern  Just  as  if  they  were  a  depart- 
ment of  the  Commission.  They  being,  however,  separate  and  distinct  from  tbe 
Commission  are  in  a  position  to  promote  our  fiscal  policy  on  account  of  their 
ability  to  transact  business  with  the  community  at  large,  by  which  our  financial 
policy  can  be  promulgated  and  made  effective ;  it  of  course  being  understood  that 
this  bank  must  in  every  way  act  in  accordance  with  the  wishes  of  the  Cam- 
mission. 

In  order  to  be  assured  of  a  stable  silver  currency,  without  reference  to  the 
present  arrangements  made  by  the  Panaman  Government  for  maintaining  the 
parity,  this  bank  must,  upon  demand  at  any  of  Its  offices  from  any  person,  sub- 
ject to  necessary  restrictions  as  to  time,  mutilated  money,  etc.,  pay  one  gold 
dollar  for  two  silver  pesos,  by  which  means  the  value  of  the  silver  pesos  can 
not  go  below  the  value  of  50  cents  United  States  gold,  and  the  result  would  be 
the  same  as  if  the  money  were  guaranteed  by  the  United  States  and  as  if  we 
had  a  United  States  subtreasury  established  on  the  Isthmus. 

The  bank  and  branches  should,  If  possible,  be  located  upon  a  spur  track, 
subpay  stations  being  similarly  located,  in  order  that  the  money  may  be  loaded 
direct  from  the  vaults  of  the  bank  into  pay  cars  upon  sidings,  transported  to  tbe 
subpay  stations  and  unloaded  directly  into  the  vaults  therein. 

As  the  silver  money  of  this  country  weighs  about  55  pounds  to  tbe  tboosaBd 
dollars,  and  at  the  present  time  we  are  expending  for  pay  rolls  alone  about 
$720,000  per  month,  it  will  readily  be  seen  what  a  saving  in  the  matter  of  labor, 
hauling,  and  counting  Incident  to  the  transfer  of  these  funds  would  thus  be 
made. 

The  money  should  be  counted  by  the  bank  and  put  up  In  packages  convenient 
for  payment  amounts  of  same  to  be  specified  by  the  disbursing  officer,  and  deliv- 
ered to  the  disbursing  office  In  this  shape,  various  sized  packages  sadred 
separately  In  amounts  of  $1,000  each. 

The  ability  to  depend  upon  the  count  of  the  bank  would  thus  relieve  this 
office  of  the  counting  now  necessary,  which  at  the  present  time  costs  tbe  Com- 
mission  $135  gold  per  month  for  counters  alone. 

The  three-fourths  of  1  per  cent  now  paid  the  members  of  the  bankers'  agree- ' 
ment  for  the  gold  furnished  to  the  Commission  has  been  estimated  for  the  fiscal 
year  1907  to  cost  the  Commission  about  $54,000  In  premiums.  The  ellmlnatioa 
of  the  cost  of  the  money  counters,  which  next  year  has  been  estimated  at 
$2,460,  and  the  premium  required  under  the  present  agreement  $54,000,  woold 
make  a  total  expense  for  those  two  items  alone  of  $56,460,  which  would  go  a 
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leiig  way  toward  payment  of  any  expense  necessary  In  the  arrangement  above 
recommeoded. 

The  advantage  to  this  office  of  this  arrangement  for  the  receipt  of  silver 
would  be  vastly  more  than  above  indicated,  as  It  requires  considerable  work 
and  time  dally  to  handle  this  silver  upon  its  receipt  from  the  banks,  turning 
over  to  and  receiving  again  from  the  money  counters  and  transfers  incident 
to  payment  of  the  pay  rolls,  aside  from  the  work,  labor,  transportation,  etc., 
necessary  In  the  transfer  of  these  funds  from  the  vaults  to  the  pay  car  and 
return  each  pay  period. 

I  believe  that  the  payment  of  the  above  sum  would  be  sufficient  to  make 
some  such  arrangement  which  would  be  far  and  away  better  than  the  present 
one  and  save  additional  expense,  great  risk,  work,  and  Inconvenience,  which 
has  been  experienced,  and  give  the  Commission  a  very  exhaustive  check  on  my 
cash  accounts. 

In  addition  to  the  above  there  is  an  absolute  need  for  the  immediate  establish- 
ment at  all  post-offices  in  the  Canal  Zone  of  the  United  States  post-office  money- 
order  system — so  successful  and  popular  in  the  United  States — by  which  means 
employees  will  have  the  facilities  for  remitting  money  to  different  parts  without 
having  to  leave  tiieir  work  for  a  few  hours  or,  as  is  now  done  in  many  instances, 
for  a  whole  day.  In  order  to  buy  drafts  at  Panama  or  Colon,  where  now  the 
only  banks  are  located,  with  the  result  that  the  Commission  loses  their  time, 
which,  if  counted  In  dollars  and  cents,  amounts  to  a  large  sum  each  month,  with 
often  a  further  loss  from  the  fact  that  when  some  return  to  work  they  are  unfit 
for  duty  from  overindulgences.  This  would,  in  the  course  of  a  year,  save 
many  thousand  dollars  In  time  and  service  of  employees,  and  be  a  great  source 
of  revenue  to  the  Government  if  the  same  rate  Is  charged  here  as  Is  charged 
in  the  United  States  for  money  orders.  The  money  received  by  the  different 
post-offices  from  the  sale  of  money  orders  would  be  immediately  deposited  with 
tlie  Zone  depository  and  accounted  for  through  them,  and  In  this  manner 
would  be  continually  checks  by  the  proper  officers  and  kept  In  constant  circu- 
lation. 

An  arrangement  of  this  kind  will  have  to  be  paid  for  in  some  mutually  satis- 
factory manner,  but  I  think  the  benefits  to  be  derived  by  us  will  be  far  Fn  excess 
of  the  cost  and  at  a  great  saving  over  our  present  arrangement  and  far  safer. 

If  the  above  suggestions  are  placed  in  operation  at  the  earliest  possible 
moment,  a  great  amount  of  the  detail  work  of  handling  the  actual  coin  will 
be  done  in  a  safe  and  expeditious  manner  and  at  the  same  time  I  shall  be 
assured  of  obtaining  the  results  required  for  prompt,  safe,  and  systematic  dis- 
bursement of  funds,  early  and  quickly  audited,  and  at  the  same  time  be  assured 
of  a  reliable  source  from  which  to  draw  funds  and  handle  any  financial  question 
which  may  arise  In  the  future.  If  Congress  could  be  persuaded  to  do  this  and 
some  good  reliable  bank  were  to  secure  the  contract.  It  would  place  another 
desirable  and  effective  safeguard  around  the  money,  be  reasonably  profitable  to 
the  bank  that  gets  the  contract,  and  be  a  great  saving  to  the  Commission  over 
the  present  arrangement 

If  such  a  bank  as  I  have  described  can  not  be  arranged  for,  or  an  express 
company  put  in  operation  on  the  Panama  Railroad,  1  would  heartily  favor  our 
remaining  here  in  Panama,  knowing  as  I  do,  that  an  office  at  Empire  would  be 
far  better  for  us  in  every  other  regard. 

Respectfully,  yours,  Edward  J.  Williams, 

Disbursing  Officer. 


EbcHiBiT  11. — Memorandum  in  re  method  of  selecting  employees  for  the  isthmian 

service. 

First  Prior  to  November  15,  1904,  employees  of  the  Isthmian  Canal  Com- 
mission were  In  no  sense  subject  to  civil -service  requirements.  They  were 
seleeted  by  the  Canal  Commission  In  such  manner  as  that  Commission  saw  fit 
It  was  understood,  liowever,  that  the  practice  was  to  accept  and  file  applica- 
tions, and,  upon  the  need  of  employees,  to  select  from  such  applications  the  per- 
sons deemed  best  qualified. 

Second.  On  November  15,  1904,  the  President  issued  an  order  placing  the 
^nployees  of  tlie  Canal  Commission  in  the  classified  service,  reading  as  follows : 

••In  exercise  of  the  power  vested  in  the  President  by  section  1753  of  the 
Rerisecl  Statutes  and  acts  amendatory  thereof:  It  is 
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"  Ordered,  That  the  Isthmian  Canal  Commission  be  classified  and  the  cWU- 
service  act  and  rules  applied  thereto,  and  that  no  person  be  hereafter  ap- 
pointed, employed,  promoted,  or  transferred  In  the  service  of  said  Commission 
until  he  passes  an  examination  in  conformity  therewith,  unless  specifically  ex- 
empted thereunder.  This  order  shall  apply  to  all  officers  and  employees,  ex- 
cept persons  employed  merely  as  laborers,  persons  whose  appointments  are  con- 
firmed by  the  Senate,  and  engineers  detailed  from  the  Army. 

"  The  officers  and  employees  included  within  the  provisions  of  this  order  are 
hereby  arranged  in  classes  according  to  annual  salary  or  compensation,  as 
follows : 

**A.  Less  than  $720. 
'*  B.  $720  or  more  and  less  than  $840. 
"  C.  $840  or  more  and  less  than  $900. 
•*  D.  $900  or  more  and  less  than  $1,000. 
**  E.  $1,000  or  more  and  less  than  $1,200. 
*'  1.  $1,200  or  more  and  less  than  $1,400. 
••  2.  $1,400  or  more  and  less  than  $1,000. 
"  3.  $1,600  or  more  and  less  than  $1,800. 
'*  4.  $1,800  or  more  and  less  than  $2,000. 
"  5.  $2,000  or  more  and  less  than  $2,500. 
"  6.  $2,500  or  more." 

In  connection  with  this  order  of  classification  the  President  Issued  the  follow- 
ing Executive  order  defining  the  positions  which  may  be  filled  without  competi- 
tive examination  under  the  civil-service  rules : 

"executive  obder. 

"  Schedule  A  of  the  civil-service  rules  Is  hereby  amended  by  adding  at  tl»e 
end  thereof  a  new  section,  reading : 

"  VIII. — Isthmian  Canal  Commiaaian, 
"  1.  Secretary. 
"2.  Assistant  secretary. 

"  8.  Executive  secretary  to  the  governor  of  the  Canal  Zone. 
"4.  Chief  clerk. 
"5  Treasurer. 
"  6.  One  deputy  treasurer. 
"  7.  One  chief  of  materials  and  supplies. 
"8.  Auditor. 

"  9.  Two  deputy  auditors. 
"  10.  One  disbursing  officer  for  the  Canal  Zone. 
"  11.  One  collector  of  revenue. 
'*  12.  Chief  engineer  of  the  Commission. 
"  13.  Division  engineers. 
"  14.  Resident  engineers. 
"  15.  Hospital  attendants. 
*•  16.  Chief  sanitary  officer. 
"  17.  Assistant'  sanitary  officers. 
"  18.  Director  of  hospitals. 

'*  19.  Superintendents  of  canal  hospitals,  one  for  each  hospital. 
"  20.  Chief  quarantine  officer. 
"  21.  Two  assistant  quarantine  otecers. 
"  22.  Sanitary  officer  at  Colon. 
"23.  Sanitary  officer  at  Panama. 

"  24.  Chief  justice  and  judges  of  supreme  and  circuit  courts. 
"  25.  Clerics  of  the  supreme  and  circuit  courts. 
"  26.  Marshals  of  the  supreme  and  circuit  courts. 
"  27.  Municipal  judges. 

"28.  Occasional  officers  of  courts,  such  as  referees,  trustees,  commissioners, 
and  guardians  ad  litem. 
"  29.  Notaries  public. 
"  30.  Mayors  of  municipalities. 
"31.  Municipal  secretaries. 
"32.  Assessors  of  taxes. 

"  33.  One  private  secretary  to  governor  of  Canal  Zone. 
••34,  Warden  and  keeper  of  penitentiary  at  Gorgona.      C^r\nci]c> 
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"35.  One  chief  of  police. 
**  36.  Captains  of  police. 
"37.  Detectives. 

"38.  Corporals  and  privates  of  police  force. 

"39.  All  employees  in  mechanical  trades  or  other  skilled  mannal  occupations 
who  are  appointed  locally  upon  the  Isthmus  of  Panama,  and  whose  compensa- 
tion is  $4  per  diem  or  less,  or  $100  per  month  or  less  while  actually  em- 
ployed." 

The  Civil  Service  Commission  was  necessarily  unable  to  Immediately  establish 
eligible  lists  for  the  various  positions,  and  until  the  Canal  Commission  was 
formally  notified  of  the  establishment  of  an  eligible  list  for  a  particular  position 
it  was  authorized  to  follow  the  old  method  in  selecting  employees  for  that 
position. 

Furthermore,  after  establishing  an  eligible  list  for  a  particular  position  in 
the  first  instance,  when  that  eligible  list  became  exhausted  the  Canal  Commission 
was  also  authorized  to  select  its  employees  under  the  old  procedure. 

Pursuant  to  authority  contained  In  the  foregoing  Instance,  the  Canal  Commis- 
sion did  continue  the  method  of  selecting  from  applications  placed  on  file. 

Third.  Following  the  reorganization  of  the  Canal  Commission  In  the  spring  of 
1905,  the  demand  for  employees  on  the  Isthmus  materially  increased,  and  the 
pnictice  grew  up  of  authorizing  subordinate  officials,  while  on  leave  of  absence 
in  the  United  States,  to  select  their  subordinates.  In  addition,  Captain  King, 
who  had  charge  of  personnel  under  Engineer  Wallace,  accompanied  that  official 
to  the  States,  and  remained  in  Washington  about  six  weelts  following  the  reor- 
ganization. During  this  period  he  selected  a  large  number  of  all  classes  of 
workmen.  These  subordinate  officials  from  the  Isthmus  selected  their  employees, 
under  authority  of  the  Civil  Service  Commission,  for  those  positions  for  which 
that  Commission  either  had  not  yet  established  eligible  lists  in  the  first  instance 
or  the  eligible  lists  for  which  had  become  exhausted. 

To  supplement  the  labors  of  these  subordinate  officials  on  leave,  and  with  the 
approval  of  the  istlmilan  authorities,  a  practice  grew  up  of  allowing  a  sub- 
ordinate official  newly  appointed  to  select  employees  of  a  character  which 
would  probably  be  under  his  supervision  when  he  assumed  his  duties  on  the 
Isthmus,  to  accompany  him  down  there. 

Fifth.  The  method  outlined  in  the  preceding  paragraph  was  subject  to  two 
vital  objections:  First,  the  uncertainty  as  to  whether  or  not  the  Civil  Service 
Commission  had  an  eligible  list,  or  would  have  an  eligible  list  available,  and  the 
farther  fact  that  by  giving  authority  to  so  many  different  persons  to  select  em- 
ployees there  was  great  danger  of  applicants  being  misadvised  as  to  the  true 
conditions  of  employment;  therefore,  under  agreement  with  the  Civil  Service 
Commission  in  the  late  summer  of  1905  permanent  employment  agents  were 
placed  In  the  field  in  the  United  States.  These  agents  were  to  be  charged  only 
with  the  securing  of  the  mechanical  trades  and  building  trades  people  and  the 
outdoor  railroad  positions.  The  eligible  lists  of  the  Civil  Service  Commission 
for  such  employees  were  to  be  done  away  with.  The  employment  agents  were 
to  be  made  members  of  the  local  civil-service  boards  throughout  the  country, 
and  a  system  of  ratings  based  on  the  elements  of  age,  experience,  and  physical 
condition  by  such  employment  agents  as  members  of  such  boards  was  to  satisfy 
the  civil-service  requirements. 

Sixth.  The  divided  responsibility  as  imposed  in  the  preceding  paragraph 
proved  unsatisfactory,  and  ultimately  resulted  in  a  clean-cut  division  of  em- 
ployees Into  two  classes — those  to  be  selected  by  the  Civil  Service  Commission 
and  those  to  be  selected  by  the  Canal  Commission  In  such  manner  as  It  saw  fit 
This  was  accomplished  by  the  Presidents  order  of  January  12,  1906,  under  the 
provisions  of  which  clerks  of  all  kinds,  bookkeepers,  stenographers,  typewriters, 
surgeons,  physicians,  internes,  trained  nurses,  and  draftsmen  were  to  be  selected 
from  the  civil-service  lists. 

Following  this  three  employment  agents,  representing  the  chief  engineer  and 
selected  by  him,  were  placed  in  the  field.  Requisitions  for  personnel  are  made 
direct  upon  the  Washington  office,  which  utilizes  these  three  employment  agents 
stationed  in  dlfiTerent  parts  of  the  country  In  rounding  up  properly  qualified 
persons  for  isthmian  service.  A  fixed  wage  scale  has  been  adopted,  and  if  the 
employment  is  an  unusual  one  not  provided  for  in  such  wage  scale  the  salary 
is  set  forth  in  the  requisition  calling  for  such  employee.  Employees  are  selected 
strictly  In  accordance  with  requisitions  and  sent  to  the  Isthmus  according  to 
prearran£^  schedule.    The  system  is  working  satisfactorily. 

W.  Leon  Peppebman,  /^^ 
Aasistant  Chief  Isthmian  Canal  Affairs. 


2606  INVESTIGATION   OF   PANAMA   CANAL   MATTEBS. 

MEMORANDUM   BEGASDINO  T.   A.   DAVIS. 

Washington,  D.  C,  March  U,  1906, 
In  the  letter  of  June  23,  1905,  Mr.  Wallace,  then  chief  engineer,  stated  to  this 
office  that  he  had  detailed  Mr.  T.  A.  Davis  '*  for  the  purpose  of  securing  some 
good  track  foremen,"  and  requested  that  this  office  issue  appointments  upon 
Davis's  recommendation.  Mr.  Davis,  under  date  of  June  29,  informed  this  office 
that  the  chief  engineer  had  authorized  him  to  secure  100  or  more  track  fore- 
men, and  In  accordance  with  these  two  letters,  Mr.  Davis  proceeded  to  the 
selection  of  employees.  Davis  arrived  in  the  United  States  the  latter  part  of 
June,  and  his  operations  in  securing  employees  extended  from  June  30  to  the 
latter  part  of  July.  He  sailed  for  the  Isthmus  on  the  boat  of  August  2.  Tbe 
records  show  that  Mr.  Davis  was  granted  extension  of  leave,  at  the  direction 
of  the  chairman,  for  two  weeks,  in  order  that  he  might  secure  employees,  al- 
though this  was  done  with  reluctance.  He  desired  that  a  further  extension  of 
leave  be  granted  him,  but  this  office  refused  to  grant  it,  as  it  was  very  much 
dissatisfied  with  his  operations  in  New  York.  After  he  left  for  the  Isthmus  be 
put  in  a  claim  for  expenses,  including  daily  side  trips  to  all  sections' of  tbe 
country,  even  as  far  as  Baltimore,  different  parts  of  Connecticut,  and  New  York 
State.     He  had  no  authority  In  any  way  for  making  such  extended  trips. 

Upon  the  accession  of  Chief  Engineer  Stevens  It  was  ascertained  that  tbe 
employees  selected  by  Mr.  Davis  were  not  qualified  for  the  positions  to  which 
appointed,  and  under  date  of  September  28,  in  a  letter  from  the  manager  of 
labor  and  quarters  on  the  Isthmus,  It  Is  stated:  "He  (Davis)  was  discharged 
in  the  interest  of  the  service,  one  of  the  reasons  for  his  discharge  being,  I  unda> 
stand,  his  total  lack  of  judgment  in  hiring  track  f6rem«i  for  the  account  of  the 
Commission  while  he  was  In  the  States  on  this  work,  many  of  the  men  whom  he 
brought  down  as  foremen  never  having  had  any  experience  whatever,  and  the 
majority  of  them  l)eing  very  poor.  It  is  believed  that  In  some  Instances  tbe 
men  he  hired  were  brought  down  as  foremen  with  the  Intention  of  getting  them 
transferred  to  a  clerical  position  when  they  arrived." 

Mr.  Davis  selected  in  all  36  men.  The  percentage  of  that  number  which  were 
disqualified  is  not  known  in  this  office. 

Pkppebican. 


MEMORANDUM  OF  MB.  COOLET  FOB  THE  SECBETABY  OF  WAB. 

Section  1  of  civil-servlce  rule  II,  as  promulgated  by  the  President  on  April 
15,  1903,  and  still  in  force,  defines  the  classified  civil  service  as  follows : 

"  The  classified  service  shall  include  all  officers  and  employees  In  the  execu- 
tive civil  service  of  the  United  States  heretofore  or  hereafter  appointed 
or  employed  in  positions  now  existing  or  hereafter  to  be  created,  of  whatever 
function  or  designation,  whether  compensated  by  a  fixed  salary  or  otherwise, 
except  persons  employed  merely  as  laborers  and  persons  whose  appointments 
are  subject  to  confirmation  by  the  Senate." 

In  the  opinion  of  the  Civil  Service  Commission  the  employees  of  the  Isthmian 
Canal  Commission  were  subject  to  the  rules  governing  the  classified  service  as 
soon  as  the  act  creating  the  Isthmian  Canal  Commission  was  passed.  The 
Civil  Service  Commission  therefore  communicated  with  the  Isthmian  Canal 
Commission  with  a  view  of  ascertaining  what  modifications  the  latter  Conamte- 
sion  might  desire  to  the  sweeping  terms  of  the  classification  contained  In  the 
rule  above  quoted. 

On  November  7,  1904,  Admiral  Walker,  chairman  of  the  Isthmian  Canal  Com- 
mission, submitted  to  the  Civil  Service  Commission  a  statement  of  the  desired 
modifications.  The  Civil  Service  Commisson  also  drew  up  a  form  of  order 
and  submitted  it  to  the  Isthmian  Canal  Commission,  and  on  NoveBd)er  14 
Admiral  Walker  replied,  approving  the  proposed  order,  which  was  submitted 
to  the  President  and  signed  by  him  on  November  15,  1904.  On  December  12, 
1904,  the  President  authorized  the  Civil  Service  Commission,  In  cases  where  do 
register  had  been  established,  to  allow  appointments  without  examinatlM,  in 
view  of  the  necessity  of  filling  vacancies  immediately.  This  authorlzatioDnuA 
with  the  permission  of  the  President,  been  construed  as  covering  also  cases 
where  eligible  registers  existed  from  which.  In  the  judgment  of  the  Commis- 
sion, suitable  selections  could  not  be  made. 

Early  in  December,  1904,  Commissioner  Greene  and  Mr.  C.  L.  Snyder,  chief 
of  the  examining  division  of  the  Civil  Service  Commission,  visited  the  Istbrnm 
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of  Panama,  and,  after  conference  witb  Mr.  Wallace,  certain  regulations  were 
«doi>ted  and  a  local  board  of  examiners  was  orgranlzed  on  the  Isthmus.  These 
i-es^ulatlons,  although  adopted,  were  never  actually  put  in  force,  and  the  local 
board  never  discharged  any  duties.  On  March  24,  1905,  Mr.  D.  I.  Murphy, 
secretary  of  the  Isthmian  Canal  Ck>mmi8sion,  addressed  a  letter  to  the  president 
of  the  Civil  Service  Commission,  transmitting  a  letter  of  the  assistant  secretary 
of  the  Isthmian  Canal  Commission  and  of  Chief  Eugioeer  Wallace  complaining 
of  the  delay  of  the  Civil  Service  Commission  in  filling  requisitions  for  certifi- 
cations. The  Commission  replied  on  March  24,  showing  that  it  was  issuiug 
certificates  to  fill  vacancies  as  rapidly  as  the  appointment  clerk  of  the  Isthmian 
Canal  Commission  could  handle  the  papers,  and  that  at  the  time  the  letter  of 
the  secretary  of  the  Canal  Commission  was  received  there  were  held  ready  for 
delivery  at  the  office  of  the  Civil  Service  Commission  certifications  for  filling 
116  vacancies. 

These  papers  were  merely  awaiting  the  convenience  of  the  appointment  clerk 
of  the  Isthmian  Canal  Conunlssion,  who  had  asked  that  no  more  papers  be 
sent  to  him  until  he  had  disposed  of  the  accumulation  on  hand  in  his  office, 
indicating  that  the  delay  was  due  to  the  appointment  division  of  the  Isthmian 
Canal  Commission  and  not  to  the  Civil  Service  Commission. 

No  further  complaint  was  received  until  August  30,  1905,  when  the  President 
transmitted  to  the  Civil  Service  Commission  a  letter  from  Chief  Engineer 
Stevens  to  Chairman  Shonts,  in  which  Mr.  Stevens  said  in  part  as  follows: 
'*  Something  must  be  done  immediately  to  correct  the  abuses  under  which  we 
are  and  have  been  for  some  time,  I  Judge,  suffering.  I  refer  to  the  character 
of  the  men  who  are  being  sent  down  here,  largely,  I  undersand,  from  selections 
approved  by  the  Civil  Service  Commission.  I  do  not  believe  10  per  cent  of  the 
men  who  pass  these  examinations  have  any  qualifications  whatever  pertaining 
to  the  Jobs  they  are  selected  for." 

The  following  day  Commissioner  Cooley  called  on  Mr.  Shonts,  and  stated  that 
the  Civil  Service  Commission  was  willing  at  any  tirae  to  recommend  that  any  or 
all  positions  on  the  Isthmus  should  be  excepted  from  the  requirements  of  the 
civil-service  rules  If  the  Isthmian  Canal  Commission  so  wished.  Mr.  Shonts 
stated  that  he  preferred  that  the  service  should  remain  classified  provided  he 
could  get  the  right  kind  of  men  through  the  machinery  of  the  Civil  Service  Com- 
mission. The  attitude  of  the  Civil  Service  Commission  was  then  and  always 
has  been  that  its  machinery  was  at  the  disposal  of  the  Isthmian  Canal  Commis- 
sion provided  the  latter  body  wished  to  make  use  of  it,  and  that  any  exceptions 
desired  by  the  Isthmian  Canal  Commission  on  the  Isthmus  of  Panama  would  be 
recommended  by  the  Civil  Service  Commission. 

On  January  12,  1906,  the  President  amended  the  original  order  of  classifica- 
tion by  excepting  all  positions  on  the  Isthmus  except  those  of  clerk,  bookkeeper, 
stenographer,  typewriter,  surgeon,  physician,  trained  nurse,  and  draftsman.  As 
nearly  as  can  be  ascertained  from  the  reports  of  changes  furnished  by  the  Isth- 
mian Canal  Commission,  there  were  4,541  persons  in  the  canal  service  above 
the  grade  of  mere  laborer,  or  unskilled  worlcman,  on  February  10,  1906.  The 
Commission  Is  unable  to  determine  from  the  reports  covering  the  period  since 
July  1  how  many  appointments  have  been  made  to  ix>sltlons  excepted  from  exam- 
ination under  the  rules ;  but  assuming  that  the  percentage  Is  about  the  same  as 
prior  to  that  date  (22  per  cent),  990  of  these  people  may  be  considered  as  occu- 
pying excepted  positions.  This  leaves  a  total  of  8,542  persons  in  competitive 
positions,  463  of  whom  were  brought  in  through  classification  on  November  15, 
1904,  so  that  3,179  appointments  have  been  made  to  competitive  iKisitlons  since 
November  15,  1904.  Of  these,  about  551  have  been  made  through  examination, 
leaving  2,628  appointments  to  competitive  positions  without  examination. 

Of  these  2,62iB  appointments,  about  900  have  been  specifically  authorized  by 
tbe  Commission  in  the  absence  of  registers  for  such  positions,  and  115  have  been 
autlwrkEed  in  the  presence  of  such  registers,  because  of  some  peculiar  quail- 
fkiatlon  or  experience  possessed  by  the  person  whom  It  was  desired  to  appoint 
Tbis  leaves  about  1,613  positions  for  which  the  method  of  appointment  is  not 
sbown.  It  is  probable  that  a  number  of  these  were  made  without  specific 
aatl^^ty  of  tbe  Commission  at  a  time  when  some  of  the  Commission's  registers, 
soeb  as  that  for  stenographer  and  typewriter,  had  been  exhausted.  These 
fi^pires  are  only  approximate,  for  the  reason  that  the  reports  from  the  Isthmian 
Canal  Commission  do  not  give  sufficient  details  in  regard  to  some  appointments 
to  enable  the  Commission  to  determine  exactly  their  nature.  Under  the  rules 
prior  to  the  amendment  of  January  12,  1906,  which  excepted  from  examination 
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all  outdoor  positions,  certain  trades  positions  were  excepted  from  examination 
when  appointments  were  made  of  persons  on  the  Isthmus,  but  were  subject  to 
examination  when  appointments  were  made  from  the  United  States. 

The  reports  of  changes  do  not  show  where  such  appointments  were  made. 
Since  January  12,  190G,  when  the  Executive  order  was  issued  excepting  from 
examination  all  positions  except  those  of  clerks,  bookkeepers,  stenograpbere, 
typewriters,  surgeons,  physicians,  trained  nurses,  and  draftsmen,  the  number 
of  appointments  through  examination  has  been  relatively  very  few.  Out  of  115 
of  the  appointments  made  during  the  months  of  December,  1905,  and  January, 
1906,  and  up  to  February  10,  1906,  but  51  have  been  made  through  examination. 

The  Civil  Service  CJommlsslon  believes  that  the  difficulty  in  satisfactorily 
filling  vacancies  In  the  Isthmian  Canal  Commission  has  been  due  to  two  causes: 

1.  The  Isthmian  Canal  Commission  has  not  found  It  possible  to  advise  the 
Civil  Service  Commission  of  prospective  vacancies  In  the  service  and  of  exami- 
nations It  was  desired  that  the  latter  Commission  should  hold.  The  Isthmian 
Canal  Commission  has  been  In  the  habit  of  making  requisitions  on  the  Civil 
Service  Commission  for  a  large  number  of  employees  for  positions  for  which 
no  registers  are  maintained,  and  Insisting  on  special  qualifications  that  could 
only  be  tested  by  special  examinations.  The  demand  was  always  made  that 
the  requisition  should  be  filled  Immediately,  In  order  that  the  employees  might 
be  sent  to  the  Isthmus  at  the  earliest  possible  date. 

2.  Even  where  registers  existed  the  disposition  of  all  or  nearly  all  of  the 
officials  of  the  Isthmian  Canal  Commission  has  been  to  insist  on  the  appoint- 
ment of  men  known  to  them  rather  than  of  those  whose  names  appeared  on 
the  eligible  registers  of  the  Civil  Service  Commission.  Consequently  about  88 
per  cent  of  all  the  employees  on  the  Isthmus  of  Panama  entered  the  service 
without  passing  any  civil  service  examination.  It  appears  that  a  considerable 
number  of  those  employed  on  the  Isthmus  have  not  proved  satisfactory. 

Both  Mr.  Wallace  and  Mr.  Stevens  seem  to  have  fallen  Into  the  error  of  sup- 
posing that  everyone  sent  from  the  United  States  had  passed  a  civil  service 
examination.  (See  Mr.  Stevens's  testimony,  p.  53  of  the  investigation  of  Panama 
Canal  matters,  and  Mr.  Wallace's  testimony,  p.  617.)  Mr.  Stevens'S  statement 
Is  SO  general  that  It  is  Impossible  for  the  Civil  Service  Commission  to  make 
any  direct  reply  to  It  Mr.  Wallace,  however,  states  that  he  asked  for  25  track 
foremen,  and  that  when  these  men  arrived  on  the  Isthmus,  out  of  the  whole 
twenty-five  there  were  not,  In  his  Judgment,  two  that  could  drive  a  railroad 
spike;  and  in  answers  to  questions  by  members  of  the  Senate  Committee  on 
Interoceanlc  Canals,  he  stated  that  these  men  came  down  through  civil  service 
examination.  The  records  of  the  Civil  Service  Commission  disclose  the  fact 
that  only  two  persons  were  appointed  from  the  track-foreman  register  of  the 
Commission.  It  Is  understood  that  the  other  twenty-three  were  selected  by  one 
Thomas  A.  Davis,  jr.,  an  employee  of  the  Isthmian  Canal  Commission,  who  was 
appointed  June  21,  1904,  and  blanketed  Into  the  civil  service  by  the  Executive 
order  of  November  15,  1904.    He  never  passed  a  civil  service  examination. 

The  Commission  understands  that  among  those  selected  by  Mr.  Davis  was 
one  William  G.  Manley,  who  had  been  for  three  years  prior  to  his  appolntmoit 
as  track  foreman  a  correspondence  clerk  for  the  Metropolitan  Life  Insurance 
Company,  of  New  York ;  another,  J.  J.  Gllroy,  was  in  the  last  stages  of  con- 
sumption. It  is  further  understood  that  as  a  result  of  this  action  on  his  part, 
Mr.  Davis  was  dismissed  from  the  service  of  the  Isthmian  Canal  Commission 
on  August  24,  1905.  Nevertheless,  the  persons  selected  by  him  are  charged  up 
to  the  Civil  Service  Commission. 

The  two  men  certified  by  the  Civil  Service  Commission  were  J.  A.  Van 
Hardavelt,  of  Wyoming,  and  William  Veach,  of  Pennsylvania.  The  examina- 
tion papers  of  Van  Hardavelt  show  that  he  was  from  June,  1897,  until  March, 
1905,  practically  continuously  in  the  employ  of  the  Union  Pacific  Railroad  Com- 
pany as  track  laborer,  assistant  foreman,  and  section  foreman.  The  papers  of 
William  Veach  show  that  he  worked  for  various  railroads  In  the  United  States 
and  Mexico  for  a  number  of  years,  and  that  he  had  served  for  five  years  In  the 
United  States  Army. 

Attention  is  Invited  to  the  fact  that  at  the  time  the  examination  for  foreman 
of  laborers  was  held  both  the  Isthmian  Canal  Commission  and  the  Civil  Service 
Commission  were  experiencing  great  difficulty  In  securing  persons  with  anything 
like  suitable  qualifications  for  service  on  the  Isthmus.  The  Civil  Service  Com- 
mission accordingly  decided  to  rate  papers  very  leniently,  and  even  to  admit 
those  to  the  examination  whose  papers  showed  that  they  had  merely  had  ex- 
perience in  handling  gangs  of  men  and  not  necessarily  in  handUng  such  gangs 
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on  excavating  work,  which  was  the  particular  qualification  desired  by  the  Isth- 
mian Canal  Commission.  In  transmitting  the  papers  to  the  Isthmian  Canal 
Commission,  liowever,  attention  was  invited  to  the  exact  experience  which  each 
eligible  had  had  by  means  of  an  abstract  attached  to  the  papers.  The  Isthmian 
Canal  Commission  was  therefore  fully  advised  of  the  qualifications  of  the  men. 

In  spite  of  broadening  the  requirements  of  the  examination,  it  was  still  found 
very  difficult  to  secure  satisfactory  ellgibles,  and  the  Isthmian  Canal  Commis- 
sion subsequently  requested  that  it  might  be  furnished  with  the  names  of  all 
who  had  applied  for  examination,  whether  they  had  been  examined  or  not 

The  only  specific  complaint  the  Civil  Service  Commission  has  received  from 
Chief  Engineer  Stevens  is  contained  In  a  letter  addressed  to  the  secretary  of 
the  istlmiian  civil-service  board,  dated  September  15,  1905,  in  which  he  makes 
the  following  statement: 

"  In  connection  with  this  whole  matter,  lest  you  get  mistaken  information  In 
regard  to  the  men  that  are  selected  purely  and  simply  by  the  Civil  Service  Com- 
mission, I  will  give  you  the  following  names  of  Incompetent  stenographers: 
James  A.  Palmer,  Henry  N.  Jenkins,  Rol)ert  Sinclair,  Martin  J.  J.  Leahy,  EMwtin 
C.  Gabell." 

The  records  of  the  Civil  Service  Commission  show  that  none  of  these  men 
passed  a  clvIl-servlce  examination.  Palmer  never  even  applied  for  one.  Jen- 
kins, Leahy,  and  Gabell  had  filed  applications  at  the  Civil  Service  Commission, 
but  had  never  been  examined.  The  Isthmian  Canal  Commission  was  so  anx- 
ious to  secure  stenographers  immediately  that  the  oflSce  of  administration  in 
Washington  requested  the  Civil  Service  Commission  to  furnish  it  with  the 
names  and  addresses  of  ail  tliose  who  had  applied  for  the  stenographer  and 
typewriter  examination  for  the  Isthmian  service.  Purely  as  a  matter  of  con- 
venience to  the  Istlmiian  Canal  Commission  the  Civil  Service  Commission  fur- 
nished the  names  and  addresses  of  n  certain  number  of  those  applicants,  con- 
cerning whom  nothing>was  known  further  than  that  they  were  willing  to  accept 
appointm^t  on  the  Isthmus. 
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Exhibit  14. 

[H.  R.  1«W5,  F1fty-€!ghth  CongresH,  third  senion.] 

AN  ACT  to  provide  for  the  govemiuent  of  the  Canal  Zone,  the  conatruction  of  the 
Panama  Canal,  and  for  other  purposes. 

Be  it  enacted  hy  the  Senate  and  lloune  of  Representatives  of  the 
United  States  of  America  in  Comjrtm  a^ernhled^  That  the  Bono  of  land 
and  land  undoF  watoF  of  tho  width  of  ten  miloe,  extending  to  tho  dis 
tonoe  of  five  milce  on  each  side  of  the  ccntcp  line  of  the  route  of  the 
canal  to  be  oonotFuotcd  thereon,  which  oaid  gone  bogino  in  the  Carib 
boan  Seo  three  maFine  miles  from  mean  low  watoF  mark  and  extends 
to  and  ocfoqq  the  lothmuo  of  Panama  into  tho  Pacific  Ocean  to  tho 
difitanco  of  throe  marine  miles  from  mcon  low  water  marie,  excluding 
thopofrom  tho  citieo  of  Panama  and  Colon  and  the  harboro  adjaoent  to 
9ftid  eitioa;  but  including  all  iglanda  within  said  dcecribcd  limite,  and 
in  addition  thereto  tho  groupof  ialandfl  in  tho  Bay  of  Panama  named 
Porioo,  NaoQ,  Culebra,  and  Flamenco,  and  any  landa  and  watero  out 
side  of  Boid  limits  above  described  which  may  be  neccooary  and  con 
vcnient  for  the  construction,  maintenance,  operation,  sanitation,  and 
protection  of  the  said  canal^  or  of  any  auxiliary  canals  or  other  works 


noooooary  and  oonvonient  for  the  oonotruction,  maintenance,  operation^ 
sanitation,  and  protection  of  said  enterprise,  the  use,  oooupation,  ana 
control  whereof  were  -granted  to  the  United  States  by  the  treaty 


between  the  United  Statco  and  tho  Republic  of  Panama,  tho  ratifica 
feiona  of  which  were  exchanged  on  tho  twenty  sixth  day  of  February, 
ainoteon  hundred  and  four,  shall  be  hereafter  known  and  dovSeribed  as 
the  Canal  Zone,  and  the  canal  to  be  eonstructed  thereon  shall  bo  known 
and  dcocribed  as  the  Panama  Canal, 

Sbo.  Q.  That  until  the  expiration  of  the  session  of  the  Fifty-ninth 
Congress,  beginning  the  first  Monday  of  December^  nineteen  hundred 
andfive,  unless  other  provision  be  sooner  made  by  Congress,  all  the 
military,  civil,  and  juaicial  powers  of  the  United  States  in  said  the 
Canal  Zone  ai  Panama^  including  the  power  to  make  and  enforce  all 
rules  and  reflations  necessary  for  the  government  of  the  Canal  Zone, 
and  all  the  rights,  powers,  ana  authority  granted  by  the  termfl  of  the 
treaty  aforesaid  to  the  United  States  shall  be  veoted  in  the  President 
of  tho  United  States  and  may  bo  by  him  to  the  United  States  by  the 
tenns  of  the  treaty  between  the  United  States  and  the  Republic  of 
Panaina^the  ratifi^aticms  of  which  were  exc/mnged  on  the  twenty -Hijcth 
day  of  F^rruary^  nineteen  hundred  andfcnir^  are  vested  in  such  person 
or  persons,  and  shall  be  exercised  in  such  manner,  as  the  President 
shall  direct  for  the  government  of  said  Canal  Zone  and  maintaining 
and  protecting  the  inhabitants  thereof  in  the  free  enjoyment  of  their 
liberty,  property,  and  religion. 

Sdo.  8.  Tiiat  the  Proflident,  through  one  of  the  Executive  Depart 
mente  of  tho  Government  to  be  designated  by  him,  or  otherwise  in  his 
diacrotion^  shall  cause  to  be  excavated,  constructed,  and  completed  in 
oaid  Canal  Zone  a  ship  canal  between  the  Caribbean  Sea  and  the  Pacific 
Oeeon,  utilieing  to  that  end,  as  far  as  practicable,  the  work  heretofore 


dono  by  tho  New  Panama  Canal  Company  of  France  and  its  predeoes 
oor  company. — Such  canal  shall  be  of  sufficient  capacity  and  depth  as 
shall  ftffoFd-oonvoniont  poooogo  for  veooelo  of  the  largeot  tonnage  and 
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gFOfttoot  droft  now  in  uoo,  and  oueh  qq  may  bo  poaoonftbly  antioiptttcd, 
ftnd  ohall  bo  ouppliod  with  all  nocofloapy  locha  and  other  ftpplianocfl  to 
moot  tho  nocoooitioQ  of  vcoqcIq  poaaing  through  tho  oomo  from  oocon  to 
oooon;  and  ho  shall  also  oouqo  to  bo  oonfltructod  auoh  safo  and  oommo 
diouD  hafboro  at  tho  tonnini  of  oaid  canal  and  maho  tmoh  proviaion  fop 
dcfonao  as  may  bo  noocogary  for  tho  safoty  and  protection  of  said 
oanal  and  harbors;  and  he  ahall  also,  whenever  tho  right  ao  to  do  has 
been  acyiired,  cause  tho  Panama  Railroad  and  the  propcptv  and  righto 
appertaining  thereto  to  be  managed  and  operated  in  ouch  manner  as 
moy  be  doomed  doairablo. — The  I^roaidcnt  ia  hereby  authorigcd,  fop 
the  purpoBca  dcocribed  in  thia  Act,  to  oppoint  and  employ  such  per 
aons  witn  such  official  designations,  aa  tie  may  doom  nooeaaary  from 
time  to  time,  and  to  diamiaa  the  aame,  and  to  fix  their  compenaation 
until  such  time  as  Congroas  may  by  law  regulate  the  aamo;  and  tho 
Preoidont  ia  further  authorigod  to  employ  and  aaaign  auch  officea  with 
auitable  equipment  as  may,  in  his  diaorotion,  bo  neceaaary  and  proper 
to  carry  out  the  purpoaea  of  thia  Act,  and  to  fix  the  compenaation  for 
tho  aamo  until  Congrcea  may  by  law  othorwiae  proWde. 

Sec.  4  ^.  That  the  President  shall  annually,  and  at  such  other  periods 
as  may  be  provided,  either  by  law  or  by  his  order,  or  hy  either  Home 
of  Congress^  require  full  and  complete  reports  to  be  made  to  him  by 
the  persons  appointed  or  employed  by  him  in  charge  of  the  govern- 
ment of  said  Canal  Zone,  the  construction  of  said  the  Panama  Canal, 
and  the  operation  of  said  the  Panama  Railroad,  including  an  itemized 
account  or  all  moneys  received  and  expended,  which  said  reports  shall 
be  by  the  President  transmitted  to  Congress  or  to  either  Hmise  thereof^ 
as  mm/  be  requested.  And  any  of  tho  persona  appointed  or  employed 
by  the  President  in  oonneotion  with  the  said  government  or  the  aaid 
work  of  construction  or  operation  ahall  give  to  Congroas  or  to  either 
House  of  Congroas  such  information  as  may  at  any  time  be  required 
either  by  Act  of  Congress  or  by  tho  order  of  either  House  of  Congress 
in  relation  to  their  reapeotive  actings  and  doings  and  the  receipt 
and  expenditure  of  money.  The  President  shall  annually  cause  to 
be  maae,  by  the  persons  appointed  and  employed  by  him  in  char^ 
of  the  government  of  said  Canal  Zone  and  the  construction  of  said 
canal,  estimates  of  expenditures  and  appropriations,  in  detail  as  far 
as  practicable,  which  estimates  shall  be  submitted  to  Congress  in  the 
manner  provided  in  section  five  ot  the  Act  entitled  ''An  Act  making 
appropriations  for  the  legislative,  executive,  and  judicial  expenses  of 
the  Government  for  the  fiscal  year  ending  June  thirtieth,  nineteen 
hundred  and  two,  and  for  other  purposes."  And  aft«r  the  thirtieth 
day  of  June,  nineteen  hundred  and  six,  no  money  shall  be  expended 
for  any  of  the  purposes  named  in  this  Act  except  in  accordance  with 
appropriations  hereafter  made  by  Congress,  except  that  tho  moneys 
rooeivod,  in  the  ordinary  course  of  buamoaa,  from  the  operation  of  the 
Panama  Railroad  and  the  property  and  rights  appertaining  thcrcte 


may  be  expended,  so  far  as  necessary,  in  defraying  the  cxpenQco  of 
aucti  operation,  including  maintenance,  without  being  covered  into  the 
Treasury  of  the  United  States,  and  such  moneys  aro  heroby  appro- 
priated for  such  purpose,  and  monthly  reports  of  such  roccipts  and 
expenditures  ahall  be  made  to  the  President  by  tho  person  or  popoons 
in  charge.  All  income  at  any  time  received  hy  the  United  States  from 
rentals^  dividendn^  or  otherwise  in  respect  of  any  vroperty  noivjMmes^ 
or  hereafter  acquired  in  connection  with  the  cancd^  the  railroad^or  other 
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works^  shall  be  turned  into  and  credited  to  thefu/ndfor  the  construction 
of  said  canal  and  works, 

Sbo.  6.  That  oo  much  of  tho  Aot  ontitlod  ^^An  Act  to  ppovido  for 
tho  ooDfltFuotion  of  ft  oanol  ootinooting  tho  wfttoro  of  the  Atlantie  and 
Ptooifio  oooftno,^  appFovod  Juno  twenty  eighth,  ninotoen  hundred  and 
idofl  lOP  tho  appointment  of  the 

Sec.  %  8.  Tliat  whereas  the  Panama  Railroad  Company  is  a  domestic 


two,  ofl  ppovidcfl  fop  the  appointment  of  the  lothmiftn  Cftnftl  Commig 
aion,  and  fixing  its  dutice  and  powers,  ia  hereby  popeftled. 


corporation  of  the  State  of  New  York,  organized  and  existing  under 
ana  by  virtue  of  the  laws  of  said  State  with  principal  place  of  business 
in  the  city  of  New  York  in  said  State;  and  whereas  the  corporate  stock 
of  said  Panama  Railroad  Company  is  divided  into  seventy  thousand 
shares  of  the  face  value  of  one  hundred  dollars  each,  and  the  United 
States  now  owns  sixty-eight  thousand  nine  hundred  and  sixty-four 
shares  thereof  of  the  face  value  of  six  million  eight  hundred  and 
ninety-six  thousand  four  hundred  dollars,  leaving  a  balance  of  one 
thousand  and  thirty-six  shares  of  the  face  value  of  one  hundred  and 
three  thousand  six  hundred  dollars  still  subject  to  private  ownership; 
and  whereas  the  public  use  and  necessity  requires  tor  the  accomplisn- 
ment  of  the  public  work  and  national  enaeavor  entered  upon  pur- 
suant to  the  Act  of  Congress  approved  June  twenty -eighth,  nineteen 
hundred  and  two,  entitl^  ''An  Act  to  provide  for  the  construction  of 
a  canal  connecting  the  waters  of  the  Atlantic  and  Pacific  oceans,"  that 
the  United  States  should  own  and  control  all  of  the  -shares  of  the  cor- 
porate stock  of  the  Panama  Railroad  (Company:  Now,  therefore,  be  it 
further  enacted  that  the  President  of  the  United  States  is  hereby 
authorized  to  cause  to  be  instituted  in  the  name  and  for  and  on  behalf 
of  the  United  States,  and  as  an  exercise  of  the  right  of  eminent  domain, 
judicial  proceedings  to  condemn  for  public  use  the  share  or  shares  of 
the  corporate  stock  of  the  Panama  Railroad  Company  owned  by  any 

Serson,  corporation,  association,  or  concern  other  than  the  Lfnitea 
tates  of  America. 

Sec.  ?  -4.  That  exclusive  jurisdiction  to  maintain,  conduct,  hear, 
and  determine  said  proceedings,  eflFect  the  sale,  transfer,  and  convey- 
ance of  said  property,  and  enter  and  enforce  final  judgment  and  decree 
therein,  is  hereby  conferred  upon  the  United  States  district  court  for 
the  southern  district  of  the  State  of  New  York. 

Sec.  %  6.  That  the  condemnation  proceedings  herein  provided  for 
shall  be  instituted  and  conducted  in  the  name  of  the  United  States  of 
America.  Said  condemnation  proceedings  shall  be  against  the  person 
or  persons,  corporation,  association,  firm,  or  other  concern  owning 
said  stock  or  having  an  interest  therein,  if  such  owner  or  party  in 
interest  is  known,  and  also  the  person  or  persons,  corporation,  asso- 
ciation, firm,  or  other  concern  in  whose  name  or  names  the  share  or 
shares  of  stock  sought  to  be  condemned  stand  on  the  stock  register  of 
the  Panama  Railroad  Company,  all  of  whom  may  be  joined  in  one 
proceeding.  The  proceedings  may  be  instituted  by  filing  in  said  court 
a  petition  setting  forth  the  general  purpose  of  the  action,  a  description 
OT  the  property  sought  to  he  condemned  for  the  public  use,  the  serial 
number  of  the  stock  certificates  issued  by  the  Panama  Railroad  Com- 
pany for  the  stock  sought  to  be  subjected  to  the  proceedings,  and 
prayer  for  judgment  anadecree  of  condemnation  of  the  property  and 
transfer  of  right  and  title  thereto  to  the  United  States. 

Sec.  ©  6.  That  notice  of  the  commencement  and  pendency  of  said  pro- 
ceeding shall  be  given  the  owner  or  owners  of  said  corporate  stock 
TO — V0L8— 06        48 
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by  service,  as  follows:  The  clerk  of  the  court  shall  issue  a  notice  under 
his  seal  setting  forth  the  character  of  the  proceedings,  the  court  in 
which  the  proceedings  are  instituted  and  pending,  the  serial  number 
of  the  stock  certificate,  and  the  number  of  shares  of  stock  sought  to 
be  affected;  said  notice  shall  fix  and  set  forth  a  date  not  less  than  sixty 
days  from  the  date  on  which  said  notice  is  issued,  on  which  date  the 
United  States  will  apply  to  the  court  for  the  appointment  of  appraisers 
of  said  stock,  and  deliver  said  notice  to  the  marshal  of  the  court,  who 
shall  serve  the  same,  as  follows:  If  a  stockholder  named  as  a  defend- 
ant is  found  in  said  judicial  district,  there  shall  be  delivered  to  and 
left  with  him  a  copy  of  said  notice,  with  a  copy  of  the  petition  attached; 
if  a  stockholder  named  as  a  defendant  has  his  usual  place  of  residence 
in  said  judicial  district,  service  of  said  notice  may  be  had  by  leav- 
ing a  copy  of  the  notice,  with  copy  of  the  petition  attached,  at  such 
place  of  residence.     A  copy  of  said  notice,  with  copy  of  the  petition 
attached,  shall  be  delivered  to  and  left  with  the  president  of  said 
Panama  liailroad  Company  or  other  managing  oflScer  in  charge  of 
the  general  office  of  said  railroad  company  in  the  city  and  State  of  New 
York.     Said  notice  shall  also  be  published  in  one  issue  of  each  week  for 
four  consecutive  weeks  in  two  daily  newspapers  of  general  circulation 
in  said  judicial  district.     The  marshal  shall  make  due  return  witliin 
thirty  days  of  his  action  i-especting  said  notice.     If  it  shall  appear  from 
the  marshaPs  return  that  he  was  unable  to  secure  service  on  the  defend- 
ants, or  any  of  them,  within  said  judicial  district,  by  delivering  a  copy 
of  said  notice  to  such  defendant  or  defendants,  or  by  leaving  such  copy 
at  their  usual  place  of  residence,  then  it  shall  be  sufficient  for  the  juris- 
diction of  the  court  to  attach  if  it  shall  appear  that  a  copy  of  said  notice, 
with  copy  of  the  petition  attached,  has  been  delivered  to  and  left  with 
the  president  of  the  Panama  Railroad  Company  or  other  managing  officer 
in  charge  of  the  general  office  of  said  railroad  company  in  tne  city  and 
State  of  New  York,  and  also  that  publication  of  said  notice  has  been 
made  as  herein  provided.     On  the  aate  set  forth  in  said  notice  for  that 
purpose,  if  the  court  be  in  session,  and,  if  not,  then  on  the  fii-st  day 
of  tne  next  subsequent  convening  of  the  court,  the  court  shall  appoint 
three  appmisers  who,  before  entering  upon  the  performance  oi  their 
duties,  shall  take  and  subscribe  an  oath  before  the  clerk  of  the  court 
wherein  the  proceedings  are  instituted  that  they  will  each  support  the 
Constitution  of  the  Lmited  States  and  will  faithfully  perform  their 
duties  as  appraisers,  which  oath  shall  be  filed  in  the  court.     Evidence 
of  the  value  of  the  property  sought  to  be  condemned  may  be  presented 
by  either  party  beiore  the  appraisers  upon  roasonablo  »uch  notice  to 
the  opposite  party  as  the  court  ahaU  jprescribe^  and  for  this  purpose  the 
appraisers  may  subpoena  witnesses  and  compel  their  attendance  and 
compel  the  production  of  books  and  papers.     The  appraisers  shall 
assess  the  value  of  said  stock  and  shall  forthwith  make  full  and  accurate 
report  to  the  court,  in  writing,  of  all  proceedings  under  said  appoint- 
ment, but  none  of  their  proceedings  shall  be  effectual  to  bmd  the 
property  or  transfer  the  title  until  the  court  shall  have  accepted  said 
report  and  rendered  judgment  thereon.    Upon  the  filing  of  such  report 
in  court,  the  court  shan,  upon  hearing,  siich  notice  as  the  court  shaU 
direct  heing  first  given  to  the  opposite  party ^  at  a  time  and  place  to  be 
fixed  by  the  court,  accept  the  same  and  render  judgment  in  accordance 
therewith,  or  for  cause  shown,  the  court  may  recommit  the  report 
to  the  appraisers  for  further  report  of  facts;  or  it  may  accept  the 
report  in  part  and  reject  or  recommit  in  part,  and  may  make  such 
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order  and  judgment  bs  shall  secure  to  the  United  States  the  title  to  the 
corporate  stock  and  to  the  defendant  or  defendants  just  compensation 
for  the  property  so  taken  and  the  title  transferred  and  the  judgment 
shall  require  payment  to  the  dafendant  or  defendants  or  into  court  of 
the  amount  fixed  as  compensation  before  the  United  States  can  appro- 
priate said  stock  to  the  public  use.  Upon  payment  by  the  plaintiff  to 
the  defendant  or  defendants,  or  deposit  in  court,  of  the  amount  of  com- 
pensation as  fixed  by  the  judgment  of  the  court  and  the  deposit  of  a  suffi- 
cient amountto  be  fixed  by  the  court  for  the  payment  of  the  costs  of  the 
proceedings,  the  court  shall  enter  final  judgment  and  decree  transferring 
the  title  of  said  stock  to  which  the  proceedings  relate,  from  the  prior 
owner  or  owners  to  the  United  States,  and  further  ordering  and  decree- 
ing the  proper  officers  of  the  Panama  Railroad  Company  to  issue  to 
the  United  States  new  certificates  for  the  stock  so  transferred  to 
the  United  States,  and  said  court  is  hereby  authorized  to  enforce  such 
order  by  proceedings  as  for  contempt.  When  the  amount  of  such 
appraisal  so  determined  shall  have  been  paid  or  deposited,  as  provided 
in  this  section,  the  stockholder  or  stoi^kholders  whose  stock  shall  have 
been  so  appraised  shall  cease  to  have  ani^  interest  therein  and  shall 
surrender  all  certificates  for  such  stock,  with  duly  executed  powers  of 
attorney  fortranfer  thereon,  to  the  United  States.  In  case  the  com- 
pensation is  deposited  in  court,  the  payment  shall  be  made  to  tlie  clerk 
of  the  court  and  shall  be  retained  by  him  subject  to  the  order  of  the 
parties  entitled  thereto  upon  the  delivery  to  said  clerk  of  the  original 
stock  certificates  for  the  stock  to  which  the  proceeding  relates.  And 
the  clerk  of  the  court  shall  be  compelled  to  receive  such  deposit  of 
money  and  shall  be  responsible  on  his  bond  therefor.  If  the  judgment 
of  condemnation  shall  oe  given  as  to  stock  which  is  subject  to  a  mort- 
cage,  annuity,  or  other  lawful  lien,  the  amount  of  compensation  shall 
be  apportioned  between  the  owner  and  the  lien  holder,  as  the  court 
shall  aetermine  their  several  interests  require. 

Ser.  7.  That  to  enable  the  United  States  to  secure  at  all  times  a  suf- 
ficient supply  of  vionsu  to  meet  the  necessities  of  the  Oovetmment  on 
said  Canm  Zone^  the  President  is  hereby  authorized  to  deposit  such  &u,m 
of  money  as  he  may  deem  sufficient  for  said  purposes^  not  to  exceed  one 
million  five  hundred  thousand  dollars^  of  any  »ums  apnrojrriated  for 
canal  purposes^  in  some  bank  or  hanks  in  the  United  estates  harming  a 
fiscaZ  agent  on  the  Isthmus  of  Panama^  to  he  selected  hy  the  President: 
Provided^  That  such  deposit  shaU  he  on  terms  which  shall  preserve  the 
titl'e  to  said  money  in  the  United  States^  enable  the  United  States  to 
tcithdraw  said  funds  ^rom  said  deposit  at  any  time^  and  proper  and 
sufficient  security  he  given  hy  the  bank  of  deposit  for  the  return  of  said 
money  or  the  lawful  accotmting  therefor. 


[S.  R.  U4,  Fifty-eighth  Congreas,  third  ieaaioD.] 

JOINT  RESOLUTION  to  continue  in  force  the  provisions  of  section  two  of  "An 
Act  to  provide  for  the  temporary  government  of  the  Canal  Zone  at  Panama,  the 
protection  of  the  canal  works,  and  for  other  purposes,"  approved  April  twenty- 
eighth*  nineteen  hundred  and  four. 

Resolved  hy  live  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled^  That  the  provisions  of  sec- 
tion two  of  "An  Act  to  provide  for  the  temporary  govemment^.the 
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Canal  Zone  at  Panama,  the  protection  of  the  canal  works,  and  for  other 
purposes,"  approved  April  twenty-eighth,  nineteen  hundred  and  four, 
be,  and  are  herebjr,  continued  in  force  until  the  expiration  of  the  ses- 
sion of  the  Fifty-ninth  Congress  beginning  the  first  Monday  in  Decem- 
ber, nineteen  hundred  and  five,  unless  other  provision  be  sooner  made 
by  Congress. 


ExHisrr  13. 

INSTRUCTIONS. 

Yon  will  proceed  to  Panama  and  investigate  the  sanitary  conditions  obtaining 
on  the  canal  strip. 

For  any  deficiencies,  as  measured  by  the  standard  of  sanitary  accomplishnieDt 
in  Habana  in  1901,  you  will  endeavor  to  fix  the  responsibility. 

In  so  doing  you  will  endeavor  to  ascertain  to  what  extent  any  sanitary  short- 
comings which  may  be  found  to  exist  are  due : 

(1)  To  mistakes  or  shortcomings  of  the  sanitary  personnel. 

(2)  To  defective  organization  of  the  sanitary  department,  including  possible 
lack  of  suflScient  autonomy. 

(3)  To  lack  of  necessary  cooperation  or  assistance  in  plans  or  supplies  on  the 
part  of  the  Commission  or  its  agents. 

You  will  on  your  arrival  report  to  (Jeneral  Davis,  show  him  these  instructionB 
and  call  on  him  for  whatever  may  be  necessary  In  the  way  of  information  or 
assistance  In  obtaining  the  same. 

Excepting  General  Davis,  the  chief  engineer,  and  Ck)lonel  Gorgas,  you  will 
neither  exhibit  these,  instructions  nor  acquaint  anyone  with  the  true  object  of 
your  mission. 

Wm.  H.  Taft. 
MaJ.  Ghables  F.  Mason, 

Surgeon,  C7.  8.  Army,  War  Department,  Washington,  D.  C. 


Wab  Department, 
Office  of  the  Suboeon-Genkrai*, 

Washington,  February  17,  1905, 
The  Secretary  of  War, 

Washington,  D.  C, 
Sir:  I  have  the  honor  to  report  that  In  compliance  with  your  Instructions  I 
sailed  from  New  York  for  the  Isthmus  of  Panama  on  January  24,  and  arrived 
there  Tuesday,  February  2.    I  again  left  Panama  Thursday,  February  9,  having 
carried  out  the  Instructions  confided  to  me." 

In  making  this  report  I  shall  endeavor,  as  far  as  possible,  not  to  go  over  again 
ground  which  Is  familiar  to  you  and  which  is  covered  by  ofl^clal  reports,  except 
when  necessary  to  elucidate  my  remarks. 

The  present  condition  of  health  of  the  canal  employees  is  good ;  with  a  total 
of  about  5,000  employees  less  than  3  per  cent  are  in  hospital. 

With  regard  to  the  present  outbreak  of  yellow  fever,  the  following  remarks 
are  submitted : 

The  statistics  regarding  yellow  fever  in  the  city  of  Panama  prior  to  American 
occupation  show  deaths  only,  as  other  cases  were  not  reported : 

Deaths  from  yellow  fever  in  Panama — 

1901 11 

1902 182 

1903 48 

In  the  first  six  months  of  1904  (before  American  occnpation)  there  were  6 
deaths. 

In  the  second  six  months  of  1904  (after  American  occupation)  there  were  18 
cases  and  3  deaths. 

In  January,  1905,  there  were  18  cases  with  6  deaths  (indnding  2  on  the 
Boston  and  1  in  Colon). 

Of  the  total  33  cases,  30  originated  in  Panama,  3  in  Cotoa  ^  i 

.,y,,...uyCjOOgle 
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Of  the  total  33  cases,  14  were  American  and  11  were  canal  employees. 

There  were  no  secondary  cases,  each  focus  of  infection  having  been  promptly 
stamped  out 

The  distribution  of  the  Panama  cases  showed  widely  scattered  infection ;  all 
the  Colon  cases  originated  at  one  hotel.  The  three  Colon  cases  occurred  on  ship- 
board en  route  to  Habana  and  in  the  persons  of  steamer  passengers  detained 
at  Colon  on  account  of  smallpox.  Had  there  been  proper  detention  facilities  at 
that  point  these  cases  should  not  have  occurred. 

The  cases  on  the  Boston  are  believed  to  have  been  due  to  a  mild  and  unrecog- 
nized case  having  visited  the  ship  on  the  occasion  of  an  entertainment  given 
there  on  the  night  of  December  31,  which  was  largely  attended  by  nonimmunes 
from  Panama.  Yellow-fever  mosquitoes  were  breeding  abundantly  on  the  ship 
and  probably  became  infected  at  that  time.  The  fumigation  of  the  ship 
promptly  stopped  the  outbreak. 

While,  considering  the  previous  history  of  Panama  in  regard  to  yellow  fever 
and  the  large  influx  of  nonimmunes  since  July  1,  the  number  of  cases  and  deaths 
has  been  small,  the  outbreak  becomes  important  on  account  of  the  effect  upon 
public  opinion  in  relation  to  work  to  be  done  on  the  canal. 

The  sanitary  department  of  the  Canal  Zone  government  is  subdivided  as  fol- 
lows: A  department  of  hospitals,  a  maritime  quarantine  service,  a  sanitary 
serrice  for  the  Canal  Zone,  and  the  health  departments  of  Panama  and  Colon. 

DEPABTlfENT  OF  HOSPITALS. 

This  includes  at  present  actually  in  operation  the  hospitals  at  Ancon  and 
Colon  and  one  emergency  hospital  at  Calebra,  the  three  having  a  total  capacity 
of  254  beds,  all  of  which  are  occupied.  Additional  beds  are  needed,  to  supply 
which  the  chief  sanitary  ofl^cer  has  asked  for  a  100-bed  convalescent  hospital 
at  Taboga  Island  and  another  hospital  of  about  the  same  capacity  at  Mira- 
flores.  The  former  has  been  disallowed  for  the  present ;  the  latter  was  author- 
ised by  Governor  Davis  about  December  1,  but  through  delay  in  construction  and 
supplies  it  is  not  yet  ready  for  use.  The  Commission  has  authorized  construc- 
tion at  Ancon  and  Colon,  which  will  give  600  beds,  but  there  is  no  immediate 
prospect  of  the  work  being  done  nor  any  material  or  personnel  available  for 
DtJlizlng  them. 

Along  the  line  of  the  canal,  at  convenient  points,  are  stationed  four  medical 
officers  with  medical  supplies,  each  having  charge  of  a  district  for  emergency 
work  among  canal  employees. 

While  the  hospital  department  has  about  reached  the  limit  of  its  present 
capacity,  the  sick  are  well  caped  for,  though  for  la<*  of  wire  screening  they 
are  not  adequately  protected  against  malarial  infection. 

MABrriME  QUABANTINE. 

At  Panama  the  arrangements,  while  not  all  that  could  be  desired,  are  believed 
to  afford  adequate  protection  against  the  introduction  of  quarantinable  diseases 
from  without. 

At  Colon  the  arrangements  are  not  so  far  advanced  nor  so  satisfactory. 
Though  plans  have  been  approved  for  a  detention  building,  construction  has  not 
been  commenced.  The  surveillance  of  detained  suspects  at  hotels,  etc.,  is  diflS- 
cult  and  somewhat  risky.  Notwithstanding  these  shortcomings,  which  it  is 
hoped  to  soon  remedy,  it  is  believed  that  the  quarantine  service  to  date  has  been 
effective  and  that  no  infectious  diseases  have  been  introduced  through  either 
port 

Immigration. — In  this  connection  the  laws  of  the  Canal  Zone  provide  that  the 
chief  qoarantlne  officer  shall  prevent  the  entrance  to  the  Zone  of  any  person 
who  is  likely  to  prove  a  menace  to  the  public  health  or  welfare  or  who  is 
likely  to  become  a  charge  upon  the  public.  Nothing,  however,  has  been  actually 
done  under  this  law  to  restrict  undesirable  immigration. 

SAinTABY  BEBVICB  OF  THE  CANAL  ZONE. 

This  service,  under  a  chief  sanitary  inspector,  employed  on  January  31  about 
275  men. 

In  general  it  is  charged  with  the  duty  of  cleaning  up  the  settlements  of 
laborere  along  the  Zone,  the  removal  of  night  soil  and  garbage,  surface  drainage, 
and  otlier  antimosqulto  work.    A  great  deal  of  valuable  work  has  been  done 
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along  the  line,  but  modi  remains  to  be  done,  especially  in  the  matter  of  screen- 
ing the  dwellings  of  the  canal  employees  and  covering  their  water  barrels  with 
wire  ganze.  No  screening  has  been  done,  and  while  a  large  number  of  barrels 
in  some  localities  have  l)een  covered  and  covers  prepared  for  many  more,  the 
work  Is  very  far  from  completion,  because  no  more  spigots  are  available  to 
permit  the  use  of  the  water. 

PANAMA  HEALTH  OFFICE. 

The  chief  sanitary  officer  of  the  Ck)mmlssion  has  been  appointed  by  the 
Republic  of  Panama  its  health  officer  for  the  cities  of  Panama  and  Colon.  In 
Panama  he  has  taken  charge  of  the  matter  of  street  cleaning,  removal  of  gar- 
bage, and  general  antimosquito  work  on  the  lines  of  that  carried  out  in  Habana. 
Just  now  the  whole  city  is  l>eing  fumigated  for  the  destruction  of  mosquitoes, 
and  the  work  is  expected  to  be  completed  by  the  end  of  the  present  month.  The 
cleanliness  of  the  streets,  yards,  and  interior  courts  has  l)een  greatly  improved. 

C0L0I7    HEALTH   OFFICE. 

Here  sanitary  work  has  been  confined  to  garbage  removal,  a  small  amount  of 
street  cleaning,  and  a  little  oiling  of  water  tanks ;  the  results  thus  far  are  not 
very  apparent,  the  city  being  in  a  very  dirty  and  unsanitary  condition. 

In  Cristobal,  however,  where  most  of  the  canal  employees  live,  very  much 
more  has  been  accomplished  in  the  way  of  surface  drainage,  removal  of  gart)age 
and  night  soil,  antimosquito  work,  etc. 

In  making  a  comparison  of  sanitary  accomplishment  with  tliat  at  Habana  in 
1901  the  differences  In  condition  must  be  fully  understood.  In  Habana  we  bad 
a  compact  city,  with  waterworks,  which  had  been  under  American  control  for 
more  than  two  years  at  tlie  time  the  antimosquito  work  was  begun ;  which  had 
been  thoroughly  cleaned;  in  which  tlie  health  and  otiier  departments  were 
efficiently  organissed,  and  with  the  chief  sanitary  officer  possessing  complete 
autonomy  in  the  matter  of  construction,  material,  and  supplies.  In  Panama 
everything  was  different.  The  sanitary  work  had  to  be  done  in  two  cities 
some  50  miles  apart  and  along  the  Intervening  strip  containing  numbers  of 
native  villages.  There  was  no  organisation  anywhere,  everything  had  to  be* 
started.  The  two  cities  at  either  end  of  the  strip  were  without  adequate  water 
supply,  without  sewers,  without  organization  of  any  sort  for  municipal  sanita- 
tion, and  In  an  extremely  filthy  condition.  Being  at  the  very  commencement  of 
a  vast  engineering  enterprise  In  which  sanitation  was  only  ^ne  of  the  features, 
it  was  perhaps  natural  that  it  should  receive  only  what  was  considered  its  due 
8hnre  of  attention.  Instead  of  l>eing  the  principal  feature  as  at  Habana. 

Colonel  Gorgas,  the  chief  sanitary  officer,  arrived  permanently  on  the  Istlmios 
and  began  his  work  about  July  1  last.  The  preliminary  plan  for  sanitary 
work  submitted  by  him  was  already  in  operation  to  a  limited  extent  In  the 
months  which  have  followed  much  has  been  accomplished  as  pointed  out  under 
the  s^arate  headings.  In  Habana  in  the  same  period  of  time  yellow  fever 
was  wiped  out;  here  it  has  not  been,  though  I  believe  that  end  will  soon  be 
accomplished.  In  my  opinion  the  diseases  would  have  been  eradicated  before 
this  time  had  it  been  found  practicable  to  adopt  in  its  ^itirety  and  carry  out 
promptly  tlie  scheme  proposed  by  the  chief  sanitary  officer. 

The  two  diseases  which  more  than  any  others  threaten  the  success  of  the 
canal  project  are  malaria  and  yellow  fever.  While  malaria  is  far  more  impor- 
tant in  the  amount  of  disease,  death,  and  invaliding  it  is  likely  to  cause  on  the 
Isthmus,  yellow  fever  is  no  less  important  in  Its  indirect  bearing.  While  80 
deaths  from  malaria  might  occur  witliout  attracting  much  attention,  one-tenth 
as  many  from  yellow  fever  would  cause  a  panicky  feeling,  which  wouM  keep 
away  thousands  of  persons  whose  services  are  needed  or  cause  them  to  demand 
much  higher  pay  for  their  services. 

In  the  preliminary  plan  of  organization  of  the  sanitary  department  submitted 
in  April  by  Doctors  Gtorgas,  Ross,  and  La  Garde,  and  which  in  its  geoeral 
features  was  approved  by  the  Commission  and  went  Into  effect  in  July,  1901 
it  was  proposed  to  keep  out  infectious  diseases  by  a  quarantine  system,  to  get 
in  touch  with  all  cases  of  malaria  and  yellow  fever  by  assuming  charge  of  the 
sick  at  Panama  and  Colon  and  the  canal  strip,  to  detect  them  early  by  a  system 
of  inspection,  and,  by  screening  all  acute  cases  and  keeping  others  under  treat- 
ment until  they  were  no  longer  capable  of  infecting  mosquitoes,  to  prevent  the 
spread  of  these  diseases. 
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On  Jnly  26  the  chief  sanitary  officer,  after  two  monthB'  experience  as  such,  sub- 
mitted to  the  Commission  a  permanent  scheme  of  sanitary  organization  and  read 
to  the  Commission  an  explanatory  statement  which  I  deem  of  so  much  importance 
tlmt  it  is  hereto  appended,  mariced  **A."  In  this  statement  he  takes  the  ground 
tliat  the  cities  of  Panama  and  Cx>loa  can  and  should  be  freed  from  yellow  fever 
by  January,  1905,  and  the  Zone  from  malarial  fever  in  the  same  period  and 
before  the  arrival  of  the  main  force  of  canal  employees,  but  that  to  accomplish 
inch  a  result  he  must  be  able  to  woric  more  rapidly  than  was  possible  with  the 
delay  In  material,  construction,  etc..  which  had  occurred  and  must  occur  under 
the  present  organization.  He  further  stated  that  while  the  health  conditions 
on  the  Isthmus,  with  its  present  small  nonimmune  population,  were  atx>ut  nor- 
mal, the  conditions  existed  which.  If  not  radically  changed,  would  in  time  give 
08  the  heavy  mortality  of  the  French  r^me.  He  suggested  a  remedy  In  the 
shape  of  greater  autonomy,  with  a  view  to  more  rapid  work,  his  Idea  being  that 
the  great  work  of  the  sanitary  department  should  be  done  before  the  active 
work  began  in  digging  the  canal.  The  scheme  of  organization  submitted  was 
an  exceedingly  able  and  comprehensive  one.  and  if  carried  out  In  Its  entirety 
would  no  doubt  have  accomplished  all  that  its  author  hoped  for. 

To  control  malaria  and  yellow  fever,  besides  the  genera]  features  already 
outlined,  he  provided  for  treating  all  the  sick  of  the  Canal  Zone  and  for  the 
administration  of  quinine  to  all  those  infected  with  malaria,  even  though  not 
sick,  and  this  for  both  employees  and  nonemployees.  This  plan,  with  the  anti- 
mosquito  work,  would  probably  have  eradicated  these  diseases.  The  plan 
provided  for  20  small  emergency  hospitals,  with  dispensaries  attached,  and  20 
Banitary  Inspectors,  with  the  necessary  subordinates,  distributed  In  the  villages 
along  the  Canal  Zone,  the  inhabitants  of  which  were  proven  to  be  widely 
infected  with  malaria  and  ready  to  infect,  through  the  mosquito,  the  employees 
of  the  Canal  Commission.  • 

The  action  taken  on  this  proposed  plan  and  the  organization  finally  adopted 
l8  shown  in  the  proceedings  of  the  forty-second  meeting  of  the  Isthmian  Canal 
Commission,  dated  August  28,  1904.  In  a  general  way  the  proposed  organization 
was  adopted,  but  the  details  were  modified  in  certain  very  important  particulars. 
The  idea  of  the  Commission  seems  to  have  been  that  conditions  should  be  met  as 
they  arose,  while  the  vital  point  In  the  plans  of  the  chief  sanitary  officer  was 
prevention  rather  than  cure. 

Instead  of  20  emergency  hospitals  and  dispensaries  and  20  hospitals  along 
the  Zone,  3  hospitals  and  dispensaries,  2  additional  dispensaries,  and  8  Inspect- 
ors were  allowed,  with  the  proviso  for  extension  when  deemed  necessary  by 
the  Commission.  No  reference  was  made  to  the  plan  of  treating  with  quinine 
all  the  inhabitants  of  the  Zone  Infected  with  malaria,  and  this  recommendation 
waa  sut>8equently  disapproved  by  the  Commission  under  date  of  November  5, 
1904.  On  December  21  the  chief  sanitary  officer  explained  the  Importance  of 
this  provision  in  a  letter  to  the  Conunisslon,  in  which  he  stated  that  If  it  was 
not  allowed  his  ability  to  combat  malaria  would  be  reduced  one-hnlf. 

In  regard  to  assuming  complete  sanitary  control  of  the  cities  of  Panama  and 
Colon  there  was  certain  legal  difficulties  of  which  you  know  and  which  were 
not  settled  until  very  recently. 

Thus  the  success  of  the  scheme  for  the  prevention  of  malaria  has  been  seri- 
ously endangered  by  doing  away  with  one  of  Its  noost  important  features, 
that  of  treating  with  quinine  all  persons  dangerous  to  others  by  harboring  the 
malarial  parasites  in  the  blood.  (See  Appendix  C.)  That  part  of  the  scheme 
which  provided  for  the  protection  of  the  canal  employees  by  screening  their 
dwellings  appears  to  have  received  no  definite  action;  nothing  has  been  done 
toward  carrying  it  into  effect. 

The  defects  In  the  sanitation  of  the  Isthmus,  then,  are.  In  my  opinion,  as 
follows : 

1.  Inadequacy  of  the  scheme  for  the  protection  of  the  canal  employees 
against  malaria.  The  scheme  as  submitted  by  the  chief  sanitary  officer  was 
adequate,  but  Its  modification  by  the  Commission  in  cutting  off  the  free  issue 
of  quinine,  not  authorizing  the  screening  of  the  dwellings  of  canal  employees 
along  the  strip,  and  reducing  the  number  of  physicians,  hospitals,  and  dis- 
pensaries along  the  line  has  diminished  its  value  at  least  one-half. 

2.  Defective  organization  of  the  sanitary  department  in  the  lack  of  sufficient. 
autonomy  to  carry  out  its  work  effectively. 

Under  the  first  heading  no  serious  results  have  followed  as  yet,  but  that 
they  will  follow  all  tropical  experiences  of  like  undertakings  certainly  Indicates. 
rinder  the  second  heading  the  result  has  been  to  greatly  <i^J|a^,th^j^^  of  jthe 
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sanitary  department.  Many  Instances  might  be  quoted — a  few  will  suffice. 
The  principal  large  requisition  for  medicine  and  medical  supplies  was  made 
about  the  1st  of  last  August;  at  this  date,  February  8,  not  one  item  has  been 
received.  Other  large  requisitions  made  subsequently  to  this  have  met  the 
same  fate.  The  governor,  General  Davis,  tells  me  that  these  requisitions  were 
approved  by  him  and  went  forward  promptly,  and  that  he  has  done  all  in  bis 
power  to  get  them  filled;  what  the  trouble  is  he  does  not  know.  .Meantime, 
he  has  bought  what  was  most  urgently  needed  through  the  local  markets. 
Even  articles  produced  in  the  local  market  have  sometimes  required  nearly  or 
quite  a  month  for  delivery.* 

The  estimate  for  repairs  to  Ancon  hospital  was  made  in  July  last.  Those 
repairs  are  not  yet  completed ;  to-day,  after  seven  months,  only  one  ward  has 
been  screened.  But  these  points  are  well  covered  in  the  letter  of  the  chief 
sanitary  officer,  already  referred  to  as  appended  and  marked  **A." 

I  think  it  may  be  taken  as  generally  accepted  that  to  dig  the  canal  quickly, 
economically,  and  with  as  little  sickness  and  loss  of  life  as  possible,  it  is  neces- 
sary that  the  sanitary  work  shall  be  thorough  and  efficient,  and  shall  accom- 
plish results.  If  it  falls.  If  the  death  rate  becomes  high,  especially  for- yellow 
fevec,  it  will  increase  the  cost  of  the  canal  by  millions  of  dollars  and  delay  Its 
completion  by  years.  I  have  no  doubt  that  the  present  small  outbreak  of  yellow 
fever  will  add  many  hundreds  of  thousands  to  the  cost  of  the  work  and  aiate- 
rlally  delay  Its  construction,  because  there  will  be  a  greater  unwillingness  to 
come  here  and  higher  salaries  will  be  demanded.  There  is  already  apparent 
a  panicky  feeling  widespread  among  the  employees,  and  this  will  be  reflected 
in  an  exaggerated  form  in  the  States.  The  work  of  the  sanitary  department 
is  primarily  preventive  and  only  secondarily  to  meet  indications  as  they  arise. 
The  important  part  of  that  work  should  have  been  done  before  the  arrival  of 
the  great  mass  of  eiQployees.  The  defects  of  the  present  system  and  the  delays 
and  imperfections  of  sanitary  accomplishment  which  have  resulted  therefrom 
have  been  pointed  out  In  the  foregoing  pages. 

It  seems  to  me  that  if  the  work  of  the  sanitary  department  is  to  be  success- 
ful— and  the  success  of  the  canal  project  depends  on  It — the  Commission  hav- 
ing selected  a  chief  sanitary  officer  in  whom  they  have  confidence,  should  accept 
his  plans  for  sanitation  as  final,  give  him  a  free  hand  and  their  earnest  support 
In  carrying  them  out,  and  hold  him  strictly  responsible  for  results.  What  if 
the  chief  sanitary  officer  does  spend  $50,000  or  $100,000  that  could  have  been 
saved  under  a  slower  and  more  restricted  method  of  procedure?  The  prevention 
and  suppression  of  epidemic  diseases  often  depend  upon  quick  action,  and  a 
week's  delay  may  often  cost  many  hundreds  of  thousands  and  delay  the  work 
of  the  canal  for  long  periods.  While  the  figures  show  that  the  rate  of  sickness 
among  canal  employees  Is  not  excessive  at  present,  there  Is  no  reason  to  hope 
that  such  a  condition  will  continue.  On  the  contrary,  unless  the  plans  of  the 
sanitary  department  are  more  quickly  and  completely  carried  out  than  at 
present  there  Is  every  reason  to  believe  that  sickness  and  mortality  will  increase 
as  the  work  goes  on  and  time  passes,  until  health  conditions  not  far  different 
from  those  under  the  French  r^g^me  will  obtain. 

In  view  of  the  President's  message  on  the  subject  of  the  Commission,  and  not 
knowing  what  the  ultimate  plan  of  reorganization  may  be,  I  can  only  make 
these  broad  suggestions  as  to  the  work  of  the  sanitary  department 

A  scheme  suggested  by  the  chief  sanitary  officer  and  hereto  appended,  marked 
"  B,"  appears  to  be  an  excellent  one  If  it  can  be  made  to  fit  Into  the  general  plan. 
In  any  case,  the  scheme  should  be  such  that  measures  recommended  and  requisi- 
tions made  by  the  chief  sanitary  officer  may  be  acted  on  promptly  and  executed 
without  delay.  To  efiTect  this  It  would  seem  to  be  necessary  that  the  fln<I 
authority  should  reside  on  the  Isthmus  and  not  in  Washington. 
Very  respectfully, 

Chas.  F.  Mason, 
MafOTy  Surgeon,  U.  8.  Armp. 

a  Requisition  of  Doctor  La  Garde,  dated  Deceml)er  12,  1904. 
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Exhibit  15. 

[Confidential.    Memorandum  for  the  Secretary  of  War.] 

Panama,  December  5,  1904, 
Hon.  William  H.  Taft, 

Secretary  of  War. 
My  Deab  Mb.  Secbetaby  :  Referring  to  our  recent  conversations  during  your 
stay  on  the  Isthmus,  and  in  compliance  with  your  request  for  my  views  in  regard 
to,  first  the  control  of  the  Panama  Railroad  Company ;  second,  the  traffic 
agreement  between  the  Panama  Railroad  Company  and  the  Pacific  Mail  Steam- 
ship Company ;  third,  commission  organization — I  have  the.  honor  to  forward 
herewith  memoranda  on  these  subjects  numbered  1,  2,  and  3,  respectively. 
Very  respectfully, 

J.  F.  Wallace,  Chief  Engineer, 


No.  1. 

PANAMA  BAILBOAD. 

While  it  is  necessary  that  the  chief  engineer  should  have  full  and  complete 
control  of  the  operation  of  the  Panama  Railroad,  to  the  end  that  the  greatest 
possible  use  may  be  obtained  therefrom,  and  the  facilities  connected  therewith 
in  the  construction  work  of  the  canal,  the  interest  of  the  minority  stockholders 
of  course  can  not  in  equity  be  overlooked,  and  it  Is  suggested,  first,  that  this 
stock  be  purchased  in  the  open  market  if  It  can  be  obtained  at  a  fair  price, 
second,  that  if  it  can  not,  legal  advice  be  secured  as  to  the  possibility  of  the 
condemnation  of  this  property. 

Should  the  stock  be  retained  by  its  present  owners  the  Commission  will  of 
course  be  subjected  to  criticism  and  possibly  legal  proceedings  upon  the  part  of 
any  dissatisfied  minority  stockholder  at  any  time. 

The  equity  of  the  present  situation  in  regard  to  the  minority  stock  holdings 
in  the  Panama  Railroad  Company  seems  to  be  that  these  stockholders  are 
entitled  to  the  full  value  of  their  holdings  as  Indicated  by  the  earnings  of  the 
Panama  Railroad  Company  during  a  term  of  years  prior  to  the  transfer  of  this 
property  to  the  United  States  Government,  and  that  if  their  present  holdings  are 
retained  they  are  entitled  In  equity  to  such  earning  capacity  as  they  would  have 
received  if  the  Government  h'ad  not  undertaken  the  construction  of  the  Panama 
Canal.     In  case  of  doubt  as  to  equity,  liberality  should  govern. 

On  the  other  hand,  it  does  not  seem  equitable  that  the  minority  sioclvholders 
should  be  entitled  to  exorbitant  dividends  on  their  stock,  due  to  rates  which  the 
railroad  company  might  charge  the  United  States  for  the  transportation  of  men 
and  material  required  In  the  construction  of  the  Panama  Canal. 

Pending  the  eilmlnatlon  of  minority  holdings  of  stock  it  would  seem  necessary 
to  maintain  a  separate  corporate  existence  for  the  Panama  Railroad  Company, 
but  unnecessary  to  maintain  the  large  organization  that  has  heretofore  con- 
trolled its  management  There  is  no  reason  why  the  proper  handling  of  the 
road  for  traffic  purposes  could  not  be  maintained  and  a  much  larger  and  freer 
use  of  the  property  secured  for  the  purposes  connected  with  the  construction  of 
the  canal,  without  the  one  unduly  or  improperly  interfering  with  the  other. 

No.  2. 

TRAFFIC  AGBEEMENT  BETWEEN   THE  PANAMA  BAILBOAD   COMPANY   AND  THE  PAOIllO 

MAIL  STEAMSHIP  COMPANY. 

It  Is  suggested  that  the  traffic  contract  between  the  Panama  Railroad  and  the 
Pacific  Mail  Steamship  Company  be  given  a  thorough  investigation,  which  should 
be  made  by  the  chairman  of  the  Commission,  assisted  by  Judge  Magoon,  or 
some'  person  of  similar  legal  attainments,  and  by  some  American  railway  traffic 
oflQclal,  if  it  is  possible  to  secure  the  services  of  such  a  person ;  that  In  the  in- 
vestigation of  this  subject  a  hearing  be  held  at  which  the  officials  of  the  Panama 
Railroad  Company  and  the  Pacific  Mail  Steamship  Company  be  asked  to  ap- 
pear and  to  present  in  writing  their  reasons  for  the  continuance  of  such  traffic 
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arrangements,  and  that  at  this  hearing  any  persons  who  may  be  Interested,  or 
who  may  desire  to  suggest  the  abrogation  of  the  contract,  be  invited  to  appear 
and  submit  in  writing  their  views  and  opinions.  If  desired,  this  hearing  slioaid 
also  be  supplemented  by  verbal  statements,  of  which  stenographic  reports  should 
be  tal^en,  and  at  its  conclusion  the  chairman  of  the  Commission  and  the  gentle- 
men associated  with  him  In  the  conduct  of  the  hearing  should  submit  a  com- 
plete record  thereof,  together  with  their  views  and  recommendations,  to  the 
Secretary  of  War. 

It  Is  also  suggested  that  it  might  be  advisable  and  of  assistance  to  the  Secre- 
tary of  War  to  have  the  record  and  report  of  this  hearing  submitted  to  the 
chairman  of  the  Interstate  Commerce  Commission  for  his  views  after  a  care- 
ful examination  thereof.  Whatever  decision  might  be  reached  by  the  Secretary 
after  a  thorough  treatment  of  the  matter  in  this  manner  would  undoubtedly 
be  fair,  just  and  equitable  to  all  the  interests  concerned. 

It  does  not  seem  advisable  that  the  United  States  Government  should  eontiniie 
in  the  steamship  business,  provided  economical  and  satisfactory  transportation 
arrangements  can  be  furnished  by  private  sources  and  a  continuance  of  economi- 
cal service  secured. 

No.  3. 

COMMISSION   OBGANIZATION. 

If  a  personal  recommendation  as  to  the  constitution  and  assignment  to  duties 
of  the  Isthmian  Canal  Commission  is  at  all  permissible,  the  following  sugges- 
tions are  made : 

It  would  seem  evident  that  satisfactory  results  can  not  be  obtained  in  a  speedy 
and  economical  construction  of  the  Panama  Canal  through  a  commission  of 
seven  men  exercising  executive  function.  While  in  a  multitude  of  counsel 
there  Is  undoubtedly  wisdom,  proper  executive  action  can  not  be  secured  through 
such  a  medium ;  and  while  it  may  be  impracticable  to  change  the  form  of  the 
present  Commission  as  established  under  the  Spooner  Act,  It  could  be  kept  in- 
tact and  its  functions  so  modified  as  to  secure  the  benefit  of  the  advice  and  coun- 
sel of  its  menil>ers  without  such  weakening  of  the  executive  function  as  nov 
exists,  the  administrative  and  executive  control  of  the  work  on  the  Isthmus 
being  placed  In  the  hands  of  the  chief  engineer,  as  per  his  suggestion  and  under- 
standing with  the  Commission  at  the  time  of  his  engagement 

The  chief  engineer  should  be  given  as  free  a  hand  as  possible  consistent  with 
a  proper  control  of  the  work  in  accordance  with  existing  laws  and  with  sound 
business  principles.  This  Is  particularly  necessary  when  the  fact  is  considered 
that  this  work  is  to  be  conducted  In  a  tropical  climate  2,000  miles  away  from  the 
seat  of  government  and  Is  an  undertaking  requiring  prompt  executive  action  by 
the  chief  engineer  situated  on  the  grounds. 

In  this  connection  It  Is  suggested  that  the  functions  of  the  four  members  of 
the  Commission  who  are  civil  engineers  be  confined  to  the  technical  study  and 
consideration  of  such  general  plans  as  may  be  submitted  by  the  chief  engineer, 
or  such  additional  plans  as  may  be  called  for  by  the  Commission ;  that  they  act 
in  a  consulting  and  advisory  capacity,  and  that  these  gentlemen  be  not  burdened 
with  matters  of  detail  in  elaboration  of  these  plans  or  In  their  execution,  which 
should  be  left  with  the  chief  engineer  and  his  staff.  While  they  sliould  make 
such  visits  to  the  Isthmus  as  will  enable  them  to  keep  In  touch  with  the  progress 
of  the  work  and  give  them  a  prior  knowledge  of  the  general  situation.  It  should 
not  be  necessary  that  any  of  them  should  permanently  or  r^^larly  reside  on  the 
Isthmus. 

It  is  evident  that  the  general  business  of  the  Commission  connected  with  the 
governmental  departments  and  the  general  public,  as  well  as  the  supervision  of 
the  securing  of  material,  must  be  conducted  at  the  seat  of  government  As  the 
work  progresses,  the  securing  of  the  necessary  material  upon  requisitions  of  the 
chief  engineer,  the  letting  of  contracts,  and  other  proper  business  matters  of  t 
general  nature  would  prove  to  be  a  very  important  factor  in  the  successful  con- 
duct of  the  work. 

It  Is  suggested  that  with  the  chairman  having  general  charge  of  the  executive 
functions  of  the  Commission,  the  routine  work  be  divided  as  follows: 

(1)  One  member  of  the  Commission  acting  as  a  committee  on  purchases  of 
materials  and  supplies,  to  be  assisted  by  a  first-class  competent  business  man 
as  purchasing  agent,  supported  by  a  clerical  staff  competent  and  sufficient  to 
properly  look  after  all  matters  connected  with  purchases  and  the  luting  of 
contracts  for  materials  and  supplies. 
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(2)  One  member  of  tbe  OommlBslon  acting  as  a  committee  to  have  charge  of 
the  rtilimient,  general  custody,  and  care  of  material  and  supplies  after  pur- 
chase, collaborating  with  the  chief  engineer  in  the  sapervlsion  and  inspection 
thereof,  assisted  by  tbe  chief  of  material  and  supplies  department  on  the 
Isthmus.  This  latter  department,  however,  should  be  under  the  chief  engineer 
BDd  subject  to  his  direction  and  control  so  far  as  the  care,  distribution,  and  use 
of  material  on  the  Isthmus  is  concerned. 

(3)  One  member  of  the  Ck)mmIsslon,  acting  as  a  committee,  to  have  raper- 
vision  over  appointments  and  tbe  securing  of  such  labor  as  it  may  be  necessary 
to  engage  in  tlie  States,  collaborating  with  the  chief  engineer  in  this  respect 
He  should  not  however,  have  arbitrary  control  over  appointments,  but  rather 
should  assist  tbe  chief  engineer  in  his  selections. 

(4)  Three  members  of  the  Commission,  who  are  civil  engineers,  acting  as  a 
committee,  to  pass  on  the  general  features  of  all  plans,  giving  its  time  to  the 
consld^'ation  of  the  larger  engineering  problems,  but  whose  functions  should 
cease  after  reporting  to  the  Commission  In  favor  of  or  against  or  recommend- 
ing modifications  of,  tlie  various  plans  recommended  by  the  chief  engineer. 

This  committee  should  also  be  charged  with  investigations  of  such  questions 
as  tbe  chief  engineer  may  submit  to  it  for  advice  and  counsel  It  should  not 
however,  be  burdened  with  tbe  consideration  of  detailed  plans  or  with  the  exe- 
cution of  same  after  their  final  adoption  by  the  Commission.  The  plans  adopted 
by  the  Commission  sliould  only  be  general,  as  the  chief  engineer  should  have 
authority  to  make  necessary  ctianges  as  to  details,  so  as  not  to  be  unduly  ham- 
pered should  contingencies  arise  in  the  conduct  of  the  work  ttie  submission  of 
which  to  the  Commission  would  delay  its  progress. 


[Oopj  of  memorandnm  bj  Wm.  Barclay  Panioim.] 

The  New  Willabd,  Wanhinffton,  D,  C, 
The  law  provides  a  commission  of  seven  members,  of  whom  one  shall  be  an 
army  officer,  one  a  navy  officer,  two  engineers  from  civil  life,  and  three  to  be 
chosen  without  restriction.  It  is  essential  for  success  that  the  executive  func- 
tions should  be  restricted  to  as  few  men  as  possible,  and  that  no  one  should 
Imve  executive  functions  except  as  coupled  with  specific  duties  of  high  order. 
There  are  three  such  positions,  viz,  chairman,  governor,  and  chief  engineer. 
Can  not  advantage  be  taken  of  the  requirements  of  the  act  which  divides  the 
Commission  Into  two  parts,  professional  and  nonprofessional,  and  differentiate 
between  their  duties,  functions,  powers,  and  compensation? 

Assuming  that  it  is  your  Intention,  as  you  have  stated,  to  make  changes  In 
the  office  of  chairman  and  governor,  the  reallzntion  Is  simple.  Appoint  a  good 
business  or  corporation  man  as  chairman  and  a  lawyer  as  governor,  and  the 
chief  engineer  a  member  of  the  Commission,  those  three,  and  those  three  only, 
being  charged  with  full  functions,  including  the  power  of  legislation.  Give 
these  men  a  suitable  salary  of  fixed  amount  without  per  diem  extras.  The 
otlier  four  Commissioners,  consisting  of  the  two  military  officers  and  two  engi- 
neers, to  form  an  engineering  board.  These  Commissioners,  with  the  chief 
c>nglneer,  to  decide  upon  the  type  of  canal,  upon  its  dimensions,  and  from  time 
to  time  upon  the  various  plans  for  major  details,  and  to  act  as  an  advisory 
board  to  the  chief  engineer  to  pass  upon  such  questions  as  he  may  refer  to  It 
These  latter  Commissioners  would  not  be  expected  to  reside  In  Washington  or 
on  the  Isthmus,  nor  would  they  be  expected  to  give  their  whole  time  to  the 
work,  but  only  as  needed.  Their  compensation  might  be  made  $5,000  or  $6,000, 
with  a  per  diem  allowance  and  all  traveling  expenses  when  absent  from  the 
United  States. 

This  is  substantially  your  own  scheme,  except  utilizing  the  present  law.  The 
differentiation  in  powers  could  be  openly  stated  In  a  letter  of  appointment  by 
the  President  It  makes  a  small  working  body  with  definite  duties  for  each 
Commissioner.  A  resident  Commissioner,  either  on  the  Isthmus  or  In  Washing- 
ton, without  specific  and  engrossing  functions,  is  to  he  avoided  at  all  costs. 
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Ancon,  Isthmian  Canal  Zone, 

January  S,  1905. 

(Personal.) 

My  Deab  Governor:  The  newspapers  have  stated  that  in  the  special  report 
which  you  have  recently  submitted  to  the  President  a  recommendation  Is  con- 
tained for  a  reduction  of  the  number  of  members  of  the  Isthmian  Canai  Com- 
mission. I  hope  the  report  is  true,  for  I  am  satisfied  that  the  present  body  is 
far  and  away  too  cumbersome  and  ineffective. 

Of  course  I  have  no  knowledge  concerning  the  intentions  of  the  President 
and  of  yourself  respecting  the  personnel  of  a  reorganized  Commission,  sbould 
Congress  direct  that  tbere  be  one,  and  I  shall  do  nothing  whatever  in  respect 
to  the  matter.  If  I  should  be  chosen  as  a  member  of  it,  I  would  he  glad;  If  1 
should  not  be  chosen,  I  would  not  be  broken  hearted. 

It  has  been  suggested  as  a  possibility,  or  even  a  probability,  that  In  the  new 
legislation  that  Congress  may  enact  the  governor  of  the  Zone  would  be  divorced 
from  the  Commission,  and  that  the  person  holding  the  office  of  governor  would 
have  no  connection  with  the  Canal  Commission.  I  hope  that  the  legislation  will 
not  take  this  shape.  Instead,  the  governor — a  member  of  the  Commission- 
should  also  be  the  American  minister  to  the  Republic.  A  secretary  of  legation 
and  a  clerk,  with  allowance  for  an  oflice  and  stationery  from  the  State  Depart- 
ment, Is  ail  that  would  be  required. 

Yesterday,  in  conversation  with  Mr.  Barrett,  he  told  me  that  while  you  were 
here  he  had  stated  to  you  his  conviction  that  the  oflace  of  American  minister 
and  the  functions  of  the  governor  of  the  Zone  ought  to  be  exercised  by  one  and 
the  same  person;  that  this  would  be  the  Inevitable  logical  result  he  was  In- 
formed by  Mr.  Buchanan,  whom  he  saw  In  London  while  en  route  from 
Argentina  to  the  United  States,  and  that  ever  since  then  the  conviction  had  been 
growing  that  this  course  ought  to  be  pursued. 

Mr.  Barrett  also  said  that  he  had  heard  from  Mr.  Francis  Loomls,  of  the 
State  Department,  to  the  effect  that  the  legislative,  executive,  and  judicial  bill 
as  passed  by  the  House  contained  the  usual  appropriation  for  the  Panama 
legation,  including  a  minister,  and  that  Mr.  Loomls  also  stated  that  he  thought 
it  was  hardly  likely  that  at  this  session  of  Congress  anything  would  be  done 
respecting  the  change,  believing  that  In  the  short  session  Congress  would  not 
have  time  to  act 

Two  days  ago  I  received  a  copy  of  the  minutes  of  the  proceedings  of  the 
Isthmian  Canal  Commission,  covering  the  period  from  Septeml)er  7,  1904 — when 
the  Commission  left  here — up  to  December  15,  1904.  The  records  sent  to  me 
were  those  for  the  thirteen  meetings  that  had  taken  place  in  that  Interval,  not 
a  word  of  which  had  been  previously  forwarded  to  me,  and  were  not  received 
until  after  I  had  protested  against  the  neglect 

I  observe  by  the  proceedings  that  the  Commission  has  adopted  something 
slightly  resembling  the  recommendation  which  I  made  and  on  which  I  asked 
for  a  vote  on  August  31,  that  looked  to  the  appointment  of  an  executive  com- 
mittee to  be  permanently  resident  here,  with  power  to  act 

The  new  plan  contemplates  a  visit  to  the  Isthmus  from  time  to  time  of  the 
standing  committees  of  the  Commission,  one  at  a  time.  There  are  five  of  these 
committees,  each  consisting  of  two  members,  and  when  such  standing  committee 
of  two  visits  the  Isthmus  the  governor  of  the  Canal  Zone  is  to  be  ex  officio  a 
member  of  the  committee  then  present ;  but  I  can  not  find  from  the  records  of 
the  action  taken  that  any  authority  to  act,  or  that  any  power  of  direction,  Is  to 
be  vested  In  such  local  visiting  committee.  Whenever  the  two  memt)ers  visit 
the  Isthmus  it  will  be  for  observation  only,  to  report  back  to  Washington.  Ques- 
tions are  arising  here  constantly  with  the  chief  engineer,  the  chief  of  materials, 
the  disbursing  officer,  and  with  the  governor,  ail  of  which  must  be  submitted 
for  the  action  of  the  Commission  m  Washington,  and  all  of  them  ought  to  be 
disposed  of  on  the  spot 

The  governor  and  the  two  visiting  members  will  not  make  a  quorum,  and  so 
nothing  can  be  disposed  of.  for  all  these  questions  will  have  to  go  up  as  tiefore. 

Only  when  more  than  three  members  visit  the  Isthmus  can  there  be  a  qaorom 
present,  and  as  the  recent  resolutions  that  have  been  adopted  make  no  provision 
for  the  visit  of  the  larger  number,  it  necessarily  results  that  one  member  of  the 
Commission,  who- is  permanently  a  resident  of  the  Isthmus,  will  never  be  able  to 
meet  with  his  colleagues  and  sit  as  a  member  of  the  Commission. 

This  resident  member  of  the  Commission  is  also  a  memt)er  of  the  board  of 
directors  of  the  Panama  Railroad,  but  as  this  board  always  holds  its  meetings  la 
New  York  the  Panama  member  will  never  be  able,y tObut^ka.  any  part  in  the 
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business  of  the  board  of  which  he  is  a  member,  unless  the  board  meets  on  the 
Isthmus,  as  I  contend  it  ought  to  do,  save  as  respects  the  stoclc holders*  annual 
meeting. 

If  the  present  Commission  should  be  abolished,  and  the  whole  direction,  con- 
trol, and  supervision  should  be  turned  over  to  the  Secretary  of  War,  I  would 
8ay  that  the  best  organization  would  be  a  commission  of  three,  their  head- 
quarters here,  and  the  general  counsel  here  also. 

1  am  more  and  more  convinced  every  day  that  the  home  for  the  Isthmian 
Canal  Commission  should  be  on  the  Isthmus,  as  is  the  home  of  the  Philippine 
Commission  in  the  Philippines.  A  commission  of  three  or  five- -the  chief  engi- 
neer one  of  the  number — would  be  a  much  better  working  board  than  a  larger 
number ;  and  a  quorum  never  absent 

There  should  be  a  purchasing  agent  and  a  disbursing  officer  of  the  Commission 
somewhere  at  home,  but  I  see  no  reason  for  any  other  office  of  the  Commission 
In  the  United  States,  and  if  the  whole  work — everything  devolved  upon  the 
Commission — were  turned  over  to  the  War  Department,  the  purchases  and 
forwarding  of  supplies  and  persons  would  go  on  without  a  hitch. 

One  of  the  members  should  be  an  officer  of  the  Corps  of  Army  Engineers.  I 
regard  Mr.  Wallace  as  a  very  8ui)erlor  man,  and  he  ought  to  be  retained. 

This  is  not  written  with  any  thought  of  obtruding  my  views,  but  in  the  past 
you  have  honored  me  from  time  to  time  with  your  confidence,  and  with  a  request 
for  my  individual  opinion.     I  therefore  respectfully  submit  this. 
Very  sincerely, 

Geo.  W.  Davis.  > 

Hon.  Wm.  H.  Taft, 

Secretary  of  War,  Washington,  D.  C. 


ExHierr  16. — Report  of  subcommittee  of  Committee  on  Interstate  and  Foreign 
Commerce  on  investigation  of  affairs  of  Panama  Railroad  Company. 

A  resolution  approved  January  12.  1905,  authorized  the  Committee  on  Inter- 
state and  Foreign  Commerce,  or  any  subcommittee  thereof,  to  investigate  the 
affairs  of  the  Panama  Railroad  Company.  On  January  13,  1905,  a  subcom- 
mittee was  appointed,  consisting  of  the  following :  Mr.  Shackleford,  Mr.  Lover- 
ing,  Mr.  Elsch,  Mr.  Townsend,  and  Mr.  Adamson. 

Said  committee  herewith  submits  a  report  of  the  evidence  taken  by  it : 

Owing  to  the  shortness  of  the  session  and  the  great  press  of  business  before 
the  Committee  on  Interstate  and  Foreign  Commerce,  the  subcommittee  has  not 
been  able  to  take  all  the  testimony  which  it  otherwise  would  have  taken.  It 
was  especially  desired  to  investigate  the  relationship,  if  any,  existing  between 
the  Pacific  Mail  Steamship  Company  and  the  transcontinental  railroads. 

The  testimony  shows  that  the  management  by  the  officers  and  directors  of 
tlie  Panama  Railroad  has  been  conspicuously  able,  progressive,  and  businesslike. 

When  the  United  States  became  the  owner  of  a  majority  of  the  stock  of  the 
railroad  company  seven  of  the  directors  resigned  and  the  seven  canal  Com- 
missioners were  elected  in  their  places.  This  was  done  in  pursuance  of  a  let- 
ter from  the  President  to  Secretary  Taft  Said  letter,  among  other  things, 
contained  the  following: 

"  No  salary  or  per  diem  allowance  of  compensation,  in  addition  to  the  stated 
salary  and  per  diem  allowance  of  the  members  of  the  Isthmian  Canal  Commis- 
sion, will  be  allowed  to  any  member  of  the  Commission  by  reason  of  his  services 
in  connection  with  the  civil  government  of  the  Canal  Zone,  or  his  membership 
of  any  board  or  commission  concerned  in  or  connected  with  the  construction  of 
the  canal,  or  by  reason  of  his  services  as  an  officer  or  director  of  the  Panama 
Railroad." 

Notwithstanding  this  positive  direction  of  the  President  several  members  of 
the  Commission  accepted  and  retained  fees  for  attendance  upon  the  meetings 
of  tlie  board  of  directors  and  the  executive  board,  as  follows : 

Commissioner  Walker,  for  attendance  as  a  director $250 

Commissioner  Burr,  for  attendance  as  a  director 250 

Commissioner  Grunsky,  for  attendance  as  a  director 250 

Commissioner  Parsons,  for  attendance  as  a  director 175 

Commissioner  Parsons,  for  attendance  as  member  of  the  executive  board—    220 
Commissioner  Harrod,  for  attendance  as  a  director 126 
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The  committee  Is  of  the  opinion  that  under  the  direction  of  the  President  as 
contained  in  the  language  quoted  above,  the  Commissioners  exceeded  tbeir 
authority  in  accepting  said  sums. 

In  the  course  of  the  hearings  it  developed  that  during  the  first  six  monttis 
after  the  Government  took  charge  of  ttie  canal  property  the  Canal  CommissioQ 
directed  the  officers  of  the  railroad  company  to  purchase  supplies  for  the  Com- 
mission. Requisitions  for  such  supplies  were  made  by  Chairman  Walker  and 
other  members  of  the  Commission.  No  public  advertisement  for  such  supplies 
was  made  nor  any  competitive  bidding  sought.  No  general  opportunl^  for 
bids  was  given.  These  purchases  amounted  to  about  $233,000.  These  pur- 
chases were  said  to  have  l>een  made  on  emergency  orders,  but  the  evidence 
discloses  that  a  very  large  portion  of  such  supplies  were  not  actually  needed  at 
the  time  of  the  purchase  and  have  not  yet  been  used.  In  fact,  supplies  were 
received  in  such  quantities  and  so  much  more  rapidly  than  needed  that  the 
terminal  facilities  of  the  railroad  were  inadequate  to  care  for  them,  and  some 
of  them  had  to  be  rehandled  and  reshipped  at  extra  expense  to  the  Government 
It  is  the  opinion  of  the  committee  that  the  best  interests  of  the  Government 
would  be  subserved  by  advertisement  for  competitive  bidding  by  res[)onsible 
persons. 

An  examination  of  the  evidence  will  disclose  that  the  Panama  Railroad,  witb 
Its  connecting  line  of  ships,  Is  a  very  valuable  property.  It  has  shown  its 
capacity  to  earn  substantial  dividends  for  many  years.  Undoubtedly  the  traffic 
over  the  line  could  be  greatly  Increased  by  improving  the  ship  service  connected 
with  it  There  ought  to  be  prompt  and  direct  connecting  lines  of  steamers 
running  on  regular  schedules  between  Colon  and  New  York,  between  Colon  and 
some  Gulf  port,  and  between  Panama  and  San  Francisco.  By  such  arrange- 
ment the  time  between  San  Francisco  and  Gulf  ports  could  be  reduced  to 
fifteen  days,  and  between  San  Francisco  and  New  York  to  seventeen  days.  It 
must  be  apparent  to  everybody  that  such  a  reduction  in  through  time  would 
greatly  Increase  the  amount  of  the  traffic. 

The  successful  construction  of  the  Panama  Canal  demands  that  the  United 
States  shall  own  and  operate  the  Panama  Railroad.  In  doing  this,  however, 
neither  its  earning  capacity  nor  its  efficiency  as  an  artery  of  commerce  should 
be  Impaired. 

Under  careful  management  the  railroad  is  worth  many  millions  of  dollars. 
To  discontinue  its  use  as  a  public  highway  would  be  the  wanton  destruction  of 
this  vast  asset 

For  more  than  fifty  years  the  Panama  Railroad  has  been  used  as  an  inter- 
national highway.  The  nations  have  acquired  an  interest  in  its  use,  and  It 
would  be  impolitic  and  unjust  for  the  United  States  to  now  close  it  to  the  com- 
merce of  the  world. 

It  should  also  be  kept  in  mind  that  the  Panama  Railroad  and  connected  ship 
lines  have  had  a  marked  effect  in  reducing  the  rates  of  the  transcontinental 
railroads.  Further  reductions  could  be  secured  by  reducing  the  charges  by  the 
Isthmian  route,  which  could  l>e  done  materially  and  still  keep  within  the  limit 
of  fair  and  remunerative  rates.  If  the  Panama  Railroad  were  to  be  discon- 
tinued as  a  public  highway  it  would  undoubtedly  result  In  the  raising  of  the 
rates  on  the  transcontinental  lines. 

Then  it  must  not  be  forgotten  that  the  United  States  will  have  to  transport 
great  numbers  of  men  and  large  quantities  of  material  during  the  constmctlon 
of  the  canal.  If  the  ships  belonging  to  the  railroad  are  disposed  of,  then  the 
Government  will  be  at  the  mercy  of  the  ship  trust. 

The  committee,  therefore.  Is  of  the  opinion  that  the  Government  should  oper- 
ate the  Panama  Railroad  as  a  public  highway,  and  In  connection  therewith 
should  operate  lines  of  ships  between  Colon  and  New  York,  between  Colon 
and  some  Gulf  port,  and  between  Panama  and  San  Francisco.  A  fair  and 
remunerative  rate  should  be  charged.  Such  a  plan  would  not  only  return  to  the 
Government  a  fair  revenue,  but  In  addition  would  regulate  many  rates  of  traos- 
I)ortation  In  the  Interest  of  the  people. 

In  carrying  out  the  policy  herein  outlined  some  of  the  Government  transports 
could  be  used  to  supplement  the  steamers  now  owned  by  the  Panama  Railroad 
Company. 

The  Panama  Canal  when  completed  Is  to  be  owned  and  operated  by  the  Gov- 
ernment. During  Its  construction  the  Government  may  with  equal  propriety 
operate  the  railroad  and  connected  ship  lines. 

The  committee  believes  that  for  the  present  It  Is  best  to  continue  the  general 
offices  of  the  railroad  at  New  York,  and  that  this  can  be  done  at  a  great  reducdoo 
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of  the  present  expense.  It  is  the  point  of  origin  of  a  large  amonnt  of  the 
freight  carried  over  the  Isthmus.  It  is  well  connected  by  telegraph  with  every 
part  of  the  country. 

The  committee  is  of  the  opinion  that  the  United  States  should  secure  owner- 
ship of  the  entire  stock  of  the  Panama  Railroad  Ompany. 

All  of  which  is  respectfully  submitted. 

DoRSEY  W.  Shackleford. 

Wm.  C.   LOVEBINO. 

John  J.  Esch. 
Chas.  E.  Townsend. 
W.  C.  Adam  BON. 


Exhibit  17. 

Apbil  9,  1006. 
My  Deab  Mb.  Wal^eb  :  I  am  directed  by  the  Secretary  of  War  to  inclose  you 
herewith  copies  of  papers  complaining  of  the  rates  on  the  Panama  Railroad 
Company,  and  to  ask  that  you  send  the  Secretary  a  report  at  once.     He  is  viery 
anxious  to  obtain  it  at  the  earliest  possible  date. 
Very  respectfully,  yours, 

Fred  W.  Caepenter,  Private  Secretary. 
Mr.  R.  L.  Walkeb, 

Traffic  Manager,  Panama  Railroad  Company, 

24  State  street.  New  York,  N.  Y. 


Panama  Railboad  Company, 

New  York,  April  10,  1906, 
My  Deab  Mr.  Cabpenteb:  Complying  with  your  request  of  the  9th  Instant,  I 
beg  to  report  on  the  letter  from  Mr.  D.  O.  Lively,  March  19,  to  Hon.  W.  F. 
Sands,  charge  d'affaires,  American  legation,  Panama,  as  follows : 

Oor  passenger  tariff  from  New  York  to  Colon  compares  favorably  with  the 
passenger  tariffs  of  other  lines  t>etween  New  York  and  the  West  Indies.  Our 
rates  are  $75  for  staterooms  in  cabins  on  the  main  deck  and  $90  for  staterooms 
in  cabins  on  the  upper  deck  on  the  steamers  Advance,  Finance,  and  Allianca, 
Tlie  steamers  Colon  and  Panama  have  no  staterooms  on  the  lower  deck,  hence 
the  first-class  fare  on  those  boats  is  $90,  and  this  particularly  Is  warranted  by 
the  express  service.  The  Royal  Mall  Steam  Packet  Company  charge  $75  from 
New  York  to  Puerto  Colombia  and  $80  from  New  York  to  La  Gualra.  They 
told  us  when  making  their  rate  $70  to  Colon  that  the  figure  was  necessary 
to  secure  any  travel  in  competition  with  our  direct  service. 

Mr.  Lively  mentions  the  stop-over  at  Jamaica  as  a  privilege.  This,  you  will 
note.  Is  contrary  to  the  general  view.  As  to  the  boats  being  better,  faster,  and 
gfvlnsr  a  better  service  in  every  particular,  I  think  that  Is  a  matter  of  opinion. 
Tbeir  steamers  sail  but  once  a  fortnight.  Our  steamers  Colon  and  Panama 
sail  on  an  average  of  every  twelve  and  one-half  days,  and  they  are  making  the 
trip  in  less  than  six  days.  We  are  receiving  a  fair  share  of  patronage  for  the 
express  service,  and  I  think  It  will  grow  as  It  t>ecome8  more  known.  In  this 
connection  the  Inclosed  copy  of  my  letter  to  Mr.  Pepperman,  March  8,  gives 
more  extended  particulars. 

We  get  very  few  passengers  between  New  York  and  San  Francisco,  even  at 
the  low  fare  of  $105.  We  could  not  afford  to  handle  the  whole  passenger  busi- 
ness on  any  such  basis,  and  the  few  that  we  do  take  really  represent  clear 
profit,  as  they  do  not  add  to  the  expense  of  the  voyage  between  New  York  and 
Colon. 

The  local  passenger  fares  on  the  Isthmus  are  maintained  on  the  basis  that 
a  passenger  without  baggage  should  not  pay  so  much  as  a  passenger  with  bag- 
gage, and  In  February,  1905,  the  local  first-ciass  rate  between  Colon  and  Panama 
was  reduced  from  $4  gold  to  $2.40  gold  and  the  rate  for  baggage  was  reduced 
from  3  to  2  cents  per  pound.  Passengers  are  allowed  to  carry  a  reasonable 
amount  of  hand  baggage  without  charge. 

The  six  new  passenger  coaches  of  large  capacity  which  have  Just  been  com- 
pleted and  are  about  to  be  forwarded  to  the  Isthmus  should  soon  relieve  the 
aowding  of  the  first^ass  cars,  to  which  Mr.  Lively  maiies  reference. 
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In  the  matter  of  freight  rates,  the  local  tariff  for  Isthmus  transit  must  neces- 
sarily appear  disproportionate  to  the  mileage  by  the  steamships.  The  entire 
cost  of  operation  on  the  Isthmus,  including  the  franchise  tax  of  $5,000  per  mile 
per  annum,  is  very  much  higher  than  the  cost  in  the  United  States,  and  mate- 
rial reductions  have  been  made  in  the  rates  since  the  United  States  became 
owners  of  the  road. 

In  the  item  of  rice  the  rate  from  1892  to  1905  was  $12  per  ton  for  any  dis- 
tance. Now  the  rates  vary  from  $3.40  for  10  miles  to  $4.60  across  the  road; 
but  rice  is  not  likely  to  move  across  the  road,  as  Colon  should  supply  half  the 
route  and  Panama  the  other  half,  Panama  getting  its  supply  via  the  Pacific 
and  Colon  receiving  its  supply  from  New  York  or  from  Europe. 

Our  tariff  makes  brick,  loose,  in  less  than  carload  lots,  second  class,  and  oar 
second-class  rate  varies  from  $5  to  $8.80  per  ton,  according  to  the  distance;  but 
if  the  bricks  are  put  In  packages,  saving  the  labor  of  handling,  we  charge  from 
$2.60  to  $4  per  ton.  Shipper  can  save  the  cost  of  packages  by  loading  and  un- 
loading the  cars. 

Cement  is  necessarily  in  barrels,  and  pays  the  same  rates  as  brick  in  pack- 
ages, from  $2.60  to  $4,  varying  with  the  distance. 

The  rates  on  lumber  and  timber  are  In  proportion  to  the  other  rates  of  the 
tariff,  and  have  been  materially  reduced  from  50  cents  per  100  pounds  for 
the  haul  of  any  number  of  miles  on  the  road  to  13  cents  per  100  pounds  in 
carload  lots  for  10  miles  to  20  cents  per  100  pounds  for  50  miles,  shippers  to 
load  and  unload,  while  small  shipments  of  inch  boards,  requiring  much  handling, 
are  charged  from  21  to  34  cents. 

Cedar,  mahogany,  and  cocoboio  of  local  production  pay  from  lOi  cents  per 
100  pounds  to  17  cents  per  100  pounds,  varying  with  the  distance — that  Is, 
one-half  of  the  tariff  rates — in  accordance  with  our  contract  with  Panama. 

Stoves  are  third  class,  whether  crated,  boxed,  or  not,  and  this  Is  somewhat 
lower  than  the  trunk  lines  class  them  hereabouts,  as  they  must  be  crated  or 
boxed  to  get  the  third-class  rate. 

Furniture  is  first  or  second  class,  according  to  its  value,  and  this  rate  Is  not 
high,  comparatively,  when  the  room  it  takes  up  in  cars  Is  considered. 

The  local  commercial  traflic  on  the  railroad  in  1904  was  governed  by  the 
tariff  of  1892  and  various  reductions  which  had  been  made  from  time  to  time 
to  meet  the  needs  of  particular  traffic.  This  tariff  yielded  an  average  revenue 
of  $4.41  per  ton.  The  present  tariff,  which  went  Into  effect  July  last  has 
yielded  an  average  revenue  of  $3.89  a  ton,  being  a  reduction  of  52  cents  per  too. 
The  cost  of  handling  the  traffic  during  the  same  period  has  been  $3.06  per  too. 
A  further  general  reduction  Is  therefore  not  advisable  until  the  modem  equip- 
ment now  being  supplied  to  the  road  demonstrates  how  much  cheaper  we  can 
handle  the  traffic. 

The  question  of  billing  freight  through  from  the  United  States  or  from 
Europe  to  local  points  on  the  line  of  the  road  has  received  attention  from  time 
to  time  on  our  own  initiative,  but  the  custom-house  difficulties  and  the  limited 
facilities  at  the  Isthmus  for  holding  freight  on  the  wharves  while  custom- 
liouse  entries  are  passed  proved  oijstacles  In  the  way  of  a  general  arrangement 
of  the  kind. 

However,  there  has  been  no  pressing  demand  for  such  an  arrangement  In 
fact  I  recall  but  one  request  regarding  the  matter,  and  we  arranged  to  hold 
that  consignee's  freight  on  the  wharf  at  Colon  and  ship  It  out  direct  from  the 
wharf,  provided  he  made  his  custom-house  entry  immediately  upon  arrival  of 
the  steamer  carrying  his  goods.  The  consignee  could  not  get  more  favorable 
arrangements  than  this  In  the  United  States.  Of  course  the  same  facility  would 
be  granted  to  anyone  else  making  application  for  such  accommodation. 
Yours,  truly. 


Mr.  Fred  W.  Carpenter, 

Private  Secretary  to  Secretary  of  War, 

Washington,  D,  C. 


R.  L.  Walkeb, 
Traffic  Manager. 
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Mabch  8,  1906. 
Ifr.  W.  Leon  Peppebman, 

A89istant  Chief  of  Office  Isthmian  Canal  Affairs, 

Washington,  D.  C. 
Deab  Sib:  Mr.  Drake  has  asked  me  to  follow  up  his  letter  to  you  March  2 
with  particulars  regarding  the  Royal  Mall  competition  In  the  passenger  traffic. 
The  comparison  is  as  follows : 

Cabin  passengers  to  Colon  and  west  coasts  of  Central  and  South  America. 


pKiiam*  R.  R.  Stoamship  Line.  I  Royal  Mail  Steam  Packet  Ck>. 


Oct.  88  to  Dec.  9... 
Dec.  16  to  Feb.  26. 


Tripe. 


Paaeengers. 


187 
44 


Cabin  passengers  from  Colon  and  west  coast  of  South  America, 


Panama  R.  R.  Steamship  Line. 

Royal  Mail  Steam  Packet  Co. 

Tripe. 

Passengers. 

Tripe. 

Oct.  9B  to  Dec.  8 

7 
16 

48 

loe 

4 
6 

68 

Dec.  US  to  Feb.  27 

84 

Our  steamers  from  New  York,  between  October  28  and  December  9,  were 
absolutely  unable  to  meet  applications  of  the  public  for  passage.  We  had  to 
redeem  the  return  portion  of  many  excursion  tickets,  so  that  the  passengers 
could  go  to  the  Royal  Mall,  undoubtedly  paying  more  money  than  the  amount 
refunded  by  us.  The  result  of  this  condition  is  shown  in  the  127  passengers 
carried  by  the  Royal  Mall  against  83  carried  by  us. 

Since  December  9  we  have  been  able  to  take  care  of  the  general  public,  and 
you  will  note  that  we  have  carried  on  the  average  more  than  11  passengers  per 
trip,  while  the  Royal  Mail  have  carried  but  9  passengers  per  trip. 

From  October  26  to  December  8  you  will  note  that  the  Royal  Mail  in  four 
trips  carried  62  passengers,  while  on  seven  trips  we  carried  but  43  passengers. 
I  attribute  this  particularly  to  the  fact  that  at  that  time  we  had  no  published 
scbedule,  and  travelers  could  seldom  learn  far  in  advance  the  dates  on  which 
oar  steamers  would  leave  Colon,  whereas  the  Royal  Mail  were  advertising 
fixed  dates.  The  fact  that  the  line  had  just  started  also  probably  directed  some 
extra  business  to  them. 

Since  December  12  both  the  Royal  Mail  and  our  company  have  averaged  7 
cabin  passengers  per  trip.  I  think  it  Is  fair  to  draw  the  conclusion  that  we 
would  not  have  had  more  passengers  had  our  rates  heen  lower.  The, Royal 
Mail  l>eing  In  the  business,  with  a  less  frequent  service,  would  undoubtedly  have 
to  maintain  rates  lower  than  ours  in  order  to  secure  a  share  of  the  patronage. 

The  rates  of  the  Red  **  D  "  Line  between  New  York  and  La  Guaira  vary  from 
$70  to  $80.  The  rate  of  the  Atlas  Line  to  Savanllla  and  Cartagena  is  $75,  and 
to  Port  Limon  $80.  The  rates  by  the  Royal  Mall  Steam  Packet  Company  are 
to  Porto  Colombia  $75;  La  Guaira,  $80;  Trinidad,  $85,  and  Barbados,  $90. 
I  look  upon  the  rates  charged  for  our  service  as  fair  and  reasonable  In  com- 
parison. 

Yours,  truly,  R.  L.  Walkeb,  Trafllc  Manager. 


Panama  Railroad  Company, 

Washington,  April  11,  1906, 
I>KAB  Sib:  Supplementing  the  copy  of  the  letter  of  January  18,  1906,  ad- 
dressed to  Mr.  Pepperroan,  I  beg  to  confirm  the  statements  that  I  made  to  you 
tbis  morning. 

Since  the  Panama  Railroad  Company  became  the  property  of  the  United 
States  we  have  reduced  the  freight  rates  from  New  York  to  Panama  on  most 
goods  33i  per  cent  or  more.  The  through  rates  are  divided  45  per  cent  to  the 
railroad  and  55  per  cent  to  the  steamship  line. 

We   bfive  admitted  as  connections  at  Colon  two  steamship  lines  from  New 
York. — tbe  Royal  Mail  Steam  Packet  Company  and  the  Atlas  Line.    A  line  from 
N^w  Orleans  to  Colon  also  connects  with  us.    From  all  of  these  steamship  lines 
^o— VOLS-Oe i4  ^ 
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the  railroad  accepts  the  same  pro  rata  freights  (45  per  cent),  so  that  there  is 
no  discrimination. 

When  we  reduced  the  rates  from  New  York  to  Panama  the  steamBhip  lines 
from  Europe  to  Colon  also  reduced  their  through  rates  to  Panama,  following 
the  pace  which  our  steamship  line  enabled  us  to  set  for  the  benefit  of  the  people 
of  the  Isthmus. 

The  local  passenger  fares  on  the  Isthmus  have  also  been  reduced  to  5  cents 
per  mile  for  flrst-class  passengers  and  3  cents  per  mile  for  second-class  passen- 
gers, the  former  rates  having  been  8i  to  10  cents  per  mile  first  class  and  4i  to  5 
cents  second  class. 

The  material  reductions  in  the  local  freight  rates  for  staple  articles  shown 
in  the  letter  to  Mr.  Pepperman  have  left  the  average  earnings  on  local  freight 
$3.89  per  ton.  The  average  cost  per  ton  for  the  transportation  is  $3.06,  thns 
leaving  but  a  small  margin  of  profit 

Very  respectfully,  R.  L.  Walker, 

The  Secretaby  op  Wab.  ^*^^^  Manager, 


Panama  Railboad  Company, 

Washington,  AprU  11,  1906. 

Deab  Sib  :  Referring  to  our  conversation  this  morning,  I  beg  to  advise  that 
our  freight  rates  from  New  York  to  Central  America  and  Mexico  on  cargo 
billed  by  weight  were  reduced  about  10  per  cent  last  December,  in  order  to 
make  our  rates  as  low  as  those  from  Europe  via  the  Isthmus  to  the  same 
territory. 

No  material  change  was  made  in  the  rates  for  cargo  billed  by  measurement 
from  New  York,  because  they  were  already  as  low  as  the  measurement  rates 
from  Europe  to  Central  America  and  Mexico. 

Roughly  speaking,  the  cargo  billed  by  weight  to  those  destinations  may  be 
25  per  cent  of  the  whole.  I  have  pointed  out  to  Mr.  Schwerln  that  his  propor- 
tion of  the  reduction  can  not  be  anything  like  the  $80,000  which  he  mentioned 
when  giving  testimony  to  the  Senate  Committee  on  Interoceanic  Canals  Jan- 
uary 31.     (Page  510  of  the  printed  hearings.) 

Very  respectfully,  R.  L.  Walkeb, 

The  Secbetaby  of  Wab.  Traffic  Manager, 


Panama  Railboad  Company, 

New  York,  April  11,  1906. 

Sib  :  Regarding  the  flat  rate  of  $2  per  ton  recommended  by  Mr.  Wallace,  such 
an  arrangement  would  be  unfair  to  all  interests. 

First.  The  average  cost  for  hauling  freight  on  the  Isthmus  is  $3.06  per  ton, 
to  which  must  be  added  for  through  steamship  freight  70  cents  per  ton  terminal 
expenses — a  total  cost  of  $3.76  per  ton. 

Second.  No  steamship  line  operating  to  the  Isthmus  would  be  willing  to  pay 
the  railroad  a  flat  rate  on  all  cargo  to  cover  our  cost.  They  are  obliged  to 
make  through  rates  low  for  cheap  goods  of  a  dense  character  and  average  op 
by  higher  rates  for  more  valuable  goods  requiring  more  room  for  stowage  and 
care  in  handling.  Steamships  would  not  accept  the  low-class  freight  and  pay 
us  a  high  arbitrary  rate,  and  low-class  freight  would  thus  be  denied  the  benefit 
of  isthmian  transit.  Our  present  practice  of  sharing  pro  rata  with  the  steam- 
ship lines,  thus  receiving  a  higher  revenue  on  some  classes  of  goods  than  op 
others,  is  the  system  desired  by  the  steamship  lines  connecting  with  our  railroad 
There  is  no  demand  for  a  flat  rate. 

Third.  I  understand  that  Mr.  Wallace  has  a  theory  that  a  flat  rate  would 
approximate  conditions  that  will  become  effective  when  commerce  moves 
through  the  canal.  As  fi  matter  of  fact,  conditions  will  differ  totally.  The 
tolls  to  be  charged  a  vessel  passing  through  the  canal  will  naturally  be  fixed 
on  the  principle  that  prevails  at  Suez,  a  fixed  rate  per  ton  on  the  carrying 
capacity  of  the  vessel.  Each  vessel  will  thus  pay  a  lump  sum  for  passlofT 
through  the  canal,  whether  she  be  fully  or  only  partially  loaded,  whether  she  be 
filled  with  few  tons  of  light  cargo  or  many  tons  of  heavy  cargo :  and  the  huup 
sum  paid  by  the  vessel  distributed  over  the  cargo  laden  on  board  will  make  a 
different  average  rate  per  ton  on  a  mixed  cargo  every  time  the  vessel  goes 
through  the  canal. 

Very  respectfully,  R.  L.  Wai-keb, 

^  ,    ^ ,     Traffic  Mamger. 

The  Secbetaby  of  Wab.  ^'^'^'^"^  ^' ^d ^^ 
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New  YoftK,  January  18,  1906. 
Mr.  W.  LcoN  Peppebman, 

Assistant  Chief  of  Office,  Isthmian  Canal  Affairs, 

Washington^  D,  C. 
Dkab  Sm:    Referring  to  oar  conversation  by  telephone  tbls  afternoon,  I  beg 
to  advise  that  our  class  rates  are  as  follows  per  ton  weight  or  measurement,  at 
our  option,  New  York  to  Colon : 


D. 

$3o:oo 


1 

$10.00 


$8.00 


3 

$6.00 


4 
$5.00 


These  rates  went  into  effect  September  15.  1903,  and  I  inclose  copy  of  the 
tariff  (Exhibit  A),  which  will  show  some  special  rates  should  you  need  to 
consult  it  The  bulk  of  the  business  moves  under  fourth-class  rate,  which  Is 
about  the  same  as  for  coarse  goods  from  Europe  to  Colon,  and  sailing  vessels 
from  here  want  nearly  as  much. 

New  York  to  Panama,  July  20,  1905,  the  rates  were  made,  at  our  option : 

D  class,  $1.12  per  cubic  foot,  or  $2.24  per  100  pounds. 

First  class,  56  cents  per  cubic  foot,  or  $1.12  per  100  pounds. 

Second  class,  32  cents  per  cubic  foot,  or  64  cents  per  100  pounds. 

Third  class,  28  cents  per  cubic  foot,  or  56  cents  per  100  pounds. 

Fourth  dass,  22  cents  per  cubic  foot,  or  44  cents  per  100  pounda 

I  also  inclose  tariff  showing  the  above  and  exceptions  (Exhibit  B). 

Prior  to  July  20  last  the  rates  from  New  York  to  Panama  were,  at  our  option : 

D  class,  $1.20  per  cubic  foot,  or  $2,40  per  100  pounds. 

First  class,  70  cents  per  cubic  foot,  or  $1.40  per  100  pounds. 

Second  class,  (50  cents  per  cubic  foot,  or  $1.20  per  100  pounds. 

Third  class,  54  cents  per  cubic  foot,  or  $1.08  per  100  pounds. 

Fourth  class,  36  cents  per  cubic  foot,  or  72  cents  per  100  pounds. 

Special  class  (on  lO-ton  lots  of  fourth-class  freight),  33  cents  per  cubic  foot,  or 
66  cents  per  100  pounds. 

You  will  note  that  ttie  rates  on  third-class  goods  have  been  cut  nearly  in  half, 
while  on  fourth-class  goods,  which  formerly  paid  different  rates  according  to 
whether  the  lots  were  10  tons  or  less,  the  present  rate  for  any  quantity  is  from 
S31  per  cent  to  39  per  cent  less.  Europe  followed  our  lead  in  reducing  rates 
correspondingly  to  Panama. 

The  entire  classification  for  the  Isthmus  transit  has  been  changed,  so  that 
comparisons  can  only  be  made  article  by  article.  The  reductions  may  be  seen 
by  comparing  the  following  staples : 


Beer 

Macuito 

Beef  (salted) 

Batter 

DcBfin 

Codfish 

Cuinedgoodfi 

Cement 

Cigarettes 

fT^jr 

GfX)cerle« 

Ice 

Lard 

Lam  ber  (carload) 

Meat  (fresh) 

MolaMPn(inwood) 

Milk  (condensed) 

Nails.--.. 

OUCmJMShfne) 

Petroleum,  refined  (carloads) 

potatoea 

proTislons 

Raaa  (In  glasB) 

Rum  (in  wood) 

Soap  (conunon) 

^ISiceo  (numufactnred) 

Vegetables 


Clai«. 


Tariff  July  15,1906, 
I>er  100  pounds. 

10  miles. '  50  miles. 

I 


10.21 
.25 
.17 
.25 
.17 
.21 
.25 
.13 
.90 
.80 
.17 
.25 
.17 
.17 
.13 
.30 
.17 
.25 
.17 
.21 
.17 
.17 
.17 
.80 
.17 
.17 
.17 
.60 
.25 


10.84 
.44 

.28 
.44 

.23 
.34 
.44 
.20 
.50 
.50 
.28 
.44 
.28 
.28 
.20 
.50 
.28 
.44 
.23 
.U 
.23 
.28 
.23 
.50 
.23 
.23 
.23 
1.00 
.44 


Tariff  of 
1892,  per  100 
pounds,  all 
distances. 


10.40 
.00 
.(» 
.60 
.50 
.60 
.80 
.20 

1.20 

1.40 
.60 

1.20 
.50 
.60 
.25 
.70 
.70 

1.20 
.50 
.75 
.80 
.60 
.60 
.60 
.50 
.40 
.70 

1.20 
.60 
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Considering  that  when  any  of  the  articles  shipped  are  the  produce  of  the 
Isthmus,  we  must  carry  them  at  one-half  of  the  tariff  rates  in  accordance  witb 
the  contract  between  Colombia  and  her  assigns,  and  considering  that  we  are 
called  upon  to  pay  a  franchise  tax  of  $5,000  per  mile  per  annum  to  the  assigns 
or  successors  of  Colombia,  which  was  equivalent  to  about  67  cents  a  ton  on 
the  commercial  freight  carried  on  the  road  last  year,  It  was  not  thought  that  we 
could  ma  Ice  the  rates,  even  on  the  low-class  goods,  any  less  than  shown  above- 
rates  which,  for  distances  not  In  excess  of  10  miles,  show  a  very  material  re- 
duction. I  have  omitted  the  rates  for  intermediate  distances  of  20,  30,  and  40 
miles,  so  as  not  to  burden  the  illustration. 

Yours,  truly,  R,  L.  Walkesi, 

Traffic  Manager. 


Exhibit  18. 

Panama,  April  4, 1905. 
Mr.  John  F.  Waij.ace, 

Chief  Engineer,  Isthmian  Canal  Commission^  Washington,  D.  C, 
Deab  Sir  :  I  submit  herewith  the  following  report  of  operations  for  t^e  week 
ending  April  1 : 

[Mr.  Charles  List,  resident  en^neer,  CristobaL] 

Two  parties  have  been  doing  topographical  work  from  Mindi  to  GatUDcillo, 
with  very  good  results,  this  work  being  almost  completed. 

One  party  has  l)een  assisting  the  engineers  of  the  U.  S.  Geodetic  Survey 
steamer  Bache  on  their  base  line,  and  arranging  signals  for  triangulating  the 
country  between  Cristobal  and  Bohlo. 

The  boring  party  has  been  occupied  with  the  topographical  party,  and  no 
boring  has  been  done. 

At  wharf  No.  14  a  few  piles  have  been  driven,  and  what  decking  remained 
on  hand  has  been  placed.  The  wharf  house  adjoining  14  has  been  partly  taken 
down  to  make  room  for  two  tracks  parallel  to  the  wharf.  The  surroundings  of 
that  wharf  have  been  cleaned  up  as  a  precaution  against  fire. 

Nothing  has  been  done  to  wharf  No.  11.  A  portion  of  the  men  engaged  upon 
this  work  have  been  sent  to  Culebra  for  the  purpose  of  extending  the  culverts 
for  double  tracking  between  Cucuracha  and  Pedro  Miguel. 

Considerable  has  l)een  done  in  the  way  of  track  repairs,  and  a  provisional 
track  has  been  laid  into  the  old  locomotive  shed  near  wharf  No.  3,  in  order  to 
get  at  the  locomotives  stored  there. 

[A.  B.  Nichols,  assistant  engineer,  Gaton.] 

Surveys  have  been  made  near  K.  10  and  in  the  region  northeast  of  Lion  Hill 
station 

The  survey  of  the  Panama  Railroad  between  bridges  12  and  29  has  been  com- 
pleted. 

Center  lines  have  been  run  for  borings  In  the  neighborhood  of  K.  10  and  the 
west  diversion. 

Test  borings  have  been  completed  with  the  exception  of  No.  75  and  an  addi- 
tional bole  to  be  put  down  at  Gatun  Island  to  locate  the  rock  surface  at  that 
point.  It  Is  known  that  this  rock  surface  is  below  — 172,  and  by  fixing  it  defi- 
nitely the  rock  section  across  the  valley  can  be  shown  approximately. 

[Mr.  H.  F.  Dose,  resident  engineer,  Bohio,  and  Mr.  Boyd  Ehle,  resident  en^neer.  Baa  Obiqx>.] 

Mr.  Ehle  having  been  transferred  to  Culebra  to  act  as  division  engineer  dur- 
ing my  absence,  Mr.  Dose  has  been  placed  In  charge  of  the  work  at  that  point 
which  he  will  carry  on  in  connection  with  the  work  that  he  has  been  doing. 

He  has  continued  the  borings  that  were  being  carried  on  by  his  own  party 
and  also  those  that  were  being  done  under  the  direction  of  Mr.  Ehle. 

Borings  have  been  started  in  the  vicinity  of  Pedro  Miguel,  and  the  party  at 
that  point  has  commenced  work  toward  Culebra,  taking  borings  at  first  at  every 
kilometer.  i 
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CULEBRA. 

Mr.  Boyd  Ehle  has  been  appointed  acting  division  engineer  to  tal^e  charge  of 
wortc  at  Cnlebra  during  my  absence. 

During  the  week  30,138^  cubic  yards  have  l)een  talcen  out  of  the  cut,  malsing 
a  daily  average  of  5,026  cubic  yards. 

A  department  of  mining  has  been  established  and  put  in  charge  of  Mr. 
Frederick  3ennett  as  superintendent  of  mining. 

Track  work  is  being  pushed  as  rapidly  as  the  lack  of  proper  track  foremen 
will  permit 

Surveys  and  technical  work. — The  survey  of  ground  at  Miraflores  that  is  to 
be  used  for  shops  has  been  nearly  completed. 

The  plat  of  the  valley  between  Paraiso  and  Pedro  Miguel,  which  was  not  sur- 
veyed the  week  previous,  has  been  completed. 

Markers  indicating  extreme  canal  slopes  at  points  about  Paraiso  have  been 
placed,  and  map  has  been  prepared  of  the  tracks  Itetween  the  Panama  Railroad 
and  Lirio,  with  a  view  of  establishing  new  dumps  on  the  west  side  of  the  canal 
near  the  village  of  Lirio. 

A  survey  has  been  started  to  get  the  location  of  buildings  in  the  village  of 
Culebra  that  will  fall  within  the  proposed  line  of  canal  excavation. 

Sur^viys  for  the  new  line  for  the  Gamboa  track  have  been  renewed. 

Cross  sections  for  monthly  estimate  of  quantities  excavated  have  been  taken. 

The  work  of  extension  of  culverts  along  the  old  Panama  Railroad,  between 
Paraiso  and  Pedro  Miguel,  has  been  carried  on,  and  preparations  are  being  made 
to  continue  this  work  for  double  tracking  the  Panama  Railroad  from  Pedro 
Miguel  to  La  Boca  "  Y." 

A  detail  from  the  engineering  force  has  been  made  to  inspect  the  bridges  <if 
the  Panama  Railroad,  and  this  work  has  been  begun. 

[C.  E.  DatIs,  engineer,  waterworks  »nd  sewers.]  * 

The  waste  pipe  from  the  Rio  Grande  dam,  which  had  been  opened  for  the  pur- 
pose of  lowering  the  surface  of  the  water  in  the  reservoir,  has  been  closed,  and 
the  water  Is  now  at  elevation  227. 

On  the  supply  line  from  Rio  Grande  reservoir  to  Panama  connection  has  been 
made  between  the  20-inch  galvanized  pipe  and  the  16-inch  cast-iron  pipe. 

Specials  have  l)een  laid  for  crossing  under  the  tracks  of  the  Panama  Railroad 
at*  the  upper  end  of  the  line. 

At  the  Ancon  section  the  6-Inch  cast-iron  pipe  has  been  completed.  In  the 
streets  of  Panama  about  600  feet  of  cast-iron  pipe  has  been  laid. 

About  250  feet  of  8-inch  sewer  pipe  has  been  laid  at  Panama,  and  8  man- 
holes completed. 

At  Culebra  the  collection  reservoir  and  pump  well  have  been  completed,  and 
a  6-inch  main  has  been  laid  as  far  as  the  hotel. 

About  400  feet  of  6-inch  cast-iron  pipe  has  been  laid  for  the  water  supply  at 
Culebra  cut 

At  Gorgona  work  has  been  commenced  upon  the  new  reservoir  made  neces- 
sary by  the  authorization  of  the  hotel  building  at  that  point. 

Commencement  has  also  been  made  on  a  6-inch  fire  line  for  Bas  Matacbin 
shops. 

At  Colon  a  Decauviile  track  for  Mindi  division  has  been  extended  about  1,500 
feet  toward  the  Brazos  Brook  reservoir,  and  the  gang  has  been  engaged  In 
clearing  and  grubbing  at  the  reservoir  site. 

[M.  O.  JobnAOQ,  snpervlslng  architect.] 

At  La  Boca  wharf  864  feet  of  piling  has  been  driven  and  2,160  feet  of  lum- 
ber put  In  place. 

At  Ancon  Hospital  a  force  of  282  men  of  ail  kinds  have  been  employed  during 
the  week. 

At  Corozal  a  force  of  50  carpenters  have  been  working  during  the  week,  mak- 
ing fair  progress. 

At  Culebra  a  force  of  79  carpenters  have  l)een  working  on  the  bachelor  quar- 
ters, and  also  a  force  of  26  painters.  All  of  the  upper  story  of  this  building 
is  occupied  and  a  portion  of  the  second  story,  and  In  about  a  week  the  remain- 
der of  the  building  will  l)e  ready  for  use. 

The  usual  force  has  been  engaged  In  repairs  to  buildings  at  La  Boca,  Ancon, 
Corozal,  Miraflores,  Paraiso,  Bas  Matacbin,  Gorgona,  and  Cristobal.   --^-- 
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[C.  A.  Strom,  mechanical  engineer.] 

Ba9  Maiaohin  shop. — Locomotive  No.  81  was  completely  overhauled  and  re^ 
paired.     Continued  repairs  to  two  locomotives. 

Twenty-two  EYench  dump  cars  completely  overhauled,  22  of  which  had  tbe 
wheels  spread  to  5-foot  gauge. 

Completed  the  construction  of  one  brake  car  for  use  of  trains  at  Culebra. 

Foundry. — The  following  castings  have  been  made :  Two  pile-driver  hammers 
for  La  Boca ;  3  corbel  Is,  9  strutts,  and  21  plates  for  Gorgona  bachelor  quarters; 
21  covers  and  12  manhole  heads  for  Panama  sewers,  and  various  smaller 
castings. 

Empire  shops, — Completely  overhauled  8  locomotives,  Nos.  92,  158,  and  200. 
Continued  overhauling  8  locomotives,  and  commenced  work  upon  2  others, 
Nos.  72  and  182. 

Special  repairs  to  two  locomotives  received  from  Culebra  have  been  completed. 

Cieneral  repairs  have  been  continued  on  two  locomotives  received  from 
Culebra. 

Fifteen  French  dump  cars  have  been  overhauled. 

Fifty-flve  French  dump  cars  near  Culebra  have  been  prepared  for  removal  to 
shops. 

The  pile  driver  which  was  converted  from  an  Osgood  steam  shovel  has  been 
completed. 

One  old  French  lathe  IG  inches  by  10  feet  has  been  installed  and  put  in 
operation  in  machine  shop. 

In  the  woodworking  shop  the  placing  of  shafting  and  machinery  has  been 
continued. 

Oristohal  shops. — The  overhauling  of  engine  and  boiler  for  tie-boring  machine 
has  been  begun. 

The  work  on  screens  for  Ancon  and  Rio  Grande  reservoirs  has  continued. 

The  work  of  getting  dump  cars  out  of  the  Jungle  has  been  continued. 

The  overhauling  of  two  locomotives  has  been  commenced. 

The  shafting  and  woodworking  tools  for  temporary  wood  shop  have  been  over 
hauled  and  installed.  Several  forges  have  been  completed  aud  installed  for 
temporary  blacksmith  shop. 

EMPLOYEES. 

The  number  of  men  at  work  on  March  29,  as  shown  by  the  dally  fbrcer^wrt 
of  that  date,  was  as  follows : 

Silver  men 4, 104 

Gold  men 675 

Total 4, 779 

Very  respectfully, 

W.  E.  Dauchy,  Acting  Chief  Engineer. 

FiLiniLUK,  AprU  It,  1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer,  Isthmian  Canal  Commission,  Washington,  D.  C. 
Dear  Sib  :  I  submit  herewith  the  following  brief  report  of  operations  lo  tbe 
engineering  and  construction  department  for  the  week  ending  April  8,  1905 : 

[F.  B.  Maltby,  division  engineer,  Oristobal.] 

The  work  of  making  topographical  surveys  and  the  new  location  for  tbe 
Panama  Railroad  between  Monkey  Hill  and  Gatun  has  been  continued,  and  also 
a  selection  of  sites  for  triangulation  points  and  the  erection  of  monuments  for 
same. 

Work  on  wharf  14  has  been  practically  suspended.  The  woiic  of  repairing 
existing  tracks  in  the  vicinity  of  wharf  14  has  been  continued,  and  some  wort 
done  on  the  yard  tracks  at  Fox  River. 

The  party  under  Mr.  Nichols  spent  a  part  of  the  week  developing  the  topog- 
raphy along  the  canal  near  K.  10  and  Is  working  on  maps  and  tabulated  state- 
ments to  accompany  his  final  report 

Mr.  List,  resident  engineer  at  Cristobal,  resigned  April  8,  a^d  his  resignation 
was  accepted,  ^.  .^^^  ^^  GoOglc 
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[H.  F.  Dote,  resident  engineer,  Boliio.] 

The  boring  party  at  San  Pablo  dam  site  has  completed  two  additional  holes. 

Two  boring  parties  have  been  engaged  along  the  center  line  of  the  canal 
above  Las  Cascadas  and  one  party  on  the  tunnel  line  toward  the  Qatunclllo 
watershed. 

The  surveying  party  at  Bas  Obispo  have  been  closing  up  some  work  in  the 
vicinity  of  Qamboa  dam.  This  work  will  be  completed  in  about  ten  days,  at 
which  time  the  topographical  surveys  pertaining  to  the  control  of  liie  different 
streams  entering  the  Chagres  below  Gamhoa  will  be  continued. 

[Boyd  Ehle,  lusting  diyMon  engineer,  Cnlebn.] 

ConMtniCtion4 — The  total  number  of  yards  taken  out  of  Gulebra  during  the 
week  was  33,561,  being  an  average  of  5,5d3  cubic  yards  per  day. 

Surveys  omd  iechnical  work, — ^Tlie  surveys  at  Miraflores  have  been  completed. 
A  plat  has  been  made  of  the  village  of  Culebra,  showing  the  property  that  will 
eome  within  tlie  slope  of  the  caaal. 

Clearings  for  levels  to  be  taken  along  the  center  line  of  the  canal  from  Bas 
Obispo  are  being  made,  and  various  surveys  for  additional  topography  have 
been  in  progress. 

The  detail  engaged  upon  inspection  of  the  bridges  of  the  Panama  Railroad 
has  about  completed  its  work. 

A  large  part  of  the  force  have  been  engaged  in  making  estimates  of  quan- 
tities of  amount  of  material  taken  out  during  the  month  of  MarclL 

[A.  C.  Harper,  resident  engineer.  La  Boca.] 

A  mareograph  has  been  installed  In  the  tidal  station  at  the  end  of  La  Boca 
piar  and  is  now  in  operation. 

Five  thousand  nine  hundred  feet  of  line  have  been  cleared  on  the  center  line 
and  cross  lines  for  topography,  and  stations  have  been  set  from  159  to  178. 

[C.  £.  Davis,  engineer,  waterworks  and  sewers.] 

Supply  line  from  Rio  Orande  reservoir  to  Panama, — Piles  for  a  tem];>orary 
bridge  across  the  canal  cut  near  Pedro  Miguel  have  been  driven.  F\pe  is  now 
being  laid  to  fill  in  this  gap. 

A  number  of  specials  liave  been  set,  and  the  work  of  concreting  about  the 
galvanized  pipe  at  the  xipiteT  end  of  the  line  has  been  continued. 

Distribution  pipe  line  for  the  city  of  Panama. — A  certain  amount  of  8-inch 
pipe  ordered  for  other  places  on  the  Isthmus  having  arrived  by  steamer  from 
New  Orleans,  it  has  been  diverted  to  Panama.  This  has  enabled  the  construc- 
tion work  to  proceed  upon  Central  avenue. 

Tbe  amount  of  pipe  laid  during  the  week  is  as  follows:  Seven  hundred  and 
sixty-four  feet  of  6-lnch  pipe  and  177  feet  of  8-inch  pipe  in  Panaman  sewers. 
Severs  have  been  laid  where  pipe  trench  has  been  opened  on  Central  avenue. 

The  amount  of  sewer  pipe  laid  during  the  week  was  493  feet  of  8-lnch  pipe  and 
220  feet  of  12-inch  pipe. 

Culebra  waterworks. — ^The  construction  of  the  reservoir  upon  the  hill  has  been 
heguiL.    A  small  amount  of  4-inch  pipe  bas  been  laid. 

Cforffona  waterworks, — Work  has  been  commenced  upon  tbe  dam  made  neces- 
sary by  increasing  the  water  supply  at  this  ijoint. 

Work  has  been  continued  upon  the  6-lncfa  fire  line  for  the  mechanical  shops  at 
Matachin. 

Colon  waterworks. — A  force  of  about  30  men  has  been  engaged  in  doing  pre- 
paratoiy  work  and  in  laying  Decauville  track  to  Monkey  Hill  from  the  Brazos 
Brook  reservoir. 

[M.  O.  Johnson,  supervising  architect] 

At  La  Boca  wharf  1,268  feet  of  piling  has  been  driven  and  4,000  feet  of  lumber 
pot  in  place. 

At  Aiicon  Hospital  a  force  of  200  men  has  been  employed  during  the  week. 

At  Corozal  fair  progress  has  been  made  upon  the  bachelor  quarters,  where  a 
force  of  114  men  has  been  employed.  Repairs  have  also  been  in  progress  upon 
tbe  colored  quarters  and  upon  the  quarters  for  married  men. 

At  Miraflores  3  houses  have  been  undergoing  repairs. 

At  Culebra  105  men  have  been  engaged  upon  the  bachelor  quarters,  which  are 
now  ready  for  occupancy,  although  some  work  remains  to  be  done. 

At  Cristobal  repairs  have  been  continued  on  15  houses,  and  the  usual  force  has 
been  at  wo^  upon  the  hospitaL 
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[C.  A.  Strom,  mechanical  engineer.] 

Bos  Matachin  shops. — The  work  of  overhaullDg  locomotives  Nos.  26  and  58 
has  been  continued. 

Twenty-six  French  dump  cars  have  been  overhauled  and  put  in  shape  for 
service. 

A  large  number  of  castings  have  been  made,  consisting  of  manholes  for 
waterworks  and  sewers,  locomotive  gn'ate  bars,  oil  boxes  for  dump  cars,  etc 

Empire  shop. — Three  locomotives  have  been  completely  overhauled  and  work 
upon  four  others  continued. 

Special  repairs  on  two  locomotives  received  from  Culebra  have  been  com- 
pleted and  general  repairs  commenced  upon  two  others  received  from  that  placa 

Eighteen  French  dump  cars  have  been  overhauled  and  made  ready  for  serrice. 

The  work  of  placing  additional  machinery  In  the  woodworking  shop  has  been 
continued. 

Foundations  have  been  laid  for  the  band  saw  and  boring  machine,  and  these 
machines  have  been  installed. 

Cristobal  shops, — Work  has  l)een  begun  on  steam  pump  for  waterworks  and 
sewers  department 

Work  has  been  continued  on  locomotives  and  overhauling  engine  for  tie-boring 
machine  and  various  smaller  repairs. 

EMPLOYEES. 

The  number  of  men  at  work  on  April  5  was  as  follows : 

Silver  men 4, 181 

Gold  men 721 

Total 4,902 

Very  respectfully,  W.  E.  Dauchy, 

Acting  Chief  Engineer, 


Colon,  April  IS,  1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal,  Evening  Star  Building, 

Washington,  D,  C. 

Dear  Sib  :  The  character  of  the  men  who  have  recently  been  coming  out  from 
Washington  are  no  improvement  on  those  we  have  been  getting  heretofbre— in 
fact,  the  conditions  are  a  little  more  aggravating  owing  to  the  fact  that  tbej 
have  been  sending  out  some  higher  price  men  who  are  of  no  use  to  us  whate?er. 
I  call  your  attention  to  the  following  instances : 

One,  Gradison,  Culebra,  supervisor  of  excavation,  $175  per  month,  former 
experience,  Government  work  In  Tennessee.  Claims  to  have  had  experience 
around  steam  shovels,  but  the  work  he  has  done  since  coming  here  would  indi- 
cate that  he  knows  nothing  about  It.     He  Is  of  no  use  to  us. 

Penny,  sent  here  as  supervisor  of  pumps,  at  $175  per  month.  According  to 
his  statement  he  has  had  considerable  experience  on  contract  work,  but  he  Is 
evidently  not  the  man  we  want  here.  He  is  not  capable  and  hustling  and  getting 
work  out  of  men. 

Anthony,  supervisor  of  tracks,  at  $175  per  month.  Has  had  no  experience 
on  track  work  at  all. 

I  also  understand  from  Mr.  Ehle  that  several  of  the  yardmasters  who  have 
recently  arrived  and  are  getting  $140  and  $150  per  month,  are  of  little  or  no 
value,  but  we  have  not  as  yet  had  opportunity  to  fully  determine  their  ability. 

In  going  through  Culebra  this  morning  I  found  that  the  labor  situation,  owing 
to  delayed  pay  day.  Is  quite  serious.  The  men  are  doing  little  or  nothtng^^nd 
are  attempting  to  work  when  they  have  been  without  food  and  are  physAHy 
unable  to  do  manual  labor.  One  or  two  Individual  cases  that  came  under 
my  notice  were  really  pitiable.  In  this  connection  I  Inclose  you  a  clipping 'from 
the  Panama  Star  and  Herald  of  this  date. 

Very  truly,  yours,  W.  E.  Dauchy. 

Acting  Chief  Engineer. 

Digitized  by  ->^^^>^^>^^l^ 
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Panama,  April  17,  1905. 
Mr.  John  F.  Wallace, 

(Thief  Engineer  Isthmian  Cftndl  Commis$ion, 

Washington,  D.  C. 

Deab  Sib  :  On  Saturday,  the  15th,  I  received  your  cable  message  in  regard  to 
turning  over  the  contract  laborers  received  from  the  Panama  Railroad  to 
Mr.  Prescott  I  am  arranging  to  do  this  as  soon  at  Mr.  Prescott  can  arrange 
for  quarters  for  the  men. 

This  will  relieve  the  difl9culty  of  having  to  Iseep  track  of  so  many  different 
rates  of  pay,  but  it  will  probably  malce  us  short  of  laborers  for  a  time,  as  Mr. 
Prescott  tells  me  he  has  very  few  men  to  release  that  are  not  contract  men. 

I  have  Just  returned  from  a  trip  to  Culebra,  and  want  to  again  call  your 
attention  to  the  kind  of  men  that  are  being  sent  to  us  from  Washington.  Last 
week  we  received  8  foremen,  at  $100  per  month  each,  who  are  practically  of  no 
service  to  ua  These  men  have  been  employed  in  various  capacities,  but  none 
of  them  upon  railroad  work. 

One  was  foreman  for  a  contractor  upon  general  city  work  in  Philadelphia; 
another  was  a  foreman  having  had  charge  of  the  erection  of  telegraph  poles; 
another  was  a  foreman  in  a  stone  quarry ;  and  still  another  one  had  charge  of 
a  lot  of  mules  in  Government  service. 

These  men  are  not  only  of  no  service  to  us  at  all,  but  are  a  detriment  to  the 
work  in  two  ways : 

In  the  first  place,  the  cost  of  their  salaries  Increases  the  cost  of  the  output; 
and  in  the  next  place,  they  retard  the  work  in  this  way :  They  are  piit  In  charge 
of  a  gang  of  men  and  a  certain  reliance  must  of  necessity  be  placed  upon  them, 
and  as  no  satisfactory  results  are  obtained  from  their  service  we  not  only  lose 
the  services  of  the  foreman  himself,  but  of  the  men  that  he  has  In  charge. 

We  have  tried  to  use  these  men  as  dump  foremen  and  are  still  doing  so,  but 
It  is  very  necessary  that  we  have  men  for  such  positions  that  know  something 
about  tracks,  as  they  not  only  have  to  look  after  the  dumping  of  cars,  but  the 
continual  throwing  of  track,  and  sometimes  quite  a  little  track  surfacing. 

We  have  not  as  yet  received  a  single  track  foreman  from  the  States,  not- 
withstanding the  fact  that  four  months  have  elapsed  since  we  stated  our  press- 
ing necessities  In  that  line;  nor  have  we  as  yet  received  any  ti'ack  tools,  requisi- 
tions for  same  having  been  In  since  last  November. 

I  wish  to  state  that  we  have  now  practically  reached  our  limit  of  any  expan- 
sion of  the  work  at  Culebra  until  we  get  a  large  number  of  track  foremen. 

The  rains  have  now  started  at  Culebra.  It  Is  going  to  be  necessary  for  us  to 
iwe  all  the  track  foremen  that  we  have  there  at  the  present  time  in  keeping 
ttie  tracks  already  laid  In  serviceable  condition. 

In  fact,  we  have  not  enough  men  for  this  purpose,  particularly  as  these  tracks 
have  not  been  put  In  proper  condition  during  the  dry  weather,  owing  to  this 
same  lack  of  foremen  and  lack  of  track  tools. 

The  only  track  tools  that  we  have  received  to  apply  ui»oii  our  requisitions 
have  been  some  hand  cars  and  rubble  cars,  which  have  just  arrlve<l  at  Culebra. 

Since  we  first  stated  our  needs  for  track  foremen  and  track  tools,  850  men 
have  been  added  to  our  forces,  and  since  that  time  we  have  hod  no  Incrense 
w^hatever  in  track  foremen  nor  track  tools,  except  the  few  that  we  obtained  from 
the  Panama  Railroad  about  a  month  ago. 

Since  our  request  went  In  In  I>ecember  for  additional  foremen,  6  additional 
steam  shovels  have  been  put  to  work,  and  our  train  service  has  been  Increased 
to  about  three  times  what  It  was.  The  amount  of  track  to  b^  maintained  has 
liKn-eased  in  the  same  proportion. 

It  has  been  necessary  to  use  every  available  track  foreman  to  lay  the  addi- 
tional tracks  necessary  to  expand  our  output  to  what  it  is  at  present,  and  prac- 
tically no  work  has  been  done  upon  the  maintenance  work. 

The  rains  have  now  started  at  Culebra.     It  rained  very  hard  there  Saturday 
and  was  raining  again  there  to-day,  and  In  order  to  keep  things  running  on  the 
present  basis  it  is  going  to  be  necessary  to  put  what  foremen  we  have  upon 
maintenance  work,  which  will  practically  stop  all  new  track  laylnt?. 
^Very  respectfully, 
•  W.  E.  Dauchy,  Acting  Chief  Engineer. 
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Panama,  April  17,  1905, 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  WMhington,  D.  O. 
Deab  Sir:  Up  to  tbe  night  of  the  15th  Instant,  we  had  taken  out  at  Culebra 
76,848  cubic  yards  of  materlai.  I  have  expected  to  get  out  about  150,000  cubic 
yards  this  month,  but  as  the  present  week  is  holy  week,  in  which  It  Is  ahnost 
impossible  to  get  any  labor  done  in  this  country,  and  owing^  to  the  further  fact 
that  the  governor  has  issued  a  proclamation  making  Thursday  and  Friday  of 
this  week  both  holidays,  we  have  left  but  ten  more  working  days  in  rhis  month, 
including  to-day,  and  probably  but  a  small  proportion  of  the  force  will  work  at 
all  between  now  and  Elaster  Sunday. 
Yours,  truly, 

W.  E.  Dauchy,  Acting  Chief  Engineer, 


Panama,  April  17,  1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washington,  D.  C, 
Dear  Sir:  I  submit  herewith  the  following  brief  report  of  operations  In  tbe 
construction  and  engineering  department  for  the  week  ending  April  15,  1906: 

[F.  B.  Maltby,  divisk>n  engineer,  OistobaL] 

The  work  of  reconnoissanoe  and  building  of  stations  for  trlangulatlon,  also 
topographical  work  south  of  Gatun,  has  been  continued. 

The  work  of  the  relocation  of  the  Panama  Railroad  between  Gatuncillo  Bridge 
and  Monkey  Hill  has  been  continued. 

Track  work  has  been  carried  on  In  Cristobal  yard  and  leading  into  tlie  machine 
shop. 

The  work  of  reconstructing  the  light  lumber  wharf  In  the  vicinity  of  maga- 
zine No.  4  has  been  continued,  with  a  very  small  force. 

Oatun  section, — Mr.  Nichols  and  party  are  engaged  In  completing  drawings 
and  data  for  his  final  report  on  the  special  work  assigned  to  him. 

[H.  F.  I>oae,  resident  engineer,  Bohio.] 

Seven  boring  parties  have  been  at  work,  viz:  Two  on  the  San  Pablo  dam 
site,  one  at  kilometer  50,  one  at  kilometer  51,  two  near  Paraiso,  one  on  tbe 
tunnel  line. 

Investigations  at  San  Pablo  are  completed.  At  Paraiso  19  borings  have 
been  made  since  March  24.  These  borings  are  taken  at  every  kilometer  where 
the  holes  are  extended  to  —40.  In  addition  to  these  boles  at  even  kilometers, 
holes  are  placed  every  500  feet,  but  are  only  extended  for  the  present  to  locate 
rock. 

The  boring  party  on  the  tunnel  line  started  on  the  third  hole  early  in  tlie 
week. 

The  survey  party  at  Bas  Obispo  has  been  filling  in  topograpliy  between 
Gamboa  dam  and  the  Panama  Railroad  tracks  below  Bas  Obispo. 

At  Bohio  survey  has  been  made  covering  the  territory  on  the  south  side  of 
the  Panama  Railroad  and  near  the  San  Pablo  dam  site. 

The  party  in  the  upper  Chagres  is  continuing  the  explorations  and  investiga- 
tions. 

[Boyd  Ehle,  acting  division  engineer,  Cnlebra.] 

Construction, — The  total  number  of  cubic  yards  taken  out  of  Culebra  dnrini? 
the  week  was  35,010,  being  an  average  of  5,985  cubic  yards  per  day. 

Steam  shovel  105,  the  fifth  of  the  70-ton  shovels,  was  started  to  work  <« 
Monday,  making  7  shovels  working  in  all. 

Excavator  18  was  also  started  up  on  Monday  for  the  purpose  of  catting  a  hole 
through  the  obstruction  at  the  south  end  of  the  cut  This  machine  has  been 
working  quite  poorly  and  we  have  numerous  breakdowns. 

Excavator  52  was  out  of  commission  the  wliole  week  on  account  of  boiler 
repairs. 

Surveys  and  technical  work, — Inspection  has  been  completed  of  ail  bridges 
on  the  Panama  Railroad.    Calculations  of  strains  are  under  way. 
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Sarveys  have  been  made  for  tracks  at  Bas  Matacbin  and  for  nomerouB 
tracks  leading  to  tbe  dumps. 

Work  on  tbe  extension  of  levels  from  Bas  Obispo  to  Boblo  is  under  way,  and 
for  tbe  location  of  tbe  center  line  from  Pedro  Miguel  to  La  Boca. 

Tbe  work  of  extension  of  culverts  along  tbe  old  Panama  Railroad  between 
the  cut  and  Pedro  Miguel  Junction  bas  been  in  progress. 

[A.  C.  Harper,  resident  engineer.  La  Boca.] 

Certain  trlangulation  stations  bave  been  establisbed  and  about  8,500  linear 
feet  of  clearing  on  brancb  lines,  for  topograpby,  bas  been  done. 

[C.  E.  Davis,  engineer  of  waterworks  and  sewers.] 
PANAMA   WATEBWOBKB. 

Supply  line  from  Rio  Orande  retervoir  to  Panama, — Tbe  entire  amount  of 
16-iDcb  pipe  on  band  bas  been  laid,  togetber  witb  all  specials.  Tbe  completed 
pilie  line  extends  to  witbin  a  quarter  mile  of  Miraflores  station. 

Distribution  pipe  in  city  of  Panama, — Six  bundred  and  tbirty-flve  feet  of 
8-iDcb  pipe  and  141  feet  of  10-incb  pipe  bas  been  laid. 

Panama  sewerg. — Nine  bundred  and  eigbty-two  feet  of  8-incb  sewer  pipe 
and  44  feet  of  12-iiicb  sewer  pipe  bas  been  laid. 

CULEBRA  WATEBWOBKB. 

Work  bas  been  continued  on  tbe  6-incb  pipe  line  along  tbe  west  side  of  tbe 
cot,  for  mecbanical  purposes. 

Empire  dam, — Work  bas  been  in  progress  of  laying  Decauville  track  from  tbe 
Panama  Railroad  to  site  of  dam. 

GOBOONA   WATEBWOBKB. 

Several  bundred  feet  of  6-incb  pipe  bas  been  laid  leading  to  Bas  Matacbin 
•hopB. 

COLON    WATEBWOBKB. 

Work  has  been  in  progress  of  laying  Decauville  track  from  tbe  Panama  Rail- 
road at  Mount  Hope  to  site  of  dam. 

[M.  O.  Jonnson,  supervising  architect] 

At  La  Boca  wbarf  1,403  feet  of  piling  bas  been  driven  and  6,000  feet  of  lum- 
ber put  in  place. 

At  Ancon  Hospital  a  force  of  180  men  bave  been  at  work. 

At  Gorozal  a  force  of  300  men  bave  been  at  work ;  125  of  them  were  engaged 
OD  tbe  bacbelor  quarters. 

At  Calebra  tbe  bacbelor  quarters  are  completed,  and  tbe  kitchen  and  dining- 
room  service  bas  been  established. 

At  Cristobal  a  force  of  289  men  bas  been  nt  work  upon  general  repairs  to 
balldiogB,  boBpitals,  etc 

[C.  A.  Strom,  mechanical  engineer.] 

Bas  Matach4n  shop. — ^Tbe  overhauling  of  one  locomotive  has  been  completed 
and  work  upon  two  others  continued. 

Work  upon  three  additional  locomotives  bas  been  commenced. 

Tbirty-flve  French  dump  cars  have  been  overhauled. 

At  tbe  foundry  tbe  usual  number  of  castings  bave  been  made. 

Empire  shop. — ^The  work  of  overhauling  two  locomotives  bas  been  completed 
and  work  on  three  others  continued.  Work  has  been  started  on  six  additional 
.ocomotlveBi 

Twelve  dump  cars  bave  been  overhauled  and  put  in  service. 

Cristobal  shop, — Commenced  work  of  overhauling  two  Cook  locomotives  and 
one  Ros«n  switch  engine. 
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ElfPLOTKES. 

The  number  of  men  at  work  on  April  12  was  as  follows : 

Silver  men 4.237 

Gold  men 790 

Total 5,027 

Very  respectfully, 

W.  E.  Daucht,  Acting  Chief  Engineer. 

Panama,  April  18,  1905, 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washington,  D,  C. 
Deab  Sir  :  I  have  Just  cabled  to  you  as  follows : 

"  No  further  expansion  of  Culebra  work  •  possible  without  track  foremen. 
None  received  since  needs  stated  In  December.    Thirteen  |100-foremen,  no  rail- 
road experience,  received  last  two  steamers.    No  use  to  us.    No  trade  tools 
received." 
The  13  men  referred  to  in  this  message  are  as  follows : 

1.  James  F.  Cody,  experience  during  the  past  few  years  has  been  on  pack 
trains  in  the  Philippines. 

2.  James  Hayes ;  states  he  has  had  no  experience  as  foreman  at  all. 

3.  Peter  J.  Quinn ;  claims  several  years'  experience  In  the  United  States  Sig- 
nal Corps,  as  private,  sergeant  and  commissioned  oflScer. 

4.  James  J.  Tubman;  six  years  In  the  United  States  Battalion  of  Engineers; 
service  In  the  Philippines  as  superintendent  of  road  construction. 

5.  Charles  M.  Dodd ;  was  In  the  stone  business  in  New  York ;  superintendent 
of  the  Cuba  Stone  Quarry  Company  for  two  years;  later  employed  on  excava- 
tion of  foundations  for  Pabst  Brewing  Company,  at  Habana,  Cuba. 

6.  Joseph  B.  Sampsell ;  eleven  years*  experience  in  grading ;  last  four  In  em- 
ploy of  Philadelphia  Gas  Company. 

7.  John  C.  Stevens;  employed  for  the  past  ten  years  as  foreman  for  various 
telephone  and  electric  companies  In  New  York,  setting  poles. 

The  above  men  were  all  received  last  week.  Yesterday  we  received  by 
steamer  the  following :  . 

8.  Thill ;  experienced  in  ship  rigging. 

9.  Montelin ;  foreman  in  plumbing  and  dry-dock  work. 

10.  Vance;  experienced  in  army  work,  fortifications,  magazines,  and  earth- 
works. 

11.  Russell;  colored;  sewerage  and  water. 

12.  Derrlg;  had  a  chemical  factory. 

13.  Logan ;  experienced  at  ship  rigging. 

I  am  at  a  loss  as  to  what  to  do  with  these  men  and  will  probably  have  to 
discharge  them  all  within  a  week  or  two,  as  they  are  of  no  service  whatever 
to  us. 

The  man  who  has  had  experience  in  plumbing  work  I  am  turning  over  to 
Johnson,  and  am  trying  to  find  places  for  the  other  men. 

I  wish  you  would  arrange  to  stop  the  sending  of  this  kind  of  material  to  ns. 
As  I  wrote  you  yesterday,  we  have  got  to  the  limit  of  any  expansion  at  Culebra 
without  track  foremen.  We  have  been  getting  along  with  makeshifts  until  the 
work  has  now  got  to  that  scale  that  it  can  not  be  handled  that  way  any  tonger, 
and  it  is  imperative  that  we  have  experienced  men.  We  have  no  opportunity  at 
Culebra  for  running  a  kindergarten  in  track  work. 

Yours,  very  truly,  W.  E.  Daucht. 

Acting  Chief  Engineer. 


Panama,  April  25, 1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washington,  D.  C, 
Dear  Sir:  I  submit  herewith  the  following  brief  report  of  operations  In  the 
engineering  and  construction  department  for  the  week  ending  April  22, 1905: 

[F.  B.  Maltby,  division  engineer,  Cristobal.] 

The  work  has  been  continued  of  reconnolssance  and  building  stations  for  tri- 
angulation ;  also  for  the  relocation  of  the  Panama  Railroad  between  Gatnnclllo 
bridge  and  Monkey  Hill.  "^  ^^""  "^  ^--^.- 
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A  party  has  been  engaged  in  making  sarveys  of  the  yard  in  the  vicinity  of 
Cristobal,  locating  all  tracks,  buildings,  etc. 

Borings  are  in  progress  around  the  dry  dock  at  Cristobal  to  determine  the 
character  of  the  materia],  with  a  view  to  enlargement  of  the  dock. 

Various  track  work  has  been  In  progress. 

A  small  force  has  been  working  on  the  light  lumber  wharf  In  the  vicinity  of 
magazine  No.  4,  13  new  bents  having  been  completed. 

Oatun  section, — A  party  under  Mr.  Nichols,  assistant  engineer,  has  completed 
drawings  and  tables  to  accompany  his  final  report  on  special  work  assigned  to 
him. 

Cross  sections  of  the  canal  have  been  taken  from  the  lower  end  of  Gatun 
Island  to  K.  10.3. 

One  small  boring  party  Is  engaged  In  taking  borings  along  the  line  of  the 
canal. 

[H.  F.  Dose,  resident  engineer,  Bohio.] 

The  survey  of  the  upper  Chagres  for  the  purpose  of  locating  the  200-foot  con- 
tour for  the  right  fork  of  the  Chagres  River  has  l)een  completed  above  the 
junction  of  the  Pequeni,  and  is  now  in  progress  on  the  Pequeni  branch. 

The  Pequeni  is  a  more  important  stream  than  the  Chagres  al)ove  their  Junc- 
tion. The  fall  per  mile  Is  considerably  less  and  the  discharge  probably  some- 
what greater. 

The  party  engaged  in  boring  on  the  tunnel  line  has  done  nothing  during  the 
reek,  the  laborers  having  all  left  on  account  of  It  being  Holy  Week. 

At  Bas  Obispo  the  topographical  survey  has  been  In  progress,  covering  that 
portion  between  the  canal  and  the  Panama  Railroad. 

The  various  boring  parties  have  continued  work  intermittently  during  the 
week,  but  very  little  has  been  accomplished  on  account  of  the  holidays. 

[Boyd  Ehle,  acting  division  engineer,  Cnlebra.] 

The  work  at  Culebra  has  been  somewhat  interfered  with  during  the  week  on 
account  of  there  having  been  two  legal  holidays  according  to  the  governor's 
proclamation  and  the  disinclination  of  the  laborers  to  work  during  the  other 
days  of  the  week.    No  work  was  done  on  Good  Friday. 

The  total  number  of  cubic  yards  taken  out  during  the  week  was  27,471, 
being  an  average  of  5,494  yards  per  day  during  the  five  days  that  work  was 
carried  on. 

The  change  resulting  from  turning  back  to  the  Panama  Railroad  Company 
some  200  laborers  whom  we  received  from  them  also  interfered  somewhat  with 
the  work  and  has  made  a  reduction  In  the  force.  I  hope,  however,  that  this 
will  be  equalized  by  men  drifting  back  to  us  from  the  Panama  Railroad. 

Tbe  l)eglnning  of  the  rains  has  also  Interfered  with  the  work  to  some  extent, 
on  account  of  the  bad  effect  they  are  having  on  the  tracks  and  dumps. 

Surveys  and  technical  work. — Surveys  have  been  made  for  new  tracks  and  a 
rearrangement  of  the  yard  at  the  foot  of  the  hill  leading  up  to  level  90. 

SeTeral  surveys  of  lines  to  dumps  have  been  made,  cross  sections  continued, 
aod  markers  have  been  set  at  various  kilometers  and  points  of  curve  and  other 
governing  points. 

Progress  has  been  made  in  surveys  for  line  and  levels  from  K.  59  toward 
La  Boca.  Progress  has  been  made  in  all  the  general  work  in  the  way  of  topo- 
grapblcal,  mapping,  and  other  oflSce  work.  The  various  holidays,  however,  have 
delayed  the  field  work. 

[A.  C.  Harper,  resident  engineer,  La  Boca.] 

One  thousand  and  sixty  feet  of  line  has  been  cleared  for  cross-section  work 
and  for  topography. 

Clearing  for  trlangulation  station  on  Farfan  Hill  has  been  completed  and  the 
target  erected. 

A  reconnolsance  and  survey  of  Los  Tres  Hermanos  has  been  made  for  the 
purpose  of  locating  a  suitable  spot  for  the  erection  of  a  monument  to  mark  the 
tMmndary  line  between  the  Canal  Zone  and  the  Republic  of  Panama. 

[C.  E.  Davis,  engineer  waterworks  and  sewers.] 

Rio  Cfrande  reservoir, — Reconnolsance  surveys  have  been  made  for  a  possible 

reservoir  above  the  present  Rio  Grande  basin,  to  increase  the  storage  capacity. 

Swoply  ^^^*  R^  Qrande  reservoir  to  Pa/nama,—A.  small  amount  of  concrete 
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work  has  been  done  around  the  galvanized  pipe.  The  first  delivery  of  16-tDdi 
galvanized  cast-iron  pipe  from  the  final  consignment  for  the  Panama  water 
works  has  been  unloaded. 

Distribution  pipe  line  in  city  of  Panama, — ^Three  hundred  and  four  feet  of  10- 
inch  pipe  and  780  feet  of  8-inch  pipe  has  been  laid. 

Panama  sewers. — Five  hundred  and  seventy-six  feet  of  8-incb  pipe  has  Iwen 
laid  in  connection  with  the  waterworks  pipe. 

Culebra, — Work  has  been  continued  on  the  concrete  reservoir  back  of  tlie 
police  station. 

A  small  amount  of  4-inch  pipe  has  l)een  laid  along  the  west  side  of  the  canal 
as  a  distribution  line  for  mectianical  purposes. 

Empire  dam. — Work  has  been  continued  of  laying  Decauvllle  track  to  site  of 
the  dam. 

The  pumping  station  at  the  marine  camp  has  been  taken  charge  of  by  Ur. 
Davis,  by  request  of  the  officers  in  charge  of  the  mai:ines. 

Oorgona, — Work  has  l)een  continued  of  laying  the  cast-iron  pipe  for  fire  pro- 
tection of  the  Bas  Matachin  shops. 

Colon, — The  work  of  laying  Decauvllle  track  from  Mount  Hope  station  to  site 
of  the  dam  has  been  carried  on. 

Corozat — Al)out  200  feet  of  6-inch  pipe  has  been  laid,  completing  the  fire  pro- 
tection supply  around  the  hotel. 

Road  construction. — Work  has  been  continued  upon  the  La  Boca  road. 

The  Caledonia  bridge  has  been  completed. 

[M.  O.  Johnson,  8ai>erTising  architect.] 

The  various  carpenter  forces  at  different  points  along  the  line  have  been  te 
work  as  heretofore  outlined.  Fair  progress  has  been  made  with  the  bachdor 
quarters  at  Ck)rozal,  and  they  will  be  completed  in  about  two  weeks. 

The  work  of  Mr.  Johnson's  department  is  being  very  much  delayed  on  account 
of  lack  of  lumber. 

[C.  A.  Strom,  mechanical  engineer.] 

Bas  Matachin  shops, — The  overhauling  of  2  locomotives  has  been  completed 
and  the  work  continued  upon  3  others. 

Work  has  also  l)een  commenced  in  overhauling  1  additional  locomotive 

Forty-five  dump  cars  have  been  overhauled  ready  for  service. 

Empire  shops, — The  work  of  overhauling  8  locomotives  has  been  continued. 

General  repairs  on  4  locomotives  received  from  Culebra  have  been  contlnned 
and  work  commenced  on  2  others. 

Thirteen  dump  cars  have  l)een  repaired  ready  for  service. 

Cristobal  shops. — Work  has  been  continued  of  overhauling  2  Ck)oke  locomotives 
and  1  Rogers  switch  engine. 

The  work  of  installing  the  tie-boring  machine  and  engine  for  same  bas  been 
continued. 

EMPLOYEES. 

The  total  numl)er  of  men  at  work  on  April  19  was  as  follows: 

Silver  employees 4,257 

Gold  employees 840 

Total 5,097 

Very  respectfully, 

W.  E.  Dauchy, 
Acting  Chief  Engineer, 


Panama,  AprU  W,  1905, 
Mr.  John  F.  Wallace, 

Chief  Engineer,  Isthmian  Canal  Commission,  Washington,  D,  C, 
Dear  Sir:  Replying  to  your  letter  of  April  15  (inclosure  37),  asking  bow 
our  force  is  balanced  at  the  present  time,  will  state  that  we  have  a  surplus 
of  conductors  and  trainmen  in  the  transportation  department;  the  nomber  of 
enginemen  is  al)out  equal  to  our  demands  at  the  present  time.  We  have  at 
present  in  this  department  the  following :  Thirteen  yardmasters,  25  conductan* 
30  trainmen,  and  31  enginemen.  t 
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In  our  mining  dei>artment  we  have  16  steam-drill  men,  wbieb  Is  sufficient  for 
oar  present  needs. 

In  the  excavating  department  we  have  a  surplus  of  2  pit  foremen,  2  cranes- 
men,  and  1  engineer. 

In  the  track  department  we  have  about  8  foremen. 

Now,  as  to  our  needs  for  tlie  next  ninety  days,  we  have  a  sufficient  number  of 
trainmen  for  that  time,  provided  the  men  we  now  have  .remain  with  us  and 
prove  to  be  competent  men. 

In  our  mining  department  tlie  same  thing  is  true. 

As  to  our  needs  in  the  excavating  department,  the  whole  thing  binges  upon 
our  being  able  to  get  track  foremen  In  order  to  provide  for  additional  shovels, 
which  situation  I  have  explained  thoroughly  to  you  in  a  former  letter.  If  we 
receive  steam  shovels  fast  enough  to  erect  two  a  month  and  get  track  foremen 
sufficient  to  lay  track  to  prepare  for  them,  we  should  have  about  eight  additional 
steam-shovel  crews  in  the  next  ninety  days. 

As  to  track  foremen,  we  should  have  25  as  soon  as  they  can  be  sent  to  us. 

We  also  need  20  men  for  dump  foremen ;  these  should  be  track  foremen. 

To  summarize:  There  would  be  needed  in  the  next  ninety  days,  under  the 
above  conditions,  25  track  foremen ;  20  dump  foremen,  must  be  track  foremen ; 
8  steam-shovel  engineers ;  8  steam-shovel  crane  men ;  8  steam-shovel  firemen ;  8 
steam-shovel  pitmen ;  10  steam-drill  men. 

The  surplus  of  men  on  hand  at  the  present  time  Is  20  men,  divided  between 
trainmen  and  conductors. 

We  are  very  much  in  need  of  a  man  for  the  head  of  the  transportation  de- 
partment, and  also  for  the  department  of  dumps.  I  think,  also,  that  we  will 
liave  to  arrange  for  a  man  to  take  charge  of  the  mining  department,  as  Mr. 
Bennett  Is  not  handling  that  very  successfully. 

Mr.  Beecher  has  left  us,  and  I  have  put  Mr.  Zook  In  charge  of  both  transpor- 
tation and  track  departments  for  the  present 

I  think  it  is  also  important  that  a  man  be  secured  to  have  general  charge  of 
construction  matters  under  ^he  division  engineer  at  Culebra,  as  outlined  In  our 
organization  at  Culebra  before  you  went  to  the  States. 

Mr.  Boyd  Ehle  has  had  an  offer  to  go  back  to  the  States,  and  I  think  he  is 
Intending  to  accept  it  If  so,  this  Is  going  to  leave  us  very  short  of  executive 
men  at  Culebra. 

We  are  using  the  surplus  trainmen  as  far  as  possible  on  the  dumps. 

We  have  completed  the  erection  of  the  eighth  steam  shovel,  although  It  has 
not  yet  been  started  to  work. 

Tbe  complete  parts  of  two  other  shovels  are  here  now  upon  the  Isthmus  and 
incomplete  parts  of  two  additional  shovels. 

Yours,  truly,  W.  B.  Dauohy, 

Acting  Chief  Engineer, 


Panama,  April  26,  1905, 
Mr.  John  F.  Wallace. 

Chief  Engineer,  Mhmian  Canal  Commission,  Washington,  D,  C. 
I>CAB  Sib:  The  steamer  that  was  to  have  sailed  yesterday  will  not  get  away 
before  to-morrow.  I  had  thought  that  \ye  had  gotten  over  our  holiday  troubles 
of  last  wek,  but  Monday  (which  is  termed  ** Easter  Monday"  in  this  country) 
was  a  big  holiday  for  the  Jamaican  negroes  and  none  of  them  would  work.  We 
only  got  out  1,300  yards  that  day. 

Conditions  Improved  a  little  yesterday  (Tuesday)  and  we  got  out  4,200  yards, 
bat  a  large  number  of  the  negroes  had  not  returned  to  work. 

This  long  list  of  holidays  Is  going  to  greatly  interfere  with  our  output  this 
montb. 

We  bad  heavy  rains  Saturday,  Sunday,  and  Monday,  which  caused  a  good 
many  derailments  at  Culebra,  due  to  track  conditions. 

I  note  from  tbe  list  of  men  coming  on  the  steamer  that  sailed  on  Monday  that 
tbere  Is  no  track  foreman  among  them.    Please  get  some  track  foremen  started 
this  wety  or  things  will  come  to  a  standstill  nt  Culebra. 
l^ours,  truly, 

W.  E.  Dauchy,  Acting  Chief  Engineer, 
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Panama,  May  t,  1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  ComnUsHon,  Washington,  D,  C. 
Deab'  Sib  :  I  submit  herewith  the  following  brief  report  of  operations  in  the 
engineering  and  construction  department  for  the  week  ending  April  29,  1905: 

*  [F.  B.  Maltby,  division  engineer,  Cristobal.] 

The  work  of  relocation  of  the  Panama  Railroad  between  the  Gatundllo  River 
and  Monkey  Hill  has  been  completed.  Maps  and  profiles  have  not  yet  been 
made. 

The  work  of  reconnoissance  and  building  stations  for  triangulation  has  been 
continued  with  a  small  force. 

The  work  of  making  surveys  of  the  yards  in  the  vicinity  of  Cristobal,  with 
tracks,  buildings,  etc.,  and  also  locating  the  shore  line  and  wharves  around 
Colon,  has  been  continued. 

Some  additional  borings  have  been  made  around  the  dry  dock.  These  borings 
have  developed  the  fact  that  the  indurated  clay  in  which  the  dock  is  excavated 
disappears  very  close  to  the  north  side  of  the  dock ;  It  will,  therefore,  be  necea- 
sary  to  do  all  the  widening  on  the  south  side,  or  on  the  side  opposite  from  the 
one  contemplated  by  Mr.  List. 

A  party  has  been  placed  in  the  field  locating  the  center  line  of  the  canal  south 
from  K.  5. 

The  track  work  that  was  in  progress  has  been  continued. 

The  work  of  reconstructing  the  light  lumber  wharf  in  the  vicinity  of  maga- 
zine No.  4  has  been  continued  with  a  small  force. 

Qatun  section. — A  small  party  under  Mr.  Nichols  has  continued  work  of  sur- 
veying and  cross  sectioning  the  canal  and  making  borings  along  the  line  of 
same.  Difllculty  has  been  experienced  in  obtaining  labor  for  this  party,  and 
the  progress  has  been  slow. 

[H.  F.  Dose,  resident  engineer  at  Bohio.] 

Bohio, — ^Three  boring  machines  are  now  at  work  near  Tabemilla. 

The  surveying  party  at  Bohio  have  been  doing  ofllce  work  during  the  oitlre 
week. 

Bas  Obispo, — ^The  survey  party  on  the  upper  Chagres  has  completed  the  basin 
survey  to  the  20()-foot  contour  on  the  Chagres  River,  and  on  the  Pequenl  River 
and  tributaries  thereof  surveys  have  been  extended  approximately  4  miles 
above  the  Junction  of  the  two  streams. 

There  remains  now  about  8  miles  of  river  with  the  adjoining  topography  to 
be  surveyed.    It  is  expected  that  this  will  be  completed  about  June  1. 

The  boring  party  on  the  tunnel  line  has  resumed  operations.  This  party  bas 
been  delayed  on  account  of  lack  of  men. 

Paraiso. — ^Two  boring  machines  at  Paraiso  hare  made  five  borings  during  the 
past  week. 

[Boyd  Ehle,  actin«r  division  engineer,  Cnlebra.] 

The  work  at  Culebra  has  been  very  much  delayed  during  the  past  we^  l^ 
lack  of  laborers  on  the  dumps.  As  wet  weather  has  come  on  there  seems  to  be  a 
disinclination  on  the  part  of  the  men  to  work  on  the  dumps,  and  it  has  been 
very  dlfiScuIt,  if  not  impossible,  to  keep  them  at  it  This  notwithstanding  the 
fact  that  we  have  offered  them  the  inducement  of  the  171  cents  per  hour  rate. 

Monday  was  practically  lost  on  account  of  being  Easter  Monday,  and  none  of 
the  Jamaicans  would  work.    On  this  day  the  output  was  only  1,378  yards. 

The  output  for  the  week  was  26,577  yards,  being  an  average  of  4,430  yards 
per  day. 

Surveys  and  technical  work. — ^The  survey  of  the  center  line  from  K.  50  toward 
La  Boca  has  been  carried  nearly  to  the  intersection  with  the  long  tangent  to  La 
Boca.  The  center  line  has  now  been  cleared  and  measured  to  Gorgona,  and 
levels  taken  over  most  of  this  section. 

The  work  of  extending  the  culverts  between  Cucuracha  and  Pedro  Mlgud 
Junction  has  been  in  progress. 

The  preliminary  location  survey  for  the  Gamboa  track  to  the  dam  site  and  to 
the  bridge  over  the  Chagres  has  been  practically  completed. 

Two  small  parties  have  been  taking  topography  along  the  Panama  Railroad. 

The  rainfall  for  the  week  at  Culebra  was  1.78  inches. 
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[A.  C.  Harper,  resident  engineer.  La  Boca.] 

The  woi^  of  clearipg  for  cross-section  lines  for  topography  has  been  con- 
tinned  ;  also  staking  out  the  center  line. 

Clearing  for  triangolatlon  stations  on  North  Anoon,  San  Joan,  and  Agoa 
Dnlce  Hills  has  been  completed. 

[C.  B.  Daylfi,  engineer  waterworks  and  sewers.] 

Pipe  line  from  Rio  Orande  reservoir  to  Panama, — ^Three  gangs  have  been 
b-tarted  at  work  laying  16-inch  pipe  along  the  railroad  track  from  Rio  Grande 
to  Panama,  2,500  feet  having  been  laid  during  the  week. 

Digtribuiion  pipe  line,  city  of  Panama, — During  the  week  134  feet  of  10-inch 
pipe  and  1,632  feet  of  6-inch  pipe  has  been  laid. 

Panama  sewers. — Six  hundred  and  twenty  feet  of  8-inch  sewer  pipe  and  76 
feet  of  12-inch  sewer  pipe  has  been  laid. 

Culelnra, — Work  has  been  continued  of  concreting  the  reservoir  back  of  the 
police  station. 

The  6-inch  pipe  line  for  mechanical  purposes  has  been  laid  between  Culebra 
proi)er  and  Rio  Grande. 

Waterworks  for  marine  camp  at  Haute  Obispo, — Ck>nnection  has  been  made 
between  the  pumplng-station  supply  at  Bas  Obispo  and  the  tanks  located  at 
Haute  Obifi^K),  and  water  has  been  pumped  into  these  latter  tanks. 

Considerable  of  the  old  pipe  has  been  torn  up  and  preparation  made  for  in- 
stalling a  pumping  station  for  high  surface  system  at  this  place. 

Oorgona. — ^The  concrete  dam  across  the  river  has  been  completed. 

Colon  waterworks, — Work  has  been  confined  to  laying  DecanviUe  track  be- 
tween Mount  Hope  station  and  site  of  dam. 

[A.  M.  Burtt,  acting  sapervising  architect.] 

The  usual  forces  have  been  at  work  at  different  points  along  the  line  of  work 
in  this  department  Work  is  still  being  very  much  delayed  on  account  of  lack 
of  lumber. 

The  bachelor  quarters  at  Corozal  are  rapidly  nearing  completion,  a  portion  of 
the  upper  stories  being  ready  for  service. 

[C.  A.  Strom,  mechanical  engineer.] 

Bas  Matachin  shops, — ^The  overhauling  of  one  locomotive  has  been  completed 
and  work  continued  upon  three  others. 

Forty-one  dump  cars  have  been  overhauled  and  put  In  service. 

Empire  shops, — ^The  work  of  overhauling  three  locomotives  has  been  com- 
pleted and  the  work  of  overhauling  15  Is  now  in  progress. 

Twenty-three  cars  have  been  repaired.  These  are  old  cars  picked  up  along 
the  line. 

Five  labor  transpoitation  cars  have  been  also  finished  during  the  week  and 
five  more  are  under  way. 

Cristohal  shops, — ^Work  has  continued  on  the  overhauling  of  two  Cook  road 
engines  and  one  Roger's  switch  engine. 

Twenty  French  dump  cars  have  been  overhauled  and  made  ready  for  service. 

EMPLOYEES. 

The  number  of  men  at  work  on  April  26  was  as  follows : 

Men  paid  in  silver 4,271 

Men  paid  in  gold 921 

Total    6, 192 

Owin^  to  lack  of  rain  gauges  we  are  not  able  to  report  the  rainfall  at  Cris- 
tobal and  Panama. 

Very  respectfully,  W.  B.  Dauchy, 

Acting  Chief  Engineer. 
po — ^volS — 06 45  Ar> 
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Panama,  May  S,  1905. 
Bir.  John  F.  Wallace, 

Chief  Engineer,  Isthmian  Canal  Commission,  Washington,  D.  O. 

EteAB  Sib  :  While  yon  are  in  the  States  I  wish  yon  wonld.  If  possible,  arrange 
to  send  us  the  proper  nnmber  of  men  to  superintend  the  different  departments 
of  the  work  at  Culebra.  At  the  present  time  we  have  but  two  men  there,  who 
are  running  the  five  different  departments.    These  are  Mr.  Zook  and  Mr.  Galrln. 

Mr.  Zook  at  the  present  time  has  charge  of  the  track  department,  transportsr 
tion  department,  and  department  of  dumps. 

Mr.  Galvin  has  charge  of  the  excavating  department  and  mining  department 

We  should  have  at  the  present  time  the  proper  kind  of  a  man  to  take  charse 
of  the  transportation  department,  the  proper  kind  of  a  man  to  take  charge  of 
the  department  of  dumps,  and  the  proper  kind  of  a  man  to  take  charge  of  the 
department  of  mining. 

In  addition  to  these  we  should  have  a  good  second  in  each  d^[)artment  wbo 
is  capable  of  taking  charge  of  a  department  during  the  absence  of  the  bead, 
either  on  account  of  sickness  or  leave  or  absence  or  otherwise.  In  addition  to 
this  we  should  have  a  first-class  man  as  engineer  of  construction  to  assist  tbe 
division  engineer. 

With  regard  to  the  men  mentioned  above,  I  think  it  is  of  the  utmost  impo^ 
tancc  that  such  Inducements  in  the  way  of  salary  should  be  offered  to  the  heads 
of  these  departments  as  would  enable  us  to  make  a  proper  selection.  Or,  in 
other  words,  we  should  be  able  to  pick  our  men  instead  of  having  to  take  socb 
men  as  we  can  get 

What  we  need,  in  the  first  place,  are  men  that  are  competent,  and  in  the  next 
place,  men  that  will  stay  with  the  work.  In  order  to  get  a  cemented,  working 
organization,  it  is  necessary  to  have  some  degree  of  permanency,  particularly 
with  these  higher  class  men. 

Our  whole  organization  at  Culebra  at  the  present  time  l&cka  stability  on 
account  of  a  large  number  of  men  being  dumped  upon  us  in  a  short  space  of 
time  without  a  sufficient  number  of  men  in  the  higher  positions  to  train  them 
and  make  them  available,  particularly  when  the  kind  of  men  that  the  rank  and 
file  consist  of  is  taken  into  consideration,  and  the  further  fact  is  taken  into  con- 
sideration that  only  18  per  cent  of  the  gold  men  now  at  work  at  Culebra  were 
there  on  the  1st  of  January. 

Mr.  Ehle  has  received  a  cablegram  from  the  States  which  necessitates  his 
going  home  at  once.  This  will  throw  more  work  than  ever  upon  Mr.  Galvin  and 
Mr.  Zook,  who  are  both  doing  all  that  can  be  expected  of  them,  but  neither  of 
them  has  any  staff  whatever  in  the  way  of  competent  supervisors  or  assistants, 
and  each  one  of  them  at  the  present  time  has  several  times  as  much  to  attend 
to  as  he  can  attend  to  properly. 

I  call  your  attention  to  this  matter,  as  I  would  like  very  much  to  have  the 
men  for  these  positions  selected  while  you  are  in  the  States. 
Very  truly,  yours, 

W.  E.  Daucht, 
Acting  Chief  Engineer. 


Panama,  May  S,  19(^ 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washington,  D.  (7. 
Deab  Sib:  I  want  to  again  call  your  attention  to  the  character  of  tbe  men 
that  we  have  been  receiving  during  the  past  month.    No  doubt  the  shipping  of 
this  kind  of  men  has  l>een  stopped  by  this  time,  but  for  your  information  I 
present  the  facts  to  you. 

I  inclose  you  a  list  of  cases  of  incompetent  men  who  have  been  sent  out  re- 
cently.   This  is  in  addition  to  the  list  sent  you  by  last  steamer. 

I  wish  to  call  your  attention  particularly  to  the  case  of  Leslie  J.  Perry,  who 
was  sent  out  as  supervisor  of  dumps  at  a  salary  of  $175  per  month.  This  man's 
experience  during  the  past  nine  years  has  been  clerical  experience  in  some  de- 
partment at  Washington,  a  man  61  years  old.  He  is  not  at  all  suited  to  tbe  posi- 
tion he  was  sent  to  fllL 

Yours,  tyuly,  W.  B.  Daucht, 

Acting  Chief  Engineer^ 
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Panama,  May  4, 1905. 
Mr.  JoHK  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washkigion^  D,  (7. 

Dbab  Sib:  I  wrote  and  cabled  yoa  yesterday  with  regard  to  our  necessitieB 
for  additional  superiDtendents  at  Gaiebra.  Mr.  Eble  has  resigned,  partly  on 
account  of  having  received  a  better  offer  in  the  States,  and  partly  on  account 
of  the  condition  of  bis  family,  which  necessitated  his  returning  homa  It  was 
tlie  l)etter  offer,  however,  that  finally  decided  him  to  go. 

In  ttiis  connection  I  wish  to  state  that  Bir.  Galvin  has  asked  for  leave 
of  absence,  to  which  he  is  entitled  and  which  should  really  be  granted,  as  he 
bas  been  in  rather  poor  health  for  the  last  month  and  needs  a  rest  to  recuperate, 
but  it  seems  to  be  impossible  to  let  him  go  until  we  have  additional  men  at 
Cnlebnu 

I  have  arranged  to  put  Mr.  Zook  in  charge  as  acting  division  engineer.  He 
bas  practically  no  one  to  assist  him  but  Mr.  Oalvin.  Although  we  are  filling 
the  other  positions  with  such  material  as  we  liave,  it  is  only  a  makeshift 

I  have  Just  cabled  you  as  follows : 

**  Heavy  rains  have  put  tracks  and  dumps  in  bad  condition  at  Oulebra.  Out- 
put is  steadily  decreasing;  costs  liave  Increased  rapidly.  We  must  have  track 
foremen.    Need  tie  plates,  requisition  350A." 

Our  tracks  and  dumps  are  getting  in  very  bad  condition,  and  our  output  has 
dropped  down  to  3,000  or  4,000  yards  a  day.  Owing  to  tlie  fact  that  we  have  no 
track  foremen  to  keep  tilings  in  shape,  derailments  are  constantly  taking  place, 
dumps  are  slumping  off,  and  the  required  rebuilding  of  track  and  lack  of  proper 
superintendence  are  demoralizing  the  work  generally. 

I  am  giving  as  much  personal  attention  to  the  Culebra  division  as  I  have  time 
to  give,  but  tlie  situation  is  such  that  It  needs  the  proper  kind  of  a  man  there 
constantly.    Not  only  that,  but  he  needs  proper  help. 

We  have  heard  of  but  one  track  foreman  coming  from  the  States.  Unless  we 
get  a  large  number  of  them  and  get  them  promptly,  things  are  going  to  come 
very  nearly  to  a  standstill  at  Culebra. 

We  should  have  at  least  40  men  of  the  caliber  of  the  ordinary  section  foreman 
to  take  care  of  tracks  and  dumps  at  the  present  time,  whereas  we  have  but 
about  3  that  are  worth  their  salt 

It  is  imposible  to  find  track  foremen  among  the  trainmen  and  other  men 
being  sent  down  tiere.  They  are  not  upon  the  Isthmus  and  must  be  sent  from 
the  States  or  elsewhere. 

Tours,  truly,  W.  B.  Dauchy, 

Acting  Chief  Engineer* 

Panama,  May  6,  1905. 
Mr-  JoHif  F.  Wallace, 

Chief  Engineer,  Isthmian  Canal  Commission,  Washington,  D.  C, 

DcAB  Sib:  I  will  endeavor  to  give  you  an  idea  of  the  present  condition  of 
affairs  at  Culebra,  brought  about  by  very  heavy  rains  coming  upon  us  in  our 
unprepared  condition,  and  on  account  of  the  general  demoralization  due  to  the 
yellow-fever  scare  and  other  causes,  and  I  hope  that  when  you  have  read  this 
letter  you  will  not  class  me  as  a  pessimist 

1.  Regarding  tracks. — Owing  to  the  fact  that  we  have  been  almost  entirely 
witboat  track  foremen  during  the  whole  of  the  dry  season,  and  to  the  further 
fact  ttaat  it  has  been  necessary  to  keep  all  of  the  track  forces  that  we  had  at 
work  constructing  new  tracks  to  prepare  for  the  installation  of  steam  shovels,  we 
have  bad  no  opportunity  to  do  any  work  toward  fixing  up  existing  tracks  dur- 
ini;  tbe  dry  season  in  order  to  get  them  in  shape  for  the  rainy  weather. 

This,  together  with  track  conditions  brought  about  by  the  Belgian  rail  on 
Boft  ties  without  tie  plates,  has  caused  our  tracks  to  become  almost  impassa- 
ble now  that  we  have  had  a  couple  of  weeks  of  rainy  weather. 

I>erallmenti  are  taking  place  constantly,  and  without  proper  facilities  for 
rerailinfi^  engines  and  cars,  some  of  our  shovels  have  been  delayed  hours,  and 
sonietlines  days,  at  a  time. 

We  bave  as  yet  received  but  one  track  foreman,  but  I  am  very  glad  to  see 
that  tbere  are  several  on  the  steamers  that  have  left  New  York  and  NeW 
Orleans,  and  I  hope  that  these  men  will  be  followed  by  a  good  many  more. 

\t  la  Rolng  to  be  a  difficult  matter  to  do  proper  track  work  during  the  rainy 
weatber^  and  Just  how  successful  we  are  going  to  be  in  doing  it  remains  to  br 
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Been.    But  it  Is  going  to  be  necessary  to  have  proper  materials  in  the  way  of 
rails,  tie  plates,  and  fastenings. 

2.  Regarding  dumps. — ^Tbe  sticky  clay  material  which  we  have  been  handling 
on  level  90  meters  and  from  steam  shovels  202  and  103,  where  It  has  been  de- 
posited at  the  dumps,  is  acting  in  the  same  manner  as  it  acted  before  the 
material  was  taken  oat  of  the  cut,  and  this  to  a  greater  degree — ^that  is,  it 
slips  down  and  sloughs  off  from  the  dumps,  taking  the  track  with  it  In  some 
cases  and  in  others  leaving  great  holes  15  and  20  feet  deep,  making  the  dumps 
at  times  impassable  and  unsafe  for  engines  to  go  upon  them. 

Another  trouble  we  are  having  is  in  handling  this  sticky  material  on  accoimt 
of  it  sticking  fast  to  the  dump  cars,  in  all  cases  having  to  be  shoveled  off. 
This  takes  a  great  deal  of  time  and  is  very  expensive,  and  delays  very  moch 
the  working  of  the  steam  shovels.  I  am  trying  to  rectify  this  difficulty  by 
arranging  to  work  the  shovels  as  far  as  possible  in  harder  material,  bat  to 
do  this  is  going  to  necessitate  laying  a  large  amount  of  additional  track,  which 
can  not  be  done  at  once  on  account  of  the  difficulties  mentioned  under  the  head 
of  tracks. 

As  to  relieving  the  dump  situation  by  using  the  Panama  Railroad  to  dump 
from,  we  are  doing  this  In  the  case  of  steam  shovel  103,  using  the  Panama 
Railroad  between  Culebra  Y  and  Empire;  but  the  same  difficulty  comes  up 
with  regard  to  delays  on  account  of  material  sticking  to  the  cars. 

We  are  also  prevented  from  doing  this  to  any  great  extent  on  account  of  lack 
of  cars,  as  the  additional  time  it  takes  to  run  trains  any  distance  on  the  Pan- 
ama Railroad  necessitates  a  larger  number  of  cars  than  we  have  at  the  present 
time,  and  to  operate  in  this  way  successfully  we  should  have  flat  cars  so  that 
we  can  use  the  Lidgerwoods  and  bank  spreaders.  On  account  of  the  sitaatioD 
of  some  of  our  shovels  it  is  impossible  to  reach  the  Panama  Railroad  with  the 
output  at  present 

I  am  arranging  to  relieve  the  situation  somewhat  on  level  90  meters  by  tak- 
ing one  of  the  shovels  from  that  level  and  working  it  in  the  bottom  of  the  canal 
where  we  had  steam  shovel  105  working.  No.  ICC  is  working  at  the  barrier  at 
the  south  end  of  the  cut,  and  we  are  also  arranging  to  start  No.  106  at  this 
same  place  as  soon  as  we  can  get  the  track  laid ;  but  this  work  is  going  to  be 
necessarily  very  slow  and  expensive,  and  the  output  of  the  shovels  very  small 
while  it  is  going  on. 

Now,  these  conditions  of  tracks  and  dumps  are  the  result  of  lack  of  prepara- 
tion, which  has  been  due  to  lack  of  material  and  men.  I  am  satisfied  that  our 
shovels  can  work  during  the  rainy  season  in  a  satisfactory  manner,  and  the 
output  per  unit  approximate  what  we  have  estimated ;  but  to  reach  that  output 
during  the  rainy  season  is  going  to  necessitate  a  large  amount  of  preparatory 
work  in  the  way  of  proper  track  construction,  proper  dumping  facUitieB,  and 
proper  equipment,  which,  of  course,  is  going  to  take  time  to  prepare  and  instaU. 

3.  Regarding  men, — I  have  sent  you  one  or  two  cablegrams  the  past  few 
days  stating  our  needs.  The  yellow-fever  scare  has  caused  great  demoralisa- 
tion among  our  forces  all  along  the  line;  While  this  demoralization  is  entirely 
uncalled  for  and  unnecessary,  and  we  have  done  everything  we  can  to  check 
it,  yet  the  effect  upon  our  work  is  the  same. 

Yesterday  Mr.  Galvin  had  a  strong  attack  of  ''cold  feet"  and  has  quit  and 
is  going  back  by  the  steamer  Monday.  This  practically  leaves  Mr.  Zook  alone 
at  Culebra. 

We  have  arranged  a  temporary  organization,  as  follows,  and  will  do  the  best 
we  can : 

I  have  placed  one  of  Mr.  Ruggles*s  men,  a  young  man  by  the  name  of  Thorn, 
in  charge  of  excavating  matters. 

I  have  put  a  man  by  the  name  of  Charles  B.  Vettler  in  charge  of  transporta- 
tion matters.  Mr.  Vettler  is  one  of  our  yard  masters  lately  sent  out,  and  while 
I  do  not  know  much  about  him  at  present,  he  appears  to  be  above  the  balance 
of  the  men  we  have  been  receiving  in  intelligence,  and  the  only  thing  we  can  do 
is  to  give  him  a  trial. 

I  have  put  mining  matters  In  charge  of  William  D.  Waltman,  a  young  fellow 
who  has  recently  come  to  us  who  has  had  no  great  experience,  but  who  seems  to 
be  a  bright  young  man  and  is  more  available  than  anyone  we  have. 

As  to  dumps,  we  have  three  dump  supervisors  coming  on  steamers  now  on  tbe 
way,  and  if  they  all  have  not  reached  their  dotage  and  have  had  any  experience 
whatever  tending  to  fit  them  for  the  work,  we  hope  to  select  some  material  oat 
of  the  three  to  look  after  dump  matters.    The  last  man  sent  us  as  superrlaor  of 
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dnmpfl  was  a  man  61  yean  old,  and  his  only  experience  has  been  in  a  clerical 
line. 

I  have  pot  Mr.  A-  T.  Davis  temporarily  in  charge  of  tracks.  While  he  is  not 
fitted  for  the  job,  he  is  the  only  available  man  we  have. 

In  r^^ard  to  laborers,  we  find  it  almost  impossible  to  get  laborers  to  work 
during  the  rains,  so  that  when  we  have  a  large  amount  of  wet  weather,  as  we 
have  bad  in  the  last  few  days,  everything  practically  stops. 

We  have  a  large  surplus  of  trainmen  and  conductors,  some  of  them  pretty 
fair  men,  others  not  worth  much.  I  think,  however,  that  a  large  number  of 
them  are  going  to  quit  after  pay  day,  as  they  are  all  affected  by  the'  yellow- 
fever  scare. 

We  have  one  man  who  lately  came  down  as  supervisor  of  engines  by  the  name 
of  Murray,  who  is  a  good  man  and  is  doing  good  service. 

A  general  yardmaster  by  the  name  of  Callahan  arrived  here  last  week,  at 
|]75  per  month.    He  never  went  to  work  and  took  the  next  steamer  back. 

I  hardly  know  what  to  recommend  with  regard  to  stopping  the  sending  of 
additional  trainmen  and  steam-shovel  men.  The  steam-shovel  men  thus  far  do 
not  seem  to  have  be&a  affected  by  the  demoralization  as  much  as  the  other 
d^Mutments,  and  most  of  them  are  doing  good  work,  but  from  the  present  out- 
look it  seems  to  me  that  we  can  do  little  or  nothing  in  the  way  of  expansion  until 
a  large  amount  of  preparatory  work  has  been  done,  and  that  being  tlie  case  it 
does  not  seem  to  me  that  we  are  going  to  be  able  to  use  the  number  of  trainmen 
that  we  have  on  hand  for  some  time  to  come.  On  the  other  hand,  if  a  large  per- 
oeatage  of  them  get  frightened  and  leave  we  may  not  have  a  surplus. 

4.  Reffarding  buildings, — On  account  of  having  no  lumber  we  have  not  been 
able  to  push  the  work  of  preparing  quarters  for  men.  At  the  present  time  we 
are  more  crowded  than  we  have  been  at  any  time  since  the  work  started. 

The  hotel  at  Culebra  which  was  designed  to  accommodate  60  men  now  has 
102  occupants,  and  all  of  the  houses  are  more  than  full,  and  we  are  putting 
men  in  tents. 

This  crowded  condition  is,  of  course,  causing  dissatisfaction  among  the  men, 
particularly  now  that  the  wet  weather  is  upon  us.  Men  come  in  from  the  work 
wet  through,  and  where  several  of  them  are  in  a  small  room  with  wet  clothing 
and  so  on,  it  is  unpleasant  for  them,  and  Is  one  of  the  reasons  for  dissatisfaction. 

We  are  doing  all  we  can  to  rush  preparation  of  the  quarters  for  marines  at 
11:1  nt  Obispo,  so  that  we  can  have  the  use  of  the  buildings  at  Empire.  But  this 
is  delayed  on  account  of  material,  and  also  on  account  of  Lieutenant  Wood's 
objection  to  going  there  until  sanitary  conditions  are  put  in  the  best  possible 
sliape. 
Our  output  at  Culebra  for  the  past  week  has  been  as  follows: 

Coble  yards. 

Monday 3. 935 

Tiies<lay 3,  OOS 

Wednesday 3, 624 

Thursday 3,200 

Friday 1, 215 

On  Friday  it  rained  all  day,  which  practically  knocks  out  the  entire  output 
Witb  the  number  of  gold  men  that  we  now  have  at  Culebra  our  expenses  are 
sucb  tliat  our  unit  costs  are  going  to  go  sky  high  on  account  of  the  decreased 
output  and  time  lost  on  account  of  rains. 

Wbile  the  outlook  is  far  from  encouraging  at  the  present  time  we  will  do  the 
best  "we  can  under  the  existing  circumstances,  but  I  am  strongly  of  the  opinion 
tliat  our  efforts  during  the  next  few  months  have  got  to  be  devoted  to  prepara- 
tion rather  than  to  an  expansion  of  work. 
Toars,  truly, 

W.  B.  Dauohy,  Acting  Chief  Engineer, 


Panama,  May  8,  1905. 
Mr.  JoBH  F.  Waixacb, 

Chief  Engineer,  Washington,  D.  O. 
Dkab  Sib:   I  send  you  herewith  a  memorandum  sheet  showing  the  output  at 
Culebra  tor  the  month  of  April  and  the  cost  of  the  principal  items.    This  sheet 
is  gotten  out  in  advance  of  the  regular  report  and  there  may  be  some  minor 
cHigtJ^gieB^  but  probably  none  to  amount  to  anything.  .  y.u-..uuy  ^^^^^.^ 
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In  this  connection  I  wish  to  state  that  Mr.  Rnggles  some  way  is  ail  mixed 
up  on  his  figures  for  the  monthly  estimate  for  April.  As  yon  know,  heretofore 
our  carload  measurements  have  checked  very  closely  each  month  with  cross- 
section  measurements,  hut  for  the  month  of  April  the  figures  are  away  off. 
Mr.  Ruggles's  estimates  only  giving  us  114,085  cubic  yards,  when  our  carload 
records  show  129,638  cubic  yards. 

The  discrepancy  is  largely  at  steam  shovels  202,  101,  and  102,  all  three  of 
which  are  working  in  sliding  material. 

I  have  tried  to  get  this  matter  straightened  out,  but  Mr.  Buggies  Is  sick  lu 
bed  and*the  men  who  did  the  cross  sectioning  are  some  of  them  away,  so  that 
I  have  decided  to  take  as  a  basis  for  the  estimate  for  the  month  of  April  the 
figures  as  given  by  Mr.  Ruggles*s  cross  sections  in  all  cases  except  at  steam 
shovels  101,  102,  and  202,  in  which  cases  I  have  taken  the  carload  measuremeoti 
as  the  output  for  the  month  in  place  of  cross-section  measurements,  as  I  am 
positive  the  cross-section  measurements  do  not  show  even  approximately  tbe 
monthly  output  After  Mr.  Ruggles  gets  well  I  will  try  to  have  him  straighten 
this  out 

This  gives  as  the  output  for  the  month  only  126,748  cubic  yards,  as  against 
132,840  cubic  yards  for  the  month  of  March,  when,  in  fact  we  took  out  nearly 
300  cars  of  material  more  in  April  than  we  did  In  March,  and  the  cars  were 
loaded  equally  as  well. 

Taking  these  figures  as  the  basis  of  our  estimate,  our  costs  for  April,  yoo 
will  note,  are  52  cents  per  yard.  On  this  amount  31  cents  per  yard  is  due  to 
surplus  train  men  who  have  l>een  of  no  service  to  us,  and  also  on  account  of  wages 
paid  for  time  of  men  in  transit  between  tlie  States  and  Gulebra.  If  these  items 
were  deducted  it  would  make  the  cost  about  481  cents  per  cubic  yard  for  the 
month  of  April. 

The  pf&mary  reason  for  the  increase  of  about  5  cents  over  the  month  of 
March  is  the  large  amount  of  time  lost  during  the  latter  part  of  the  month  on 
account  of  holidays  and  holy  week. 

Very  respectfully,  W.  B.  Dauchy, 

Acting  Chief  Engineer, 

Approwimate  comparative  statement  of  cost  of  work  at  Culehra  during  the 
months  of  March  and  April,  1905. 

[CoBt  in  United  States  gold.] 


Character  of  work 


March,  1905, 

total  oatpnt 

182,840  cubic 

yards. 


April,  ]«&, 

total  ontoat 

125,7«G^ie 

yards. 


Plant  (covered  by  arbitraries) 

Mining 

Loading 

Transportation 

Dnmps 

Maintenance  of  tracks 

General  expense 

Total 


aoaoo 
.mo 

.0706 
.1105 
.0471 
.0485 


aotto 

.OSS 


im 
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Isthmian  Canal  Commission, 

Panama,  May  9,  J9(^. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission,  Washington,  D.  (7. 
Deab  Sib:  I  submit  herewith  the  following  report  of  the  operations  of  the 
engineering  and  construction  department  during  the  month  of  April,  1905: 

[F.  B.  Maltby,  division  engineer,  Cristobal.] 

Beginning  with  the  month  topographical  surveys  were  in  progress  to  obtain 
necessary  information  for  the  relocation  of  the  Panama  Railroad  between 
Gatuncillo  and  Monkey  Hill.  Since  then  the  line  has  been  run  upon  the  ground 
and  completed. 

Surveys  are  in  progress  to  determine  the  location  of  the  shore  line,  wharres, 
piers,  tracks,  and  buildings,  and  other  features  of  tiie  territory  from  the  dfj 
dock  to  the  beach  at  the  north  end  of  Colon*  ^,y,u...u  uy  ^_.^^^.^ 
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A  Bmall  party  has  erected  some  stations  and  signals  for  a  system  of  tri- 
aoguiation. 

Borings  have  been  made  around  tbe  outside  of  the  dry  dock  to  ascertain  the 
character  of  the  material,  with  special  reference  to  tbe  enlargement  of  the  dock. 

Tlie  work  of  remodeling  the  tracks  in  tlie  Cristobal  yards  has  been  In  progress. 

Tbe  material  tracks  at  wharf  14  have  been  repaired  and  all  the  tracks  In  the 
yard  at  Fox  River.  The  tracks  leading  to  the  machine  shops  have  been  prac- 
tically rebnUt 

Wharf  work. — ^The  wharf  woric  has  been  confined  to  the  reconstruction  of  the 
light  lumber  wharf  near  magazine  4,  and  owing  to  the  lack  of  material  only  a 
small  force  has  been  employed. 

A  sbed  has  been  erected  over  the  tie-boring  machine  near  wharf  14. 

Tbe  health  of  the  party  throughout  the  month  has  been  exceptionally  good. 

(Mun  section. — ^A  very  small  parly,  under  Mr.  Nichols,  has  completed  the  field 
woric,  maps,  tables,  and  report  on  certain  special  work  assigned  to  him  by  the 
chief  engineer.  Surveys  of  the  canal  between  Gatun  and  Bohio,  and  borings 
aloDg  the  line  of  same,  have  been  in  progress,  but  owing  to  the  scarcity  of  labor 
tbe  progress  has  been  slow. 

[H.  F.  Dose,  resident  engineer,  Bohio.] 

Oo  tbe  Ist  of  the  month,  owing  to  Mr.  Boyd  Ehle,  resident  engineer  at  Has 
Obiq;K),  having  been  transferred  to  Gulebra  as  acting  division  engineer,  Mr.  Dose 
was  put  in  charge  of  the  work  at  both  Bohio  and  Bas  Obispo. 

Bohio, — ^The  survey  party  at  Bohio  has  completed  the  tabulation  of  records 
and  data  relating  to  final  reports  on  an  investigation  at  Bohio  for  the  period 
ending  February  28,  1905;  survey  of  the  Panama  Railroad  from  Cristobal  to 
San  Pablo  has  been  completed  and  estimates  of  costs  of  construction  made. 

The  largest  portion  of  the  work  done  during  the  month  has  been  office  work. 

Bas  Olispo. — ^The  basin  survey  of  the  upper  Chagres  has  been  continued  with 
tome  interruptions  due  to  religious  holidays  observed  by  the  laborers. 

The  topography  adjoining  the  Chagres  and  all  its  tributaries  has  been  taken 
to  the  200-foot  contour  and  the  valley  of  the  Pequenl  River,  including  its  tribu- 
taries, has  been  covered  to  a  point  some  distance  above  the  settlement  of  San 
Jnan. 

Tbe  progress  of  the  party  In  charge  of  the  boring  of  the  tunnel  line  has  been 
slow  on  account  of  the  difficulty  in  obtaining  laborers. 

Two  borings  on  this  line  had  been  completed  previous  to  April,  and  during  the 
month  a  party  was  working  on  the  third  boring. 

Two  boring  machines  have  also  been  at  work  near  Empire,  two  at  Paraiso, 
and  three  between  Tabemilla  and  Bohio. 

[Boyd  Ehle,  acting  division  engineer,  Onlebnk] 

The  total  amount  of  material  taken  out  of  the  cut  at  Culebra  during  the 
month  of  April  was  126,749  cubic  yards,  as  against  182^40  cubic  yards  in  the 
month  of  March. 

The  decrease  in  the  output  was  due  to  the  fact  that  there  were  but  twenty- 
four  working  days  In  the  month  of  April,  as  against  twenty-seven  in  the  month 
of  March,  and  work  was  very  much  delayed  during  Holy  Week  and  various 
Jamaican  holidays  during  the  latter  part  of  the  month. 

The  cost  per  cubic  yard  of  material  removed  during  April  was  52.4  cents,  as 
against  43.8  cents  during  the  month  of  March. 

This  increase  in  cost  is  due  to,  first,  the  decreased  output  caused  by  numerous 
holidays,  tbe  organization  at  Culebra  now  consisting  of  such  a  large  number 
of  gold  employees  that  a  large  portion  of  our  daily  expense  is  constant,  whether 
any  work  Is  done  or  not,  and  where  time  is  lost  on  account  of  holidays  or  lack  of 
sufficient  labor  the  cost  of  the  output  is  very  materially  increased. 

The  second  cause  for  increased  expense  is  the  fact  of  having  a  surplus  of  men 
above  the  needs  of  the  work  in  certain  departments,  particularly  in  the  transpor- 
tation department,  and  the  increased  cost  due  to  the  payment  of  men  in  transit 
from  the  United  States. 

These  last  two  items  amount  to  8.4  cents  per  cubic  yard  on  the  entire  ou^ut 
tor  tbe  montb. 

On  April  10  another  <me  of  the  new  70-ton  Bucyrus  steam  shovels  was  put  to 
work. 

Dnring  tbe  last  week  in  the  month  the  rainy  season  started  in,  and  its  effect 
began  to  be  felt  at  once  in  the  general  cendition  pf  tracks  and  dumps.    On 
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account  of  lack  of  preparatory  work  darlni:  tbe  dry  Beaaon,  which  had  not  been 
done  on  account  of  the  lack  of  track  foremen,  tools,  and  proper  material,  tbe 
tracks  are  In  no  condition  to  stand  up  under  traffic  during  wet  weather. 

Tbe  consequence  is  that  as  soon  as  the  rains  ccMumenced  the  tracks  began  to 
go  down,  and  derailments,  which  had  bothered  us  more  or  less  during  the  dry 
season,  became  much  more  ftequent . 

On  the  dumps  the  clayey  material  which  had  been  hauled  out  during  the  dry 
weather,  as  soon  as  it  beg^  to  feel  the  effects  of  the  rain,  commenced  to  settle 
and  slough  off,  putting  some  of  the  dumps  in  almost  Impassable  condition. 

In  addition  to  this  trouble  of  sliding,  this  clayey  material  which  was  taken 
out  of  the  cut  when  it  is  rained  upon  stidcs  to  the  dump  cars  and  has  to  be 
shoveled  off  by  hand,  which  causes  a  great  deal  of  delay  and  adds  greatly  to 
the  expense. 

The  labor  situation  has  be^  a  little  worse  during  April  than  during  the  pre- 
ceding month.  The  average  number  of  laborers  employed  in  all  departments 
was  1,705  in  the  month  of  April,  as  against  1,887  in  the  month  of  March. 

Several  new  dumps  have  been  established  along  the  Rio  Grande  Valley,  near 
the  village  of  Lirio  and  at  Paraiso,  and  tracks  leading  to  them  have  been  IjUd 

Tracks  have  also  been  laid  pr^aratory  to  starting  steam  shovels  Nos.  105  and 
106  and  French  excavator  Na  18.  French  excavator  No.  18  was  started  at  work 
on  the  8th  of  the  month  in  order  to  cut  an  opening  through  the  barrier  at  th^^oath 
end  of  the  cut  in  order  to  prepare  for  steam-shovel  work.  The  output  of  tUs 
excavator  lias  been  very  small,  and  the  work  it  has  been  doing  has  been 
entirely  of  a  preparatory  nature. 

The  need  of  track  foremen,  which  was  mentioned  in  the  report  for  March,  is 
more  pressing  now  than  ever,  no  track  foremen  whatever  having  been  received 
during  the  month  of  April. 

The  rains  having  started  during  the  latter  part  of  the  month  has  made  it 
necessary  to  put  what  track  men  there  are  working  upon  such  trades  as  are 
laid  in  order  to  keep  them  in  passable  condition,  which  has  made  it  necessary 
to  stop  all  laying  of  new  tracks  preparatory  to  installing  additional  steam 
shovels. 

[A.  O.  Harper,  resident  engineer.  La  Booa.] 

The  work  that  Mr.  Harper  has  been  doing  during  the  month  has  been  entirely 
of  a  preparatory  nature,  and  consisted  of  cutting  of  lines  in  order  to  enable 
surveys  to  be  made  and  preparing  triangulation  stations. 

[O.  B.  Davis,  engineer  waterworks  and  sewers.] 

Panama  waienoorks, — ^No  work  has  been  done  on  the  Rio  Grande  reservoir. 
The  elevation  of  the  water  in  the  reservoir  has  been  kept  at  approximately  225 
feet  during  the  month,  water  being  turned  off  every  few  days  for  supplying  tlie 
demands  of  Gulebra  cut    . 

The  discharge  of  the  Rio  Grande  into  the  reservoir  reached  the  mlnimom  flow 
during  this  month  of  approximately  300,000  gallons  per  twenty-four  hours.  Tbe 
rains  during  the  latter  part  of  the  month  have  increased  this  flow. 

On  April  18  the  balance  of  the  water  pipe  arrived  in  Oolon.  Delivery  of 
several  thousand  feet  of  16-inch  pipe  has  been  made  and  2,800  feet  of  it  laid 
upon  the  supply  line  between  Rio  Grande  reservoir  and  Panama. 

In  the  city  of  Panama  8,565  feet  of  various  sizes  of  distribution  pipe  bave 
been  laid. 

Panama  sewers, — Sewer  pipe  has  been  laid  during  tbe  month  oontiniioasly 
with  the  water  pipe,  about  2,000  feet  having  been  laid  of  different  slies. 

Ouleln'a, — ^The  distribution  reservoir  back  of  the  police  station  has  been  com- 
pleted, and  the  work  of  laying  the  main  on  the  west  side  of  the  cut  tor  mecbaa- 
Ical  purposes  has  been  continued. 

Coroeah — ^A  small  force  has  been  engaged  in  laying  a  6-inch  line  of  pipe  to 
the  bachelor  quarters  at  Corozal.  This  will  be  connected  with  the  main  dis- 
tribution line  leading  to  Parama  and  will  furnish  excellent  water  service. 

Oorgona. — A  line  of  6-inch  pipe  has  been  laid  from  near  Gorgona  Stattoo  to 
Bas  Matachin  shops  for  fire  protection  of  the  shops.  t 

The  concrete  dam  across  the  river  has  been  completed,  providing  storage  at 
the  site  of  the  pumping  station  for  several  millions  of  gallons. 

Haut  Obispo, — ^A  force  of  7  or  8  men  has  been  employed  during  the  last  week 
of  the  month  in  installing  the  waterworks  system  at  Haut  Obispo  to  supply  the 
new  quarters  of  the  marines.  r^  i 

..gitizedbyLiOOgle 
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.Empire, — ^A  construction  force  has  been  organized  for  work  on  tbe  dam,  the 
site  for  which  has  been  deared  and  a  Decanville  railroad  is  now  being  laid  to 
tbe  same  from  the  Panama  Etallroad  track  at  Empire. 

Colon. — Preparatory  work  has  been  done,  consisting  of  laying  Decanyllle  track 
from  the  Panama  Railroad  at  Mount  Hope  to  the  site  of  the  dam.  Preparations 
are  now  being  made  to  posh  this  work,  but  not  much  can  be  done  until  more 
laborers  are  obtained. 

[A.  M.  Bmtt,  Acting  soperrisiiig  archlieot] 

At  Ancon  Ho^ital  grounds  minor  r^airs  have  been  made  to  buildings,  and 
the  4  houses  comprising  the  leper  hospital  are  practically  completed  and  will  be 
turned  oyer  to  the  sanitary  department  as  soon  as  painted. 

The  new  hotel  for  bachelors  at  Corosal  Is  practically  completed,  28  rooms 
being  now  occupied. 

Work  on  the  new  houses  to  be  used  as  quarters  for  married  employees  has 
been  commenced  and  fair  progress  has  been  made. 

The  work  of  repairing  houses  for  sanitary  and  other  departments  at  Mira- 
tlores  has  beoi  completed  as  far  as  authorized. 

Minor  repairs  have  been  made  to  bouses  at  Paraiso,  Empire,  Bas  Obispo, 
Mataehin,  Gorgona,  Mamei,  Gatun,  and  Monkey  Hill. 

At  Cristobal  34  buildings  are  being  raised  and  repaired. 

Tlie  construction  of  the  new  police  station  and  new  detention  hospital  at 
Cristobal  is  well  under  way. 

[O.  A.  Strom,  mechanical  engineer.] 

The  work  of  the  three  shops  at  Bas  Mataehin,  Empire,  and  Cristobal  has  been 
largely  deroted  to  orerhaullng  of  engines  and  dump  cars.    Twelve  locomotives  * 
taken  from  the  storehouses  have  been  overhauled  and  placed  In  service. 

In  addition  to  these,  special  general  repairs  have  been  made  to  7  locomotives 
temporarily  disabled  at  Culebra.  Repairs  have  been  completed  on  234  of  the  old 
French  dump  cars,  and  these  have  been  sent  to  Culebra  to  take  the  place  of  the 
bad-order  cars  shipped  from  there  to  the  rtiops. 

Ah  no  lumber  has  been  available,  it  has  been  Impossible  to  commence  the 
erection  of  buildings  for  the  enlargement  of  the  shops  that  have  been  authorized. 

The  work  of  r^alrlng  French  dump  cars  has  been  seriously  delayed  on  ac- 
count of  lack  of  material  that  was  ordered  from  the  States  last  November. 

Notices  are  now  being  received  of  tbe  shipment  of  this  material,  and  It  Is 
hcqied  that  a  better  showing  may  be  made  upon  its  arrivaL 

BMFL0TKB8. 

On  tbe  29th  of  April  the  number  of  employees  carried  on  tbe  pay  rolls  was  as 
follows : 

Number  paid  In  silver  currency 4, 120 

Number  paid  In  gold  currency 912 

Total - 5, 032 

Very  respectfully, 

W.  B.  Daucht, 
Acting  Chief  Engineer, 


Panama,  May  22,  1905. 
Mr.  John  F.  Wallace, 

Chief  Engineer  Isthmian  Canal  Commission^  Ancon. 

I>KAR  Bib:  It  Is  going  to  be  necessary  to  do  a  large  amount  of  preparatory 
work  petore  we  can  install  many  additional  steam  shovels  at  Culebra.  On 
May  6  I  wrote  you  quite  fully  with  regard  to  the  conditions  of  the  work  at 
Culebra;  not  knowing  whether  this  letter  reached  you  at  Washington  before 
yen  left  there,  I  attach  a  copy  hereto. 

Tlie  conditions  existing  at  Culebra  are  no  better  than  when  this  letter  was 
written,  but  are  a  little  worse,  and  will  get  no  better  until  we  get  things  shaped 
op  in  a  proper  manner  for  taking  care  of  the  output  ^,y,  ,...u  uy ^^^.^ 
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I  therefore  make  the  following  recommendatloiifl  with  regard  to  pr^Miratory 
work,  which  I  consider  necessary  to  be  done : 

A  double-track  railroad  should  be  laid  from  the  vicinity  ot  Pedro  Higoel 
Junction  along  the  center  line  of  the  canal  to  the  barrier  that  is  now  being  re- 
moved at  the  south  end  of  the  high  portion  of  the  Gulebra  cut  This  doable- 
track  road  sliould  be  connected  with  the  present  Panama  Railroad  at  Paraiflo 
and,  perhaps,  one  or  two  other  points  between  the  Rio  Grande  reeerroir  and 
Pedro  Miguel. 

It  should  also  be  connected  with  the  old  Panama  Railroad  at  two  or  three 
different  points  between  Pedro  Miguel  Junction  and  Gucuracha. 

A  double-trade  railroad  should  be  laid  from  the  Ghagres  River  near  Bas 
Obispo  along  the  lowest  excavation  in  the  canal  to  Gulebra,  this  to  be  con- 
nected with  tlie  Panama  Railroad  at  a  point  between  Empire  and  Las  Cafl- 
cadas,  at  Bas  Obispo,  and  at  a  point  about  halfway  between  Las  Gascadas  and 
Has  Obispo. 

The  double-track  railroad  in  hoih  of  these  cases  to  be  used  for  excavating 
tracks,  in  order  to  shape  the  cut  up  for  proper  working  on  the  terrace  plan ;  and 
the  Panama  Railroad  should  be  used  as  an  outlet  for  hauling  away  the  material 
through  the  various  connections  suggested  above. 

Wherever  these  connecting  tracks  leading  from  the  double-track  line  along 
the  center  of  the  canal  to  the  Panama  Railroad,  join  tlie  latter,  storage  yards 
should  be  put  in,  so  that  loaded  cars  taken  from  the  steam  shovels  could  be 
set  out  at  these  points  and  taken  from  there  to  dumping  points  by  trains  run- 
ning exclusively  over  the  Panama  Railroad. 

This  arrangement  would  give  an  outlet  fbr  the  material  on  hoih  the  east 
and  west  sides  of  the  south  end  of  the  cut,  and  on  the  west  side  at  the  north  aid 
of  the  cut  As  to  the  material  to  be  taken  out  on  the  east  side  at  the  nortb 
end  of  the  cut,  perhaps  the  most  advantageous  way  of  handling  It  would  be 
the  construction  of  a  track  leading  to  the  Gamboa  dam  site;  Mr.  Ruggles  has 
made  a  preliminary  survey  of  such  a  track.  It  will  be  In  the  neighborhood  of 
4  miles  long  and  will  be  very  heavy  work. 

If  this  track  is  constructed,  it  will  require  a  regular  grading  outfit  in  the  way 
of  a  large  number  of  teams,  scrapers,  etc,  and  will  take  quite  a  little  time  to 
construct 

If  this  line  is  constructed,  a  connection  between  it  and  the  Panama  Railroad 
in  the  vicinity  of  Matachin  should  be  made  in  order  to  get  equipment  fuel,  and 
supplies  to  this  piece  of  track. 

A  new  switch-back  track  should  also  be  constructed  at  once  connecting  level 
90  meters  with  the  lower  level.  This  is  absolutely  necessary  in  order  to  carry 
on  any  further  work  at  lower  levels  on  the  east  side  of  the  canal  below  level  90. 

The  tracks  comprising  what  we  now  call  the  **  Lirio  yard,"  on  the  east  side 
of  the  cut  north  of  our  engine  house,  should  also  be  rearranged  and  a  track 
extending  from  this  yard  along  the  east  side  of  the  canal  outside  of  the  canal 
prism  be  constructed.  This  Is  necessary  in  order  to  get  rid  of  ttie  tra<to  which 
are  now  within  the  canal  prism  and  are  in  the  way  of  future  operations  in  tbat 
locality. 

The  question  of  moving  the  houses  from  ttie  old  village  of  Gulebra  should  be 
taken  up  at  once,  as  in  order  to  carry  on  our  work  on  that  side  of  the  canal  it 
is  necessary  to  move  back  the  old  Panama  Railroad  to  the  limits  of  the  canal 
prism  and  start  steam  shovels  working  along  in  front  of  the  village  in  order  to 
shape  up  the  cut  for  excavation  at  lower  levels. 

A  map  of  this  property  has  been  made  and  was  given  to  Gov^nor  Davis 
some  time  ago,  requesting  that  arrang^nents  be  made  to  put  us  in  possession 
of  this  property. 

The  question  of  the  control  of  the  Sardinilla  River  and  the  east  fork  of  the 
Obispo  River  should  be  decided  upon  and  the  work  of  such  control  put  into 
effect  at  once,  as  these  two  streams,  which  come  together  near  Las  Gascadas, 
flow  along  the  center  line  of  the  canal  from  that  point  to  Bas  Obispo,  and  bnt 
little  work  can  be  done  in  that  vicini^  until  this  water  is  taken  care  of  in  some 
manner,  nor  can  the  canal  be  deepened  to  any  great  extent  betwe^i  Empire  and 
Bas  Obispo  until  this  water  is  taken  care  of,  as  it  is  necessary  in  order  to  pro- 
vide drainage  the  whole  length  of  the  cut  to  open  out  this  portion  of  the  canal 
through  which  the  river  now  runs. 

In  order  to  use  the  new  equipment  a  portion  of  which  is  now  on  the  Istfaoina 
it  is  going  to  be  necessary  to  relay  all  of  our  present  tnudos  with  different  rails 
from  the  high  Belgian  rail,  to  put  tie  plates  on  the  soft-wood  ties,  to  surface  these 
tracks,  and  to  ballast  a  portion  of  them  and  put  them  in  reasonably  good  oon- 
dition  to  handle  the  output  of  the  shovels.  ^,y,  ,...u  uy  ^^^  ^<3 "^ 
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I  tfahft  we  should  arrange  for  the  future  erection  of  steam  shovels  at  Bas 
ICatachin  or  Empire  and  talce  this  work  entirely  away  from  Gulebra  in  order 
to  avoid  handling  material  over  our  present  Gulebra  track. 

Engine  houses  should  be  established  at  once  at  Pedro  Miguel  and  at  some 
point  between  Empire  and  Gulebra,  and  proper  facilities  for  storing  and 
handling  coal  should  be  provided  in  their  vicinity. 

Additional  engine  houses  should  be  established  in  the  vicinity  of  Bas  Obispo 
and  some  point  on  the  east  side  of  the  canal  at  the  north  end  of  the  cut  as 
soon  as  the  proper  location  can  be  determined  upon. 

A  large  number  of  dumps  should  be  established  at  accessible  places  along  the 
Panama  Railroad,  and  such  places  should  be  selected  where  the  dumps  can  be 
established  with  a  face  varying  from  10  to  20  feet  in  height  In  no  case  should 
our  dumps  exceed  the  latter  limit  except  for  material  taken  from  higher  level, 
such  as  level  90  meters  on  the  east  side  of  the  cut  at  the  north  end,  where  it 
is  easier  to  handle  material  on  higher  dumps  rather  than  to  attempt  to  take 
it  down  to  a  lower  level.  We  should  put  our  new  flat  cars  in  service  at  our 
present  steam  shovels  as  rapidly  as  we  can  get  the  track  prepared  for  them, 
and  put  our  Lidgerwood  unloaders  and  bank  spreaders  in  use  in  connection 
with  them. 

In  order  to  handle  the  output  from  the  cut  rapidly  and  expeditiously  It  is 
going  to  necessitate  establishing  a  large  number  of  dumps  that  will  be  acces- 
fiiible  to  the  Panama  Railroad  or  other  tracks  leading  from  the  shovels,  and  in 
order  to  work  these  dumps  properly  we  are  going  to  need  a  great  many  more 
Lidgerwood  unloaders  and  bank  spreaders  than  have  now  been  provided,  as 
these  conveniences  should  be  supplied  at  every  dump. 

The  double  tracking  of  the  Panama  Railroad  should,  of  course,  be  done  in 
connection  with  the  plan  as  above  outliped. 

Our  present  drilling  facilities  are  entirely  inadequate  to  handle  the  work.  In 
the  first  place,  it  is  necessary  to  have  a  track  to  within  a  short  distance  of  the 
fqwt  where  the  drills  are  to  be  worked  in  order  to  get  the  boilers  which  we  are 
using  at  the  present  time  In  connection  with  the  steam  drills  to  the  point 
where  drilling  is  to  be  done.  On  account  of  this  necessity  it  has  been  impos- 
sible for  us  to  operate  our  present  steam  drills  on  higher  levels,  because  we 
could  not  convey  steam  to  them  with  our  present  facilities. 

In  addition  to  the  drilling  machinery  that  has  been  ordered  we  should  have 
a  number  of  5i-inch  drills,  such  as  are  manufactured  by  the  Star  Drilling 
Machine  Gompany,  of  Akron,  Ohio.  These  drills  are  operated  by  a  derrick  in 
connection  with  a  portable  engine  and  boiler,  and  holes  can  be  drilled  to  any 
depth.  These  machines  are  urgently  needed  for  knocking  down  material  from 
higher  elevations,  and  also  for  drilling  in  isolated  places  between  Empire  and 
Bas  Obispo  in  doing  preparatory  work  in  the  way  of  laying  track  through  the 
lowest  portion  of  the  cut  as  it  now  exists. 

As  practically  all  of  the  new  steam  shovels  that  are  erected  from  now  on 
will  have  to  start  work  between  Pedro  Miguel  Junction  and  the  south  end  of 
tbe  high  portion  of  the  cut  at  Gulebra,  and  from  Empire  to  Bas  Obispo,  it  is 
Imperative  that  most  of  the  track  work,  as  outlined  above,  will  have  to  be  done 
before  such  shovels  can  be  installed,  and  as  such  shovels  will  have  to  work  for 
some  time  in  places  where  they  will  have  little  or  no  face  to  work  upon,  in 
order  to  shape  the  cut  up  for  future  working,  the  output  of  such  shovels  for 
some  little  time  is  going  to  be  necessarily  small,  their  work  being  entirely  of  a 
preparatory  nature. 

It  is  also  going  to  be  necessary  to  interfere  to  some  extent  with  the  output  of 
our  present  shovels  in  order  to  rebuild  the  existing  tracks  and  put  them  in 
proper  shape  for  handling  material;  but  this  work  must  necessarily  be  done 
before  we  can  handle  material  expeditiously  and  economically. 

I  think  ail  of  this  wrok  as  outlined  above  should  be  considered  as  of  para- 
mount  importance  and  the  output  of  the  shovels  of  secondary  importance. 

In  other  words,  our  whole  energies  should  be  devoted  to  this  preparatory  work 
rather  than  to  a  large  output  and  small  unit  costa 

With  regard  to  our  organiEation  at  Gulebra,  I  think  It  is  of  the  utmost  im- 
portance for  the  carrying  on  of  the  work  not  only  that  the  men  selected  as  heads 
of  the  different  departments  should  have  the  proper  qualifications,  but  that  they 
■lioxild  stay  continuously  with  the  work,  at  least  until  a  thorough  organization 
IB  perfected. 

Xf  it  is  necessary  to  pay  higher  salaries  In  order  to  get  such  men  and  to  induce 
t  to  stay,  there  is  no  other  part  of  the  work,  in  my  opinion,  where  the  money 


could  be  more  judiciously  spent    Practically  all  of  the  jUm^^  j^f^heJUvislon 
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engineer  for  the  past  six  months  has  been  devoted  to  training  heads  of  depart- 
ments, instructing  them  in  the  methods  of  work,  trying  to  enthuse  them  with  an 
esprit  de  corps,  and  in  endeavoring  to  cement  the  force  in  a  worthing  organiza- 
tion commensurate  with  the  requirements  of  the  worlc. 

All  of  this  work  has  been  practically  lost  except  in  so  far  as  it  has  helped 
increase  the  output  for  the  past  months,  as  the  working  force  at  Culebra 
changes  so  rapidly  that  one  man  has  no  more  than  gotten  a  fair  idea  of  wliat 
is  required  of  him  than  be  is  gone  and  an  entirely  new  man  is  in  his  place 

The  heads  of  departments  should  be  men  of  such  caliber  that  they  will  look 
closely  after  the  details  of  the  workings  of  their  departments,  watching  all 
lioints  where  efficiency  of  work  can  be  Increased  and  costs  decreased. 

Heretofore  all  of  this  work  has  devolved  upon  the  division  engineer  himself. 
The  division  engineer  should  have  an  able  assistant  to  take  general  charge  ot 
the  heads  of  departments  and  to  oversee  the  carrying  out  of  his  plans,  so  that 
his  time  may  be  largely  devoted  to  the  formulating  of  general  plans  for  tbe 
carrying  on  of  the  work. 

In  order  to  carry  on  the  work  as  outlined  above  and  to  push  it  as  it  should  be 
pushed,  it  is  going  to  be  necessary  to  make  a  large  addition  to  our  laboring 
forces.  If  we  have  to  do  all  the  grading  and  other  preparatory  work  for  laying 
track  with  picks  and  shovels,  as  we  have  had  to  do  heretofore,  we  should  have  at 
least  5,000  men  working  exclusively  upon  this  preparatory  work  In  order  to  get 
It  done  within  a  reasonable  length  of  time. 

If  the  new  piece  of  track  is  to  be  built  leading  from  the  cut  to  the  Oamboa 
dam  site  we  should  have  a  regular  large-sized  grading  outfit  to  do  this  work. 
In  fact,  I  would  strongly  recommend  that  grading  of  that  character  be  done  by 
contract 

Respectfully,  yours,  W.  B.  Daucht,  Acting  Chief  Engineer, 


Personal.]  Anoon,  Isthmian  Canal  Zone,  May  2, 1905. 

My  Deab  Mb.  Wallace:  I  have  your  letter  of  April  16,  and  am  glad  to 
know  that  you  are  satisfied  with  the  situation  of  affairs  with  respect  to  the  new 
Canal  Commission.  I  hope,  with  all  my  heart,  that  the  work  will  go  on  steadily 
without  delay  or  hindrance  to  a  successful  completion. 

The  death  of  Johnson  has  caused  a  sadness  throughout  the  conmiunity  in 
which  he  was  so  well  and  favorably  known,  and  all  lament  his  untimely  taking 
off.  There  is  something  in  it  that  comes  home  to  me  with  special  force,  for  It 
is  like  the  ending  of  many  a  bright  young  man  I  have  seen  on  the  battlefield. 

April  passed  with  only  two  cases  of  yellow  fever  until  near  the  end  of  the 
month ;  then  two  men,  working  in  the  canal  building,  were  taken  sick — Johnson 
and  a  Mr.  Wilkes.  This  morning  Colonel  Gorgas  tells  me  that  two  others  are 
reported  as  having  yellow  fever;  one  from  the  canal  building,  and  the  other 
the  laundryman  at  the  Ancon  Hospital. 

There  seems  to  be  no  doubt  that  the  canal  building  itself  is  Infected;  it  is 
almost  certain  that  Johnson  contracted  the  disease  there.  The  whole  establish- 
ment has  again  been  disinfected,  making  the  third  time,  and  I  have  asked 
Colonel  Gorgas  to  put  a  special  Inspector  of  the  sanitary  department  on  watch 
in  this  building  to  see  that  there  shall  be  no  place  whatever  in  the  whole  stroc- 
ture  where  mosquitoes  can  breed.  Every  opening  In  the  building  is  closed,  and 
all  doors  are  covered  with  screens,  and  1  am  going  to  see  if  there  is  sncb  a 
thing  as  excluding  mosquitoes  from  the  building.  I  have  myself  observed  dur- 
ing the  last  two  weeks  special  activity  among  mosquitoes  In  my  office.  Mr. 
Dauchy  tells  me  that  his  experience  is  the  same,  and  others  have  mentioned  it 
to  me.  It  seems  certain  that  mosquitoes  are  breeding  on  the  premises.  Tbls 
condition  shows  how  eternally  vigilant  everybody  must  be  to  prevent  these 
insects  from  infesting  buildings  and  doing  their  work. 

A  week  ago  I  had  an  attack  of  malaria,  which  has  lasted  until  now.  I  do 
not  seem  to  be  able  to  shake  it  off,  although  I  have  swallowed  quinine  by  tbe 
bottle  full.  The  fever  does  not  go  very  high,  but  high  enough  to  make  me  f^ 
very  disagreeable.  This  is  the  first  sickness  of  any  kind  that  I  have  had  since 
I  came  to  the  Isthmus  over  a  year  ago. 

I  think  it  is  a  very  great  misfortune  that  you  are  obliged  to  be  absent  at  this 
particular  time.  You  must  rememl>er  that  this  is  a  transition  period.  The 
old  Commission  is  discredited  and  dismissed,  and  not  one  of  the  new  Conunifl- 
islon  has  as  yet  arrived,  while  you  have  l)een  absent  for  reasons  that  jroo  coaM 
not  control.    This  leaves  a  state  of  affairs  on  the  Isthmus  that  is,  I  think,  f«7 
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miich  to  be  regretted.  There  is  no  head  hete  to  command  the  necessary  con- 
fidence and  respect,  and  there  la  a  great  deal  of  bickering  and  fault-finding 
and  scolding  among  the  employees  all  along  the  line  This  situation  is  con- 
stantly coming  to  my  knowledge.  The  character  of  the  employees  sent  here 
from  Washington  leaves  very  much  to  be  desired.  Of  course  Mr.  Dauchy  has 
told  you  of  this  time  and  again. 

I  have  talked  with  Dauchy  frequently  concerning  the  status  of  affairs,  and 
I  agree  with  him  in  what  he  has  written  to  you  of  the  very  great  desirability 
of  not  adding  any  more  to  tlie  force  tiere  until  we  are  better  organized  and 
better  able  to  take  care  of  those  who  come. 

We  are  now  pitching  tents  at  Culebra  for  sheltering  United  States  employees. 
The  employees  occupying  the  tents  are  naturally  discontented  and  find  fault 
The  death  of  Johnson  and  of  the  other  man  has  almost  created  a  panic,  and  I 
BU[qx>8e  a  great  many  men  will  go  back  on  this  week's  steamer  to  the  United 
States. 

I. think  it  is  of  the  utmost  importance  that  you  and  Judge  Magoon  should 
come  to  the  Isthmus  at  the  earliest  possible  time  as  the  representatives  of  the 
United  States  and  the  new  Commission  with  authority  to  act,  and  be  recognized 
as  possessing  that  authority.  I  think  this  Is  a  matter  of  very  serious  import, 
and  it  is  because  I  am  your  friend  and  wish  you  well  that  I  say  this  to  you. 

If  Mr.  Sbonts  could  be  here  also  for  a  month  or  two  during  this  period  of 
change  to  familiarize  himself  with  everything  on  the  Isthmus,  I  think  It  would 
also  be  of  great  benefit,  but  of  course  I  know  he  has  many  other  things  to 
attend  to. 

I  have  not  yet  even  heard  of  a  definite  date  named  as  the  time  when  I  will 
be  relieved,  but  I  am  counting  on  getting  away  before  the  end  of  this  mouth. 
This  is,  however,  based  on  hope  rather  than  on  expectation. 

The  delay  in  the  receipt  of  timber  Is  interfering  greatly  with  building.  Quite 
a  number  of  buildings  have  been  authorized  for  the  health  and  other  depart- 
ments of  the  Zone  government,  and  the  fact  of  the  authorization  has  been  com- 
municated to  your  department  here,  but  nothing  can  be  done  in  commencing 
work  until  the  arrival  of  lumber. 

Plumbing  material  is  also  deficient  The  toilet  rooms  in  the  canal  building 
are  in  the  same  state  as  when  you  left,  for  the  reason  that  there  is  nothing  on 
hand  to  work  with.  I  was  told  the  other  day  that  a  large  number  of  plumbers 
on  the  Isthmus  are  practically  idle  because  there  is  no  material,  and  the  same 
condition,  I  understand,  is  true  of  carpenters. 

Although  tills  is  hearsay,  I  fear  it  must  be  true  from  the  fact  that  there  Is  no 
lumber  on  hand  of  the  sizes  necessary.  A  sailing  ship  with  a  cargo  of  lumber 
from  San  Francisco  Is  now  overdue  three  or  four  weeks.  When  it  will  arrive  no 
one  can  say,  as  navigation  by  sailing  vessels  on  the  Pacific  Ocean  and  Panama 
Bay  is  proverbially  difllcult 

I  tbink  I  have  never  known  of  an  instance  where  the  strong  directing  band 
of  a  man  in  power  was  more  necessary  than  it  Is  here  now.  Mr.  Dauchy  does 
the  very  best  he  can,  and  Is  patient  and  painstaking,  but  he  is  not  regarded 
as  tbe  "head"  in  the  real  sense,  and  I  am  confident  that  the  present  acting 
resident  engineer  at  Culebra  is  entirely  unequal  to  his  task. 
Very  sincerely, 

Gio.  W.  Davis,  Governor. 

Mr.  John  F.  Wallacob, 

Chief  Engineer,  Washkigton,  D.  O. 

May  8,  1905. 

p.  S. — ^The  foregoing  was  dictated  yesterday,  and  since  then  four  other  cases 
of  fever  have  been  diagnosed  as  "  yellow  fever  "  and  taken  to  the  hospital.  Two 
of  these  cases  are  light  and  will  cause  no  serious  sickness.  The  case  which 
gives  the  most  concern  now  is  that  of  Mr.  West  the  auditor,  who  has  been 
eick  two  days,  and  in  respect  to  whom  the  prospects  are  that  he  will  be  very  seri- 
ously sick,  as  I  am  informed  by  Colonel  Gorgas. 

How  the  infecting  of  the  canal  building  has  been  accomplished  It  Is  not  easy 
to  understand.  Of  course  a  large  number  of  nonimmune  people  are  employed 
In  tbat  building  than  in  any  other  in  the  city,  and  it  is  a  wonder  to  me  bow  It  Is 
that  we  have  not  had  many  cases,  among  those  employees  who  do  their  work  in 
this  building,  since  I  have  been  here. 

An  examination  by  an  Inspector  yesterday  disclosed  the  fact  that  in  the  bowls 
In  wliich  are  kept  the  moistening  brushes  for  letter-press  books — eight  were 
fon^   ^  the  building — in  all  but  one  were  found  the  larvse  of  mosquitoes. 

Digitized  by  VJ-.^  ^<^^m.^ 
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There  was  only  half  a  gill  of  water  in  each  bowl,  and  only  a  narrow  slit  for 
nocess  to  it  I  am  having  the  screens  all  carefully  examin^  and  an  inspector 
will  critically  watch  and  examine  everything  in  the  building  that  could  fa^ 
nish  a  harbor  for  mosquitoes.  All  the  screen  doors  on  the  balconies  will  baye 
locks  placed  on  them  and  the  key  for  each  placed  in  the  liands  of  a  designated 
individual,  who  will  be  held  responsible  to  see  that  the  doors  are  always  shut 

The  trouble  over  the  Jamaicans  working  in  Panama  under  Mr.  C.  E.  Davis,  which  , 
occurred  three  or  four  days  ago,  originated  in  a  scold  and  complaint  about  food, 
for,  as  you  know,  these  men  were  hired,  were  contracted  for,  to  be  paid  and  fed 
by  the  Panama  Railroad.  I  called  upon  Mr.  Prescott  for  any  information  be 
could  give  me  concerning  the  status  of  the  affair  with  regard  to  these  men 
and  the  feeding  contract,  and  he  says  that  the  feeding  was  done  by  the  same 
contractor  who  had  been  for  some  time  past  doing  this  same  kind  of  work  for 
other  gangs  of  men  working  for  the  railroad ;  that  the  price  paid  for  board  was 
70  cents  (silver)  per  day  per  man. 

Mr.  Claude  Mallet  (British  consul),  who  was  complained  to  in  regard  to  tbe 
treatment  of  these  Jamaicans,  told  me  that  he  went  to  the  barracks  and  exam- 
ined the  food  which  he  saw  served,  and  he  was  quite  satisfied  that  what  was 
being  given  to  tbe  men  was  entirely  suitable  and  abundant  In  quanti^ ;  but  since 
then  he  has  written  to  me  officially,  saying  that  complaints  have  since  been 
made  which  indicate  that  the  food  served  is  not  what  it  should  be. 

I  have  given  Captain  Shanton  directions  to  have  all  meals  set  out  for  these 
men  examined  dally — ^morning,  noon,  and  night — and  a  record  kept  of  what 
was  served,  what  complaint  may  have  been  heard  by  Uie  inspector,  and  what 
basis,  If  any,  there  was.  In  this  way  I  expect  to  be  able  to  collect  some  data 
on  the  subject  I  realize  that,  strictly  speaking,  it  is  none  of  my  business,  but 
as  I  feel  anxious  that  the  work  shall  be  pushed  along  without  any  hindrance 
or  delay,  and  to  have  possible  causes  for  complaint  removed,  and  as  the  situation 
respecting  the  feeding  of  these  laborers  is  very  serious,  and  as  the  chief  of 
])oiice,  under  my  orders,  is  available  to  make  this  investigation,  it  seems  to  me 
desirable  to  collect  the  data ;  and  this  I  am  having  done. 

The  attack  upon  the  laborers  by  the  Panama  police  resulted  from  an  appeal, 
or  a  request,  made  to  the  Panama  police  by  Mr.  Barril,  who  saw  that  there  waa 
likely  to  be  trouble,  the  men  having  refused  to  go  to  work  l)ecause  it  was  claimed 
that  they  were  insufficiently  or'  unsuitably  fed.  Mr.  Barril  asked  the  police 
to  compel  them  to  go  to  work,  and  it  was  complying  with  this  very  improptf 
request  that  brought  about  the  first  clash.  I  learn  that  the  first  blow  smck 
was  probably  by  a  Jamaican  throwing  a  piece  of  broken  stone  at  a  policeman, 
then  there  was  a  general  sort  of  a  melee  and  three  policemen  were  injured,  the 
policemen  using  their  guns  and  bayonets  as  one  would  use  a  club.  Several  of 
the  injured  Jamaicans  at  the  Chiriqui  Barracks  went  over  to  the  administration 
building,  together  with  a  considerable  crowd,  and  there  Captain  Shanton  saw 
them,  and  he  went  to  the  place  where  they  were  congregated,  about  75  to  100 
in  number,  several  of  them  cut  and  bleeding,  and  these  he  lined  up  separately 
so  as  to  keep  them  out  of  the  other  crowd,  intending  to  send  for  an  ambulance 
to  take  them  to  the  hospital,  but  just  at  this  time  a  cordon  of  about  30  Panama 
police  came  down  at  double  time  from  the  police  station  and  halted  in  front  of 
the  canal  building. 

Captain  Shanton  called  out  to  them  in  Spanish  to  wait,  and  pointing  to  these 
men,  said,  "These  are  wounded  men."  One  of  these  men  started  to  move 
away  from  where  he  was  standing,  whereupon  the  lieutenant  of  the  police 
squad  drew  his  sword  and  struck  a  very  severe  blow  at  the  Jamaican,  knocking 
him  down  and  cutting  him  badly.  Then  the  whole  30  men,  with  their  guns 
and  bayonets  proceeded  to  rush  at  these  men  who  were  waiting  at  the  canal 
building,  and  who  certainly  had  in  no  way  conunitted  any  violation  of  the  peace, 
or  done  anytliing  that  should  have  subjected  them  to  an  assault  The  Jamaicans 
broke  and  ran  in  all  directions,  pursued  by  the  police ;  but  so  general  was  the 
apparent  purpose  of  the  police  to  assail  the  negroes  that  wherever  any  were 
found  at  work  in  the  trenches,  whether  they  were  half  a  mile  away  from  the 
canal  building  or  at  the  Chiriqui  Barracks,  they  were  set  upon  and  pounded, 
crushed,  and  bruised  by  the  police. 

Mr.  Mallet  the  British  consul,  told  me  that  he  knew  for  certain  that  beyond 
the  Caledonia  railroad  station  some  of  the  Jamaicans  who  did  not  even  know 
that  there  was  a  row  were  set  upon  by  the  police.  Mr.  Mallet  is  naturally 
indignant  and  has  made  a  representation,  as  I  understand,  to  the  Panama 
Government  Mr.  John  Barrett  our  minister,  who  also  saw  what  Captain 
Shanton  saw,  miide  a  similar  representation  to  the  Panama  Qovemment   I ' 
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in  my  boose  on  that  day,  by  order  of  the  doctor,  and  not  allowed  to  leave  it, 
80  that  my  knowledge  is  derived  only  from  hearsay. 

I  directed  Captain  Shanton  to  make  a  report  to  me  of  what  he  saw,  and  I  sent 
his  report  to  the  Panama  Government  on  the  following  day,  with  a  statement 
to  the  effect  that  I  purposed  to  forward  to  the  Government  in  Washington  a 
report  of  the  occorrence,  and  that  if  tliey  should  deem  it  fit  to  inform  me  as  to 
any  action,  or  proposed  action,  of  the  Panama  Government,  I  should  be  glad  to 
forward  the  same  to  Washington;  but  I  had  no  reply  from  the  minister  for 
foreign  affairs,  and  I  have  not  been  able  to  ascertain  to-day  from  Mr.  Bari'ett 
whether  he  has  received  any  response  from  the  Panama  Government 

Ttie  original  fault  was  due  to  Mr.  Barril's  request  of  the  police  of  Panama 
to  drive  these  Jamaicans  to  work.  I  suppose  that  some  of  our  foremen  are  free 
and  unlicensed  in  the  use  of  language  toward  these  Jamaicans,  just  as  I  have 
seen  foremen  in  the  United  States  use  with  respect  to  negroes,  to  Italians,  and  to 
Ctiinese,  including  all  Latin-Americans,  Filipinos,  Malays,  and  Sandwich  Island- 
ers— in  fact,  everybody  with  a  dark  skin.  According  to  tlie  ideas  of  some  of  our 
tougher  class  of  Americans,  among  whom  I  fear  are  a  good  many  of  our  fore- 
men and  overseers  on  tlie  Isthmus,  all  such  people  are  designated  as  *'  niggers." 
They  thus  refer  to  them,  usually  with  prefixes  of  oaths  and  obscenity.  These 
words  are  let  drop  in  the  presence  of  men  who  are  not  accustomed  to  it,  and 
they  naturally  resent  it,  and  as  a  result  a  great  deal  of  bickering  and  hard 
feeling  grows  up  between  the  Jamaica  laborers  and  the  American  foremen. 

I  have  done  all  I  could  in  every  way  by  the  exercise  of  moral  suasion  and 
by  prosecution  in  the  case  of  those  who  violate  the  law,  but  it  Is  very  little  that 
one  can  accomplish  in  the  face  of  a  set  determination  of  the  low-class  Ameri- 
cana to  generally  iUtreat  these  negroes.  I  think  that  part  of  this  trouble  has 
grown  out  of  that  state  of  affairs,  and  I  think  it  is  likely  to  continue  until  we 
have  a  class  of  men  here  who  will  be  more  careful  in  the  use  of  language,  and 
who  will  treat  any  man  who  behaves  himself  as  a  man. 

In  talking  about  this  plan  of  feeding  laborers  by  contract  Mr.  Mallet  re- 
marked that  in  his  experience  among  West  Indian  negroes  it  was  a  very  bad 
plan  Indeed — ^that  is,  to  make  a  contract  for  feeding  these  men — because,  he 
says,  it  is  one  unending  source  of  complaint  One  man  does  not  like  rice,  an- 
other does  not  like  beans,  another  does  not  like  plantains,  and  another  does 
not  like  potatoes,  and  they  all  scold  and  find  fault,  and  grow  sulky  over  it 
and  make  all  sorts  of  trouble.  He  says  that  In  his  judgment  it  is  far  better 
not  to  attempt  to  feed  these  people.  I  reminded  him  of  the  conditions  that 
exist  here,  stating  that  it  was  absolutely  necessary  that  we  should  feed  these 
men  where  we  bring  them  to  the  Isthmus  the  way  we  do  and  where  they  have 
no  permanent  homes.  He  said  that  he,  of  course,  realised  that  special  condi- 
tions might  make  it  necessary,  but  he  says  that  it  is  better  in  the  long  run  to 
I>ay  them  their  wages  and  let  them  feed  themselves. 

I  inclose  herewith,  from  the  Star  and  Herald  of  this  morning  (May  8),  a 
clipping  which  gives  a  fair  notion,  I  think,  of  what  is  in  the  minds  of  the 
Panama  people  on  this  general  subject  about  which  I  have  been  writing  to  you. 
I  inclose  also  some  letters  from  a  couple  of  Jamaicans. 

I  am  writing  this  long  letter  to  you  instead  of  to  Mr.  Shouts  for  the  reason 
that  you  personally  know  the  condition  of  affairs  here,  while  Mr.  Shonts  does 
not  But  I  feel  sure  that  you  will  bring  to  the  attention  of  the  chairman 
everything  I  write  to  you  that  will  be  of  interest  to  him. 

G.  W.  D. 

^iDckMnires  not  preserved  with  retained  copy  of  this  letter. — G.  W.  D.) 


Exhibit  19. 
rPersonal.] 


Panama,  June  8,  1905. 


Hon.  WnxiAM  H.  Tajt, 

Secretary  of  War,  Woihington,  D.  O. 
My  Deab  Mb.  Secbetaby  :   Upon  my  arrival  on  the  Isthmus  it  is  needless  to 
say  that  the  entire  organization  was  found  in  a  state  of  more  or  less  demorall- 
jsation.    At  the  same  time  the  spirit  of  disloyalty  mentioned  by  Mr.  Barrett  did 
not  exist    The  feeling  was  more  one  of  depression  and  discouragement 
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This  was  due  to,  first,  the  general  climatic  infiuenceB  on  the  m^n ;  second,  the 
more  or  less  panicky  feeling  generated  by  the  deaths  of  Messrs.  Johnson  and 
West 

The  dissatisfaction  among  the  men  was  of  two  general  kinds,  ooe  class  Mng 
those  who  openly  expressed  dissatisfaction,  or  who  might  be  called  the  **  kidc- 
ers,"  who  had  only  recently  come  to  the  Isthmus,  and  who  were.  In  reality, 
nnfit  men  who  had  been  employed  In  response  to  general  requisitions,  baTlng 
been  engaged  through  the  clerks  in  the  Washington  office,  a  large  number  of 
them  having  actually  been  employed  by  the  lady  stenographers,  who  were  unfa- 
miliar with  expert  labor. 

It  is  a  fundamental  principle  that  men  who  are  un^nployed  and  apply  for 
positions  here  are  undesirable.  The  kind  of  men  needed  are  those  already 
engaged  in  the  satisfactory  performance  of  their  duties,  to  whom  it  is  necessary 
to  pay  an  increased  rate  of  salary  in  order  to  induce  them  to  give  up  a  position 
in  which  they  are  satisfactorily  employed  to  come  to  the  Isthmus  and  put  up 
with  the  inconveniences  that  are  necessarily  attached  to  construction  work  in  a 
foreign  tropical  countiT^. 

The  dissatisfaction  among  the  men,  however,  that  gave  the  most  anxiety  was 
of  the  silent,  unexpressed  nature,  which  existed  among  our  loyal  and  better 
class  of  employees.  In  time  this  would  have  resulted  in  their  gradually  lea?- 
ing  the  Isthmus,  as  they  were  offered  positions  in  the  States,  or  in  their 
taking  their  leaves  of  al^sence  in  the  normal  way  and  not  returning,  provided 
they  could  find  any  other  means  of  earning  a  living.  Alx>ve  all  was  the  disad- 
vantage to  the  work  where  men  were  compelled  to  remain  here  in  order  to  earn 
a  living,  with  a  silent  feeling  of  discouragement 

I  think  it  can  be  said,  without  egotism,  that  my  return  to  the  Isttmius,  par- 
ticularly being  accompanied  by  Mrs.  Wallace,  had  an  immediate  and  material 
effect  in  restoring  confidence.  This,  however,  was  based  on  the  evident  liope 
that  under  the  ctianged  order  of  things  a  new  and  broader  policy  would  be 
adopted  and  immediate  st^;>s  taken  to  more  liberally  compensate  the  men  and 
properly  organize  the  work,  which  was  impossible  under  the  old  conditions. 

This  I  have  been  continuously  employed  upon  since  my  return.  The  chief 
engineer  has  made  every  effort  to  perfect  a  new  and  permanent  organization 
since  his  return,  as  fast  as  the  details  couid  be  worked  out,  and  the  outlook  b 
l)ecoming  more  and  more  favorable. 

Material  is  now  coming  in  and  the  men  are  becoming  better  housed.  Provi- 
sion for  amusement  and  entertainment  will  be  taken  up  later. 

Governor  Magoon  was  enthusiastically  received  by  the  Panamanians,  as  well 
as  by  the  American  employees  and  people  inhabiting  the  Zone. 

His  friendly  and  genial  disposition,  his  broad  views,  and  the  hard,  sterling 
conunon  sense  which  he  exercises  in  the  consideration  of  all  questions  submitted 
to  him,  coupled  with  the  hearty  cooperation  which  he  has  extended  to  me  at  all 
times  and  in  all  things,  have  been  a  great  encouragement 

The  greatest  handicap  at  this  time  is  the  lack  of  several  high-class  loyal 
assistants.  All  the  men  here  are  loyal  and  perfectly  competent  in  the  handling 
of  their  several  divisions  or  bureaus  as  the  work  now  existe,  but  in  view  of  tlie 
large  amount  of  organization  and  expansive  work  ahead,  several  high-salaried 
men  are  needed  who  should  be  personally  selected  by  the  chief  engineer. 

Since  my  original  apopintment  as  chief  engineer  this  matter  has  been  given 
constant  thought  and  a  great  many  men  considered  for  the  more  important  posi- 
tions that  have  not  yet  been  filled,  particularly  that  of  assistant  chief  engines. 

Refusal  after  refusal  has  been  met  with,  although  as  high  as  $15,000  per 
annum  has  been  offered  in  a  tentative  way.  This  position  is  a  most  difficult  ooe 
to  fill — ^probably  much  more  so  than  it  would  be  to  select  a  successor  to  the 
chief  engineer,  as  his  assistant  must  necessarily  have  ability  fully  equal  to 
that  of  his  superior  and  be  perfectly  competent  to  step  into  his  place  should  ill 
health,  inclination,  or  any  other  reason  cause  the  ctiief  engineer  to  lesTe  the 
service. 

It  is  absolutely  necessary  that  a  man  of  this  character  should  be  secured 
without  further  delay,  and  that  he  should  be  personally  selected  1^  and  be  a 
man  in  whom  the  chief  engineer  has  perfect  confidence. 

It  will  also  be  necessary  to  employ  other  high-class  men  in  the  Immediate 
future.  It  was  the  intention  of  the  chief  engineer  to  secure  these  men  on  his 
recent  return  to  the  States,  after  personal  conferences  and  full  investigation  of 
their  records,  but  the  important  matters  connected  with  the  reorganizatiim  of 
the  Ck)mmi8sion  and  the  Panama  Railroad  Ck>mpany  prevented ;  a^  on  account 
of  the  demoralization  which  had  occurred  during  my  absoace.  due  to  the  deaths 
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of  Messrs.  Johnson  and  West  and  tbe  Illness  of  General  Davis  and  the  gaieral 
their  records,  but  the  important  matters  connected  with  the  reorganization  of 
of  tlie  Commission,  it  appeared  liiglily  desirable  for  me  to  return  to  Panama  at 
once  and  allow  the  question  of  personnel  to  be  taken  np  at  a  later  date. 

Prior  to  l>eing  called  to  tbe  States  I  had  addressed  a  lettor  to  Admiral  Wallcer, 
a  copy  of  which  is  liereto  attached,  applying  for  leave  of  absence,  during  wliich 
period  I  expected  to  have  an  opportunity  to  canvass  and  interview  the  men 
required  for  the  higher  positions.  Shortly  after  this  letter  was  written  a  cable 
was  received  from  the  Secretary  of  War  outlining  the  reorganisation  of  the 
Commission,  and  the  letter  was  never  relied  ta 

Since  my  return  I  have  been  most  vigorously  employed  in  arranging  for  the 
reorganization  of  the  work  and  in  stiffening  up  the  weak  points. 

In  the  meantime  cables  and  letters  have  been  received  from  tbe  States  in 
regard  to  matters  whi<^  vitally  concern  my  personal  Interests,  which  could  not 
be  brought  to  a  consummation  before  leaving  the  States* 

There  are  also  several  matters  which  it  is  desirable  to  discuss  with  you  before 
your  departure  for  the  Philippines,  which  I  do  not  tliink  it  wise  to  hold  until 
your  return,  and  which  can  not  satisfactorily  be  handled  either  by  cable  or  by 
letter. 

While  th^  might  be  considered  largely  of  a  personal  nature,  any  action 
taken  for  my  i)ersonal  interest  would  affect,  to  a  greater  or  leas  extent,  the 
work  here. 

I  therefore  addressed  a  cable  to  you,  as  follows : 

^  SscuTABT  OF  Wab,  Washington: 

**  Important  complicated  business  matters  which  can  not  be  arranged  by  cor- 
reqwndence,  and  which  may  affect  my  relations  as  chief  engineer  of  Conmiis- 
sion,  necessitate  immediate  return  to  the  United  States  to  confer  with  you  and 
others.  An  order  from  you  to  return  for  official  consultation  will  prevent  appre- 
hension on  the  part  of  employees.  Suggest  Shonts  remain  until  my  arrival 
Please  answer. 

**Wauuloi.** 
and  received  tbe  following  reply: 

**  Wajuloe,  Panama: 

**  Secretary  of  War  and  Shonts,  In  accordance  with  your  request  and  without 
knowledge  of  circumstances  that  Justify,  approve  your  return  for  consultation 
with  than  at  Washington. 

*'Bdwabm.** 

The  suggested  order  to  return  to  the  States  for  a  conference  with  you  prior 
to  your  leaving  for  the  Philippines  was  to  cause  a  better  effect  on  the  men  here 
tlian  if  they  understood  I  had  returned  of  my  own  volition,  as  it  would  be 
natural  to  suppose  that  you  might  desire  a  personal  conference  with  me  in 
relation  to  the  work  here  before  your  departure  for  a  considerable  absence 
from  the  country. 

My  intention  was  to  make  a  hurried  trip  to  the  States,  In  order  to  return  liere 
tn  time  to  be  present  at  tbe  meeting  of  the  Commission  on  the  2d  of  July. 

However,  it  is  pqpsible  to  make  such  progress  in  my  reorganization  work  that 
I  believe  I  can  finish  everything  up  and  sail  for  the  States  on  the  steamer 
Finance,  which  will  leave  here  Monday,  June  12;  and  as  I  have  been  con- 
tinuously at  woric  for  the  Commission  without  any  vacation  (having  taken 
praeticaUy  none  when  in  the  States),  I  respectfuly  request  that  I  be  granted  at 
least  six  we^s'  leave  of  absence,  dating  from  the  completion  of  the  conference 
vrith  yourself  and  the  chairman  of  the  Commission,  or  after  I  have  finished 
mich  business  as  I  may  be  called  upon  to  attend  to  in  Washington  or  New  York 
tor  tbe  Commission  or  tbe  Panama  Railroad. 

In  this  connection  I  desire  to  say  tiiat  one  of  the  basic  conditions  made  with 
Admiral  Walker  in  May,  1904,  when  I  considered  the  proposition  to  come  to 
Panama,  was  that  I  should  have  at  least  two  months'  leave  of  absence  during 
each  year. 

The  Admiral  was  disinclined  to  acc^t  this  proposition,  Imt  finally  stated  to  me 
tliat  I  could  have  six  weeks  in  connection  with  some  of  my  business  trips  to 
Washingtx»i«  and  that  the  six  weeks  would  date  from  my  leaving  Washington 
imtil  ag^  reporting  there  for  duty. 

I  Imow  of  no  time  during  tbe  next  year  when  the  work  will  be  In  better  con- 
dition to  permit  of  my  absence.    It  is  thoroughly  organized,  everything  possible 
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that  can  be  foreseen  provided  for,  and  a  feeling  of  loyalty  and  enthusiasm  now 
permeates  the  entire  personnel. 

On  landing  in  New  York,  on  the  19th  or  20th  of  June,  I  would  like  to  speuA 
one  or  two  days  there  on  matters  connected  with  the  Panama  Railroad  before 
f  proceed  to  Washington,  when  I  hope  you  will  be  able  to  give  me  a  personal 
interview. 
Hoping  that  this  will  meet  with  your  approval,  I  remain. 
Very  respectfully, 

John  F.  Wallace,  Chief  Engineer. 


Exhibit  2a 

Isthmian  Canal  Affairs,  Office  of  Administration, 

Washington,  D.  (7.,  April  IS,  1906. 

Sn:  I  have  the  honor  to  attach  hereto  a  statement  showing  the  number  of 

employees  on  the  Isthmus  during  the  months  from  January  to  October,  1905, 

and  information  concerning  separations  from  the  service  during  a  part  of  this 

period,  requested  in  your  memorandum  of  the  11th  instant  '* 

Respectfully, 

Joseph  Buckun  Bishop,  Secretarp, 
The  Secbetabt  of  Wab. 


Statement  of  number  of  employees  of  the  Isthmian  Canal  Commission  located 
on  the  Isthmus  of  Panama  during  the  months  from  January,  1905,  to  October, 
1905. 


Month. 


Ktunber     Number 

of  fipold    I  of  silver 

employees,  employees, 

Isthmus.     Isthmus. 


Month. 


employ 


Number 
of  gold 


(mploy^ 
Isthmi 


loyees,iemi 


Number 
ofsUrer 
iloyeea, 
'imos. 


»mplo 
Istho 


January  . 
February 
March... 

April 

May 


812 
1,174 
1,244 
1,637 
1,758 


4,688 
6,694 
7,402 
7,890 
7,806 


June 

July 

Aufcust 

September 
October.... 


1,641 
2,402 
2,605 
2,681 

2,778 


8,117 

f.9ES 
12,4^0 
14,901 


Statement  of  Panama  Railroad  Company  as  to  passengers  carried  on  its  steamers 
from  Colon  to  New  York  from  June  1  to  September  SOt  1905. 


Oabhu 

Month. 

Carried 
at|20 
rate. 

Total 
carried. 

Steer 

June  .  — - --.— 

120 
104 
209 
188 

151 
186 
241 
181 

72 

Jnly 

S6 

Auffust 

OS 

September 

80 

Total -.- 

671 

708 

274 

Of  the  274  steerage  passengers  returned  during  this  period  possibly  one-half  were  returaiiig 
canal  employees  who  were  not  given  the  $20  rate. 

The  aboye  number  (571)  will  also  hidude  employees  retundng  to  the  United  States  oo  kave 
of  absence. 
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Statement  of  the  total  separations  from  the  Isthmian  service  of  gold  emptopees, 
from  April  1  to  September  SO,  inclusive,  as  shoum  by  the  records  of  the  Wash- 
imffton  office. 

April  109 

May 160 

June   171 

Jnly 110 

August   162 

S^tember  189 

Total 841 

Respectfully  submitted. 

Joseph  Bucklin  Bishop,  Secretary. 


Exhibit  21. 

[New  York  Tribune,  April  28,  1905.] 

Panama,  April  f7. — All  the  contract  Jamaicans  working  at  the  aqueduct 
struck  to-day,  alleging  Insufflcient  food  as  the  cause.  Six  policemen,  who  were 
summoned  by  Engineer  Barrill  to  compel  the  men  to  work,  were  badly  beaten. 
and  Barrill  himself  was  stoned.  Armed  policemen  reestablished  order  and  pre- 
vented a  riot 

[New  York  Tribone,  May  ft,  1906.] 

Panama,  May  4. — The  steamer  leaving  Ck>lon  for  New  York  to-day  had  on 
board  a  large  number  of  canal  employees,  over  50  of  them  haying  resigned. 

[New  York  Herald,  May  «,  1905.] 

Colon,  Friday.— The  steamship  Segurance  sailed  from  this  port  yesterday  for 
New  Yortc  with  a  large  number  of  passengers,  over  30  late  employees  of  the 
Isthmian  Canal  Commission  going  home  in  consequence  of  discontent  with  con- 
ditions on  the  Isthmus.  The  rainy  season  has  set  in,  hindering  the  woric  of 
bush  cutters  back  of  the  town,  which  will  remain  swampy  till  January  unless 
filled  up  before  that  time. 

[New  York  HenOd,  May  7, 1905.] 

Washington. — ^Mr.  Shouts,  chairman,  having  returned  to  Washington,  a  meet- 
ing of  the  executive  committee  of  the  Isthmian  Canal  Commission  was  held 
to-day.  Open  expressions  of  discontent  and  grumbling  on  the  part  of  the  em- 
ployees In  the  Canal  Zone  and  frequent  resignations  have  impressed  the  com- 
mittee with  the  belief  that  something  must  be  done  to  make  the  service  more 
attractive  to  young  Americans. 

The  most  Important  decision  to-day  was  that  there  should  be  a  rearrange- 
ment of  salaries,  the  particular  feature  of  which  will  be  liberal  allowances  in 
the  lower  grades.  Provision  will  be  mad^  for  leaves  of  absence  on  a  more 
generous  scale  than  In  the  past,  and  the  social  life  of  the  American  colony  will 
be  developed.  Sports  will  be  encouraged,  grounds  provided  for  baseball,  tennis, 
and  open-air  games ;  the  organization  of  clubs  wiU  be  provided  for  and  accom- 
modations for  them  supplied  by  the  Commission,  and,  altogether,  It  Is  hoped 
to  check  the  growing  feeling  of  discontent 

[New  York  Tribime,  Mmj  7, 1905.] 

Wmehinifton,  May  6, — ^In  an  article  headed  "  Better  canal  service— Commission 
to  make  Isthmus  work  more  attractive,"  the  following  appears : 

Panama  Canal  Commission  has  determined  to  do  everything  In  Its 
power  to  Biake  service  In  the  Canal  Zone  attractive,  and  In  that  way  hopes  to 
dlfitslpate  the  general  dissatisfaction  prevalent  among  Federal  employees  In 
Panama.  Ball  grounds,  tennis  courts,  bowling  alleys,  and  other  forms  of  inno- 
cent amusement  will  probably  be  provided.    The  policy  of  promoting  those  who^ 
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by  efficient  service  in  the  Zone,  deserve  recognition,  will  be  strictly  adliered  to 
wherever  possible,  in  contrast  to  the  policy  of  calling  on  tiie  Civil  S^rioe 
Commission  in  Washington  for  clerks  who  have  qnalified  for  the  higher  clanes 
of  service  or  securing  the  transfer  of  such  derics  from  the  Bxecutive  Depart- 
ments in  Washington. 

*'  The  adoption  of  this  policy  grows  out  of  an  extended  report  recently  made 
by  Qeneral  Davis,  in  which  he  outlines  the  general  dissatisfaction  among  em- 
ployees in  the  Zone,  the  unfortunate  circumstances  in  wliich  many  of  tbem 
were  placed,  and  the  general  misunderstanding  of  conditions  under  which  many 
of  them  accepted  employment 

"  From  this  report  it  appears  that  a  considerable  number  of  ^nployees  came 
to  Panama  with  the  understanding  that  tliey  would  receive  generous  salariee 
and  rapid  promotion,  enjoy  exceptionally  comfortable  quarters,  and  labor  nnder 
particularly  rosy  conditions.  The  conditions  are  generally  the  reverse  of  what 
they  say  they  were  led  to  expect  Qeneral  Davis  dwells  at  considerable  length 
upon  the  impossibility  of  housing  the  employees,  the  utter  impracticability  of 
men  bringing  their  wives  and  families  to  the  Zone  under  existing  conditiona, 
the  impossibility  of  their  realizing  their  expectations  with  regard  to  salariee  and 
promotions,  and  the  numerous  temptations  which  beset  them,  chiefly  In  the  way 
of  gambling  dens,  lotteries,  etc." 

[New  York  Tribune,  May  10, 1906.] 

OoUm,  May  9, — ^Fifty  Inagua  Island  (Bahamas)  contract  laborers,  who  were 
brought  here  on  the  American  steamer  Advance  last  Friday  and  were  detailed 
to  work  on  the  Colon  reservoir,  2  miles  back  of  Monkey  Hill  station,  obstinately 
refuse  to  work,  saying  that  they  have  to  woiic  in  mud  swamps  and  that  their 
huts  are  not  fit  to  live  in  and  that  their  food  is  unsatisfactory.  The  islanders 
marched  in  a  body  yesterday  to  the  British  consulate  and  laid  complaints  before 
the  vice-consul,  who  is  looking  into  their  alleged  grievances.  The  canal  author 
ities  are  finding  it  difficult  to  obtain  labor  for  that  locality. 

[New  York  Tribune,  May  IS,  1905.] 

It  appears  that  the  yellow-fever  scare  on  the  Isthmus  of  Panama  has  not 
abated  and  that  conditions  are  serious  there.  This  appeared  yesterday  in  the 
returh  by  the  Panama  Line  steamship  Seguranca  of  30  young  men  who  went 
down  to  work  for  the  Canal  Commission.  All  are  coming  home  because  they 
were  alarmed  over  the  fever  scare.    Said  one  of  the  men : 

**  There  is  yellow  fever  there,  and  it  is  likely  to  spread.  Of  course  I  do  not 
say  that  anything  which  could  be  done  is  neglected  by  the  oflicials  and  tlmt 
sanitation  Is  not  being  looked  after.  At  the  same  time  we  are  of  the  opinion 
that  it  will  be  a  good  long  time  before  conditions  down  there,  in  regard  to 
health,  will  be  brought  up  to  the  same  standard  as  they  were  when  the  Ameri- 
cans turned  over  Cuba." 

[New  York  Times,  May  Ifi.  1806.] 

According  to  the  opinion  expressed  yesterday  by  the  conunission  appointed 
by  the  Japanese  Government  to  investigate  labor  conditions  in  Panama,  the 
germs  of  the  Canal  Zone  were  likened  to  the  death-dealing  qualities  of  the  Rus- 
sian bullets. 

•  •••••• 

'*  The  consul  will  make  a  report  of  our  investigation  to  the  ofllce  of  foreign 
affairs  at  Tokyo,  but  Just  what  recommendations  the  report  will  name  I  can 
not  say  Just  at  this  time,"  said  Mr.  Richardson  (secretary  of  the  consulate  at 
San  Francisco),  '*  but  my  own  private  opinion  would  be  that  it  would  not  l>e  wise 
to  send  a  big  number  of  Japanese  into  the  Isthmus  at  this  time,  and  I  think  it 
would  be  equally  unwise  for  the  Panama  Conmiission  to  accept  them,  Inasmiich 
as  it  seems  to  me,  with  the  prevailing  conditions  in  the  Canal  Zone,  the  men 
would  become  very  much  discontented.  The  sanitary  conditions  are  still  veiy 
bad. 

•  *•*••• 

"  There  were  several  cases  of  yellow  fever  while  we  were  there,  and  tbe  moe- 
quitos  are  woefully  obnoxious.  The  labor  conditions  appear  bad,  tbe  principal 
laborer  being  tbe  native  negro,  and  it  would  seem  folly  at  this  time  to  Import 
labor  that  was  not  accustomed  to  climatic  conditions  under  tbe  presoftt  iMid 
sanitation  arrangements."  ^^ 
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[Kew  York  Times,  May  1ft,  1906.] 

PitUhurg,  Jfoy  H. — **  Tell  the  boys  to  stay  at  home  if  they  set  only  a  dollai 
a  day,**  is  the  advice  of  a  McKeeq;>ort  boy  now  woricing  with  the  oonstructiou 
gang  on  the  Panama  GanaL 

Chaa.  L.  Carroll,  son  of  Mrs.  Sadie  Carroll,  of  604  Ridge  avenue,  McKeesport, 
was  one  of  the  first  to  go  to  the  Isthmus  to  work.  In  a  letter  to  his  mother 
received  yesterday  he  says  he  is  thoroughly  sick  of  the  country  and  everything 
connected  with  the  canal,  and  will  be  home  in  a  month. 

**  Every  i)erson  is  afflicted  with  running  sores  all  over  the  body,"  the  letter 
goes  on.  *'  We  are  compelled  to  sleep  in  an  old  shed,  six  in  a  room,  on  cots. 
Rain  water  is  drunk  more  than  the  river  water,  because  it  la  the  better.  The 
meals  provided  would  sicken  a  dog." 

[New  York  Herald,  May  ZU 1M6.] 

Panama,  May  15, 1905. 

EDFKtt  or  THB  Hkbald  *.  I  am  a  reader  of  the  New  York  Herald,  and  as  such 
would  like  to  do  justice  to  its  readers  in  the  States.  I  have  reference  to  an 
article  published  in  the  Herald  in  which  Mr.  F.  G.  Carpenter  gives  an  account 
of  attractive  homes  for  canal  workers. 

In  the  first  place,  the  bachelors'  quarters  at  Culebra  can  not  be  of  any  use 
except  fbr  those  living  or  woiking  In  that  vicinily.  These  are  very  few,  as  one 
white  man  has  charge  of  perhaps  50  negroes.  As  there  are  only  about  800  men 
all  told  employed  at  Culebra,  it  is  plain  to  be  seen  that  only  a  very  few  can  take 
advantage  of  these  quarters. 

At  Ancon  there  is  a  large  building  which  they  call  "  workingmen's  quarters." 
Half  the  men  who  have  been  assigned  to  quarters  there  have  left  and  rented 
quarters  elsewhere  at  their  own  expense. 

Mr.  Carpenter  further  states  that  the  fruit  is  delicious  and  very  cheap.  He 
bad  the  good  fortune  of  getting  a  pineapple  for  7  cents.  The  pineapples  ai^ 
mostly  shipped  here  from  the  coast,  and  sell  anywhere  from  30  to  50  cents  in 
gold,  a  much  higher  price  and  an  inferior  fruit  to  that  which  is  sold  in  the 
States. 

Mr.  Carpenter  finally  concludes  with  his  statement  that  servants  can  be  had 
for  $5  per  month  for  doing  a  half  day's  work  each  day.  Such  is  not  the  case. 
Servants'  wages  are  high  and  are  equal  sometimes  to  those  of  mechanics  em- 
ployed on  the  canal.  If  Mr.  Carpenter  should  happen  to  be  in  New  York  when 
1  come  home  and  wishes  an  interview  with  one  who  knows  and  would  say  more 
if  be  dared  to  speak,  why,  he  will  be  accommodated  with  proof  which  will  con- 
vince him  that  he  has  been  badly  fooled  in  regard  to  Panama  and  its  attractive- 
ness. 

X.  Y.  Z. 
[New  York  Herald,  May  21, 1906.] 

pSztract  from  aa  article  entitled  "Panama  problems,  labor,  and  fever,**  being  In  part  an  in- 
terview with  United  States  Minister  John  Barrett  npon  ids  return  from  Panama  to  Kew 
York,] 

**  The  problem  of  the  hour  at  Panama,*'  he  said,  "  is  sanitation  or  improvement 
of  health  conditions.  The  second  problem  is  that  of  labor,  while  difficulties  of 
administration  and  construction  come  third,  except  as  they  include  the  first  tytro. 

^  I>espite  the  efforts  of  the  present  sanitary  staff  under  the  skillful  guidance 
of  Colonel  Gorgas,  yellow  fever  seems  no  nearer  being  stamped  out  than  it  was 
about  a  year  ago.  We  have  had  more  cases  of  the  dread  disease  during  the  last 
thirty  days  than  during  any  other  corres];>onding  ];)eriod  for  ten  montha.** 

[Washington  Times,  May  20, 1905.] 

Vew  York,  May  t9, — ^Bight  former  employees  of  the  Panama  Canal  Conunis- 
sion,  who  arrived  here  to-day  on  the  steamer  Orizaba  from  Colon,  said  they  re- 
signed their  positions  on  the  Isthmus  because  of  the  high  cost  of  living  and  the 
health  conditions  there.  They  said  that  several  other  employees,  who  had  re- 
signed for  similar  reasons,  would  come  to  the  United  States  on  later  steamers. 

[Oincinnati  Bnqnlrer,  Jnne  8, 1066. 

In  a  letter  to  John  J.  Wenner,  clerk  of  the  county  board  of  control,  a  friend,  a 
fbrmer  Cincinnatian,  who  has  a  position  on  the  Government  work  in  the  Canal 
Zone,  Panama,  sends  some  interesting  facts  regarding  the  country  and  what  the 
United  States  has  to  contend  with  there.    8];>eaking  of  the  construction  of  the 
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canal,  he  says  that  at  the  rate  that  the  work  is  dow  progressing  It  may  be 
open  by  1950.  The  reason  for  this,  he  says,  is  that  there  are  too  many 
**  bosses,  with  high-sounding  titles." 

**  There  are  no  walking  bosses,"  he  says.  ^  They  are  all  supervisors  and  my 
perintendents  of  dumps,  and  such  high  falutln*  titles."  He  declares  that  tbe 
quarters  assigned  to  the  men  are  poor,  and  not  what  was  promised,  while  tbe 
food  is  miserable,  and  board  costs  ^26  per  month. 

"The  great  trouble  is  in  getting  men  to  stay,"  he  writes,  "and  those  wbo 
have  been  working  steadily  for  two  months  are  called  'old  employees.'  Pay 
day  will  arrive  the  early  part  of  next  month,"  he  contiunes,  "  and  then  look  oat 
for  an  exodus  to  the  States." 

He  has  been  located  at  Culebra,  but  expected  to  move  to  Bmpire.  At  botb  of 
these  places,  he  states,  the  health  of  the  people  Is  good,  and  Colon  is  also  com- 
paratively healthy,  but  Panama,  he  declares,  is  a  "  cesspool,"  and  the  ydlow 
fever  there  claims  victims  on  an  average  of  one  every  ten  days. 

[New  York  Globe,  June  «,  1905.] 

The  Seguranca  brought  nearly  150  passengers,  many  of  whom  had  resigned 
their  positions  on  the  Panama  Canal  because  of  the  conditions  on  the  IsthmuSi 

[New  York  Sun,  June  18, 190S.] 

The  steamship  Advance,  in  yesterday  from  Colon,  had  many  passengers  aboard 
who  said  that  they  had  left  tbe  Isthmus  because  of  yellow  fever  there.  George 
A.  Heath,  of  Massachusetts,  a  general  foreman  of  construction  of  the  Panama 
Canal,  was  taken  ill  a  few  days  after  the  Advtmce  sailed  from  Colon.  His  tem- 
perature was  abnormally  high  when  he  was  examined  yesterday  by  Health 
Officer  Doty,  and  he  was  sent  to  Hoffman  Island  for  observation.  Up  to  last 
night  he  had  shown  no  symptoms  of  yellow  fever.  All  the  other  passengers 
were  in  good  condition,  and  after  a  thorough  examination  they  were  permitted 
to  go  with  the  ship  to  her  pier. 

[New  York  Herald,  June  25, 1905.] 

Colon,  June  2i, — Since  June  17  there  have  been  5  new  cases  of  yellow  ffever 
in  tbe  Colon  Hospital  and  1  death,  and  4  cases  are  now  under  treatment 

The  Seguranca  sailed  for  New  York  yesterday  evening,  crowded  with  passen- 
gers, including  a  large  number  of  canal  employees  who  are  leaving  the  Isthmus 
on  leave  of  absence,  but  who  are  not  expected  to  return. 

[New  York  Tribune,  July  1, 1905.] 

More  than  one  hundred  passengers  arrived  here  Friday  morning  from  Panama 
on  the  steamship  Seguranca,  Many  of  them  are  discontented  Americans  who 
have  been  working  for  tbe  Government  in  the  Canal  Zone.  They  are  coming 
north  either  on  account  of  climatic  conditions  or  because  of  dissatisfaction  with 
conditions  on  tbe  Isthmus. 

As  a  result  of  an  examination  by  the  quarantine  officers  a  man  and  a  boy 
were  removed  to  Hoffman  Island. 

Arthur  Paquette,  a  passenger,  speaking  of  the  sanitary  conditions  on  tbe 
Isthmus,  said  that  the  first  week  he  was  down  there  there  were  43  cases  taken 
to  the  hospital  at  Ancon. 

C.  R.  Littlejobn,  of  Wilston,  Ohio,  who  was  in  Panama  three  months,  said  that 
he  did  not  sleep  in  a  bed  the  whole  time.  He  criticised  severely  the  Govern- 
ment's arrangement  with  an  isthmian  hoteL 

George  Land  told  of  conditions  at  Culebra  cut  He  said  there  was  plenty  of 
Incompetence  displayed,  and  denounced  the  system  of  blacklisting,  which  be 
stated  was  employed  there. 

Others  told  stories  of  the  sanitary  conditions  and  of  the  spread  of  the  fever. 

Tbe  Seguranca  brought  up  the  body  of  Samuel  G.  Davis,  a  detective  sergeant 
who  went  to  Panama  last  March  to  organize  the  local  police.  Mra.  Davis  wmm 
a  passenger  on  the  vessel. 

[New  York  Herald,  June  99, 1906.] 

Mr.  Wallace's  resignation  and  yellow  fever  are  factors  in  causing  uneasinen 
among  canal  employees.  In  the  wake  of  the  abrupt  resignation  of  John  F.  Wal- 
lace, chief  engineer  of  the  Panama  Canal,  which,  there  appears  to  be  no  dooM 
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ho  been  acc^ted,  the  GoTemmeDt  finds  itself  confronted  with  the  problem  of 
checking  a  growing  demoralization  in  the  great  army  of  worlunen  employed  in 
building  tlie  canaL  Reports  have  come  to  Washington  that  when  Mr.  Wallace 
sailed  from  CSolon  it  was  felt  he  would  not  come  back,  and  because  there 
Is  no  firm  engineering  hand  to  take  the  helm  the  work  is  more  demoralized  than 
ever. 

To  check,  this  uneasiness,  which  is  accentuated  by  the  yellow  ferer,  is  the 
problon  the  Canal  Gonmiission  is  now  facing 

•  •••••• 

Nearly  every  ^nployee  who  goes  to  the  Isthmus  comes  home  and  tells  a  dire 
tale  of  **  yellow  Jack  "  lurking  behind  every  comer,  of  poor  food,  of  Inadequate 
acconmiodations,  of  inertia,  and  of  confusion  in  Government  methods.  Officials 
here  stoutly  maintain  that  conditions  are  by  no  means  so  bad  as  painted,  but 
the  stories  of  those  who  have  been  there  have  created  a  sentiment  which  renders 
it  almost  impossible  for  the  Administration  to  get  artisans  to  go  to  Panama, 
even  if  they  are  offered  higher  wages  than  they  can  earn  in  the  United  States. 

Mr.  Wallace's  departure  brought  things  to  a  standstilL 


Exhibit  22. 

Mr.  John  F.  Wallace  was  on  May  5,  1904,  appointed  chief  oigineer  of  the  isth- 
mian canal,  under  action  of  the  Commission  as  follows : 

**  The  Commission  reconvened  and  the  chairman  reported  that  he  had  had  a 
conference  with  Mr.  Wallace,  who  had  declared  himself  ready  to  accept  the 
position  of  chief  engineer  at  a  salary  of  $26,000  per  year  and  a  residence  on  the 
Isthmus,  and  had  stated  that  he  would  be  prepared  to  enter  upon  tlie  duties  of 
chief  engineer  on  June  1." 

Reorganization  of  the  then  Isthmian  Canal  Commission  being  under  consid- 
eration, Mr.  Wallace  wrote  the  Secretary  of  War  on  December  20,  1904,  as 
follows : 

**If  you  win  kindly  pardon  me  for  doing  so,  I  would  like  to  make  a  personal 
suggestion  that  if  the  President  and  yourself  should  decide  at  any  time  to  reduce 
the  Commission  to  three  members,  resident  on  the  Isthmus,  the  governor  of  the 
Zone  and  the  chief  engineer  should  be  members  of  this  Commission  ex  officio. 

**An  organization  of  this  kind,  with  the  chairman  of  the  Commission  resident 
in  Washington  to  look  after  general  departmental  matters,  would  no  doubt  work 
satisfactorily  and  be  much  less  cumbersome  than  the  present  one." 
And  again  on  March  15,  1905,  he  wrote  the  Secretary : 

**  I  hope  you  will  not  consider  me  presumptive  if  I  respectfully  ask  that  I  be 
granted  a  personal  hiterview  before  any  radical  change  is  decided  upon  in  the 
governmental  organization  which  would  affect  me  unfavorably. 

**  I  am  not  requesting  additional  emoluments  of  any  nature  whatever,  but  sim- 
ply that  no  condition  of  affairs  be  created  which  will  unnecessarily  interfere 
with  my  efflci^icy  here." 

On  March  24, 1906,  the  Secretary  submitted  to  Mr.  Wallace  In  detail,  by  cable, 
the  plan  of  reorganization  which  the  President  proposed  to  make  (substantially 
as  embodied  in  the  subsequent  Bxecutive  order  of  April  1),  and  on  the  folloiwng 
day  Bir.  Wallace  cabled  the  Secretary  as  follows:  "Plan  excellent  Satisfac- 
tory.   Gracias   [thanks]." 

Thereafter  the  President  issued  his  Bxecutive  order  of  April  1,  creating  a 
new  Commission  and  defining  thehr  duties;  among  other  things,  that  of  the 
chief  engineer,  as  follows : 

*'  The  head  of  the  third  department  shall  be  the  chief  engineer.  He  shall 
have  full  charge  on  the  Isthmus : 

*«  1.  Of  all  the  actual  work  of  constinction  carried  on  by  the  Commission  on 
the  Isthmus. 

^2,  The  custody  of  all  of  the  supplies  and  plant  of  the  Commission  upon 
the  Isthmus  other  than  all  supplies  needed  for  sanitary  purposes. 

**  3.  The  practical  operation  of  the  railroad  on  the  Isthmus  with  the  special 
view  to  its  utilization  in  canal  construction  work. 

«*  4.  He  shall  reside  upon  the  Isthmus,  devote  his  entire  time  to  the  service, 
except  when  granted  leave  of  absence  by  the  Secretary  of  War." 

Mr.  Wallace  expressed  his  unequivocal  approval  of  the  distribution  and 
powers  as  above  defined  by  the  Executive  order,  especially  those  relating  to  the 
i^ce  of  the  chief  engineer;  and  during  his  subsequent  stay  of  six  weeks  In 
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the  United  States  daily  participated  with  his  associates  in  carrying  out  tbe 
same.  To  the  President,  Secretary  of  War,  members  of  the  Gbmmlssion,  aod 
its  counsel  be  freqoently  expressed  his  unqnalified  approyal  and  acceptance 
of  the  distribntion  of  duties  and  powers  as  In  the  ord^  embodied,  and  particu- 
larly those  relating  to  himself,  which  required  the  performance  by  him  of  tbe 
duties  of  constructive  engineer  upon  the  Isthmus. 

Mr.  Wallace  sailed  for  the  Isthmus  on  May  17,  accompanied  by  his  family, 
and  as  late  as  May  26  wrote  Mr.  Cromwell  from  the  Isthmus  as  follows : 

**In  looking  back  over  the  events  of  the  last  few  months,  I  become  more 
and  more  impressed  with  the  wisdom  underlying  the  action  of  the  President 
and  the  Secretary  of  War  •  •  •  and  the  manner  in  which  matters  have 
been  guided  over  the  troubled  waters  of  the  sea  of  complication  which  has  sur- 
rounded the  situation.*' 

He  reached  the  Isthmus  May  24,  but  within  twelve  days  thereafter  cabled  the 
Secretary  of  War  as  follows : 

Panama,  June  5, 1905. 
Sbobbtabt  of  Wab,  Washington: 

Important  complicated  business  matters  which  can  not  be  arranged  by  oorre- 
Bpondence,  and  which  may  affect  my  relations  as  chief  engineer  of  Ck>mnil8Bion, 
necessitate  immediate  return  to  the  United  States  to  confer  with  you  and  qlhers. 
An  order  from  you  to  return  for  official  consultation  will  prevent  apprehension 
on  the  part  of  employees.  Suggest  Shouts  remain  until  my  arrival  Please 
answer. 

Wale^ob. 

To  this  reply  was  sent  the  following  day,  as  follows : 

•*  Secretary  of  War  and  Shouts,  in  accordance  with  your  request  and  without 
knowledge  of  circumstances  that  Justify,  approve  your  return  for  consultatioo 
with  them  at  Washington." 

By  letter  of  June  4,  addressed  to  the  Secretary  of  War,  Mr.  Wallace  states : 

**  Certain  complications  are  arising  in  my  personal  affairs  which  may  render  it 
necessary  for  me  to  go  to  the  States  on  receipt  of  a  cablegram  at  any  time.  Will 
you  kindly  cable  me  permission  to  do  so?  It  Is  needless  for  me  tp  say  that  I 
will  not  do  this  unless  I  consider  it  absolutely  necessary." 

On  June  8,  a  few  days  before  he  sailed  for  New  York,  Mr.  Wallace  wrote  the 
Secretary  of  War  a  letter,  in  which  he  referred  to  his  intended  visit  to  the 
United  States,  but  gave  no  explanation  of  his  personal  plans. 

Mr.  Wallace  arrived  at  New  York  the  evening  of  the.22d  instant,  and  the 
Secretary  made  an  appointment  for  a  conference  on  Sunday  morning,  the  25tb 
instant,  at  the  Manhattan  Hotel,  in  New  York  City,  the  Secretary  being  then  en 
route  to  New  Haven  and  Boston. 

The  conference  took  place  at  the  Manhattan  Hotel  as  arranged.  Tb^e  were 
present  the  Secretary  of  War,  Mr.  Wallace,  and  Mr.  Cromwell,  who  for  some 
time  has  been  charged  by  the  President  and  Secretary  with  g^ieral  advisory 
duties  in  all  Panama  Canal  affairs. 

Mr.  Wallace  stated  that  part  of  the  interview  would  be  peraonal  to  hims^ 
and  part  would  concern  the  general  canal  work  on  the  Isthmus.  The  Secretary 
referred  to  the  foregoing  cables,  and  acquiesced  in  Mr.  Wallace's  suggestion 
that  he  first  speak  of  the  personal  matters. 

Mr.  Wallace  then  said  Uiat  a  few  days  before  he  sent  the  ahove  cable  to  tbe 
Secretary  he  had  received  a  cable  from  prominent  business  men  in  New  York. 
asking  if  he  would  consider  an  o£fer  to  accept  an  important  position  in  New 
York,  and  that  he  had  cabled  in  reply  that  it  was  '*  simply  a  question  of  terms 
and  conditions,"  and  that  he  had  requested  particulars;  that  the  particulars 
came,  and  It  proved  to  be  a  definite  offer  of  a  position  as  president  of  a  large 
holding  company,  controlling  several  other  corporations,  with  certain  stock 
benefits  and  other  advantages  to  himself,  which,  with  the  salary,  made  it 
equivalent  to  $50,000  per  year ;  that  he  did  not  at  once  acc^t  the  offer,  but 
delayed  it  a  few  days  in  order  to  cable  the  Secretary  of  War,  during  which 
the  parties  Increased  their  proposal  between  t^i  and  fifteen  thousand  dollars 
a  year,  making  it  equivalent  to  $60,000  or  $65,000.  \ 

He  stated  that  the  position  was  an  especially  attractive  one,  and  sudi  aS  be 
had  only  hoped  to  obtain  after  the  completion  of  the  canal,  and  thus  only  after 
years  of  further  service  on  the  Isthmus ;  that  the  duties  of  the  new  position 
were  especially  agreeable  and  afforded  opportunities  to  make  money  thrcmgfa 
Investments,  etc. ;  further,  that  tbe  position  was  such  a  good  one  that  he  did 
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not  caatMex  that  be  could  decline  it;  that  the  life  on  the  Isthmns  was  lonely 
and  acoHnpanied  with  risk  to  himself  and  wife,  and  was  another  reason  for 
accepting  a  better  offer,  bat  that  his  new  duties  would  not  require  all  of  his 
attention  for  the  next  two  months,  and  that  the  parties  had  agreed  that  he 
could  close  up  his  canal  work  in  the  meantime,  always  provided  that  it  did 
not  take  him  from  New  York  to  the  Istlmius.  He  referred  to  the  President's 
order  appointing  tlie  original  Ck>mmission,  and  in  which  the  President  had 
stated  that  tlie  Ck>mmi8sioners  would  hold  office  subject  to  the  due  fulfillment 
of  their  duties,  and  he  stated  that  this  made  the  office  subject  to  termination 
by  the  President,  and  that  consequently  he  (Mr.  Wallace)  considered  that  the 
liolder  of  tiie  office  had  an  equal  right  to  retire  from  it  at  his  option  at  any 
time. 

Concluding  he  stated  that  while  he  was  thus  severing  his  connection  with 
the  canal  work  he  was  willing  to  make  up  his  annual  report,  and  he  would,  if 
desired  by  the  Ooyemment,  continue  to  serre  as  a  Commissioner,  but  not  as 
diief  eagineer  In  charge  of  the  construction  work  on  the  Isthmus. 

Mr.  Wallace  said  that  this  was  all  he  had  to  say  in  regard  to  his  personal 
relation  to  the  woric,  and  that  he  would  thai  proceed  to  discuss  generally  the 
conditions  on  the  Isthmus,  if  the  Secretary  desired.  Secretary  Taft  said  he 
wished  Mr.  Wallace  would  continue  his  general  statement 

Mr.  Wallace  then  discussed  conditions  on  the  Isthmus  and  the  work,  imper- 
sonally, for  half  an  hour.  At  the  conclusion  of  Mr.  Wallace's  general  statement 
the  Secretary  of  War  said,  in  substance,  as  follows : 

^  Mr.  Wallace,  I  am  inexpressibly  disappointed,  not  only  because  you  have 
taken  this  step,  but  because  you  seem  so  utterly  insensible  of  the  significance  of 
your  conduct  You  come  with  the  bald  announcement  that  you  quit  your  task  at 
a  critical  moment,  on  the  eve  of  important  work,  and  in  the  midst  of  reorganisa- 
tion plans  under  which  you  accepted  your  position,  with  your  department  un- 
lierfected  in  organisation,  and  when  you  know,  too,  that  my  public  duties  call 
me  to  the  Philippines  for  several  months.  I  must  be  allowed  to  remind  you 
that  wlien  you  were  employed  by  the  Commission  a  little  over  a  year  ago  you 
were  only  receiving  $15,000  per  annum  under  your  former  position,  and  Uiat 
your  saliu7  was  fixed  at  the  sum  demanded  by  yourself,  $25,000.  That  was  for 
constant  service  on  the  Isthmus,  where  the  construction  work  was  to  be  per- 
formed and  your  services  were  required.  You  knew  the  risks  to  yourself  and 
to  yoor  family,  if  they  went  with  you,  in  the  work  you  assumed  an  obligation 
to  do.  If  you  had  not  desired  the  position,  you  need  not  have  sought  nor  ac- 
cepted it,  but  I  understand  that  quite  the  contrary  was  the  case.  I  can  refer 
more  positively  to  recent  events  within  my  own  knowledge.  When  the  Presi- 
dent found  it  necessary  to  make  a  reorganisation  of  the  former  Commission,  you 
were  consulted  in  the  frankest  manner  about  every  feature  of  the  reorganiza- 
tion, and  were  encouraged  freely  to  express  your  opinions.  Indeed,  your  volun- 
tary suggestions  from  the  Isthmus  embraced  the  proposal  that  you  yourself  be 
made  a  member  of  the  Commission  and  chief  engineer  on  the  Isthmus. 

Tbe  substance  of  the  plan  of  reorganisation,  as  afterwards  embodied  in  the 
President's  executive  order  of  April  1,  was  cabled  to  you  by  me  and  you  cabled 
mA  your  fullest  approval  of  it  and  your  thanks,  for  it  included  the  appointment 
of  yourself  as  a  Commissioner,  as  you  had  solicited,  and  a  member  of  the  exec- 
utive committee.  The  new  plan  of  organization  was  warmly  accepted  and 
indorsed  by  you  when  you  arrived  In  Washington,  and  you  expressed  your 
hearty  approval  of  it  In  the  most  unequivocal  manner  not  only  to  the  President 
and  myself,  but  to  members  of  the  Commission  and  its  counsel,  and  Just  l>efore 
sailing  for  the  Isthmus  you  called  upon  us  and  voluntarily  thanked  me  in  the 
wannest  terms  for  what  had  been  done  in  the  reorganization  of  tbe  canal  work 
and  in  the  positions  which  had  been  given  you.  You  cooperated  for  all  these 
weeks  in  the  work  of  reorganization  and  accepted  the  position  assigned  you 
under  the  President's  order  of  April  1.  Tbe  President  and  myself  relied  upon 
this  fact  in  making  up  the  plans,  and  the  other  members  were  selected  with 
that  In  view.  Now,  within  twelve  days  after  your  arrival  upon  tbe  Isthmus 
yon  send  me  a  cable  which,  read  In  the  light  of  what  you  say  to-day,  signifies 
your  practical  acceptance  of  an  offer  of  another  position  inconsistent  with  the 
perfo^biance  of  your  duties  on  the  Isthmus.  I  am  astonished  that  you  should 
be  so  disregardful  of  the  splendid  opportunities  of  tbe  position,  which  would 
liare  made  you  famous  the  world  over  by  the  honorable  performance  of  your 
duties  of  chief  engineer. 

For  mere  lucre  you  change  your  position  over  night  without  thought  of  the 
embarrassing  position  in  which  you  place  your  Government  by  this  action. 
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when  the  engineering  forces  on  the  Isthmus  are  left  without  a  real  head  sod 
your  department  is  not  perfected  in  organisation ;  when  the  adTisory  hoard  of 
engineers  is  to  assemble  under  call  of  the  President  within  two  months,  and 
when  I  am  departing  for  the  Philippines  on  public  duty.  All  this  you  knew 
as  well  as  I  know  it,  but  it  has  not  had  the  least  influence  upon  your  action— 
you  have  thought  of  yourself  and  yourself  alona  I  consider  that  by  every 
principle  of  honor  and  duty  you  were  bound  to  treat  the  subject  differently. 
Ton  have  permitted  the  President  and  all  of  us  to  proceed  in  full  confidence 
that  you  would  perform  the  functions  ef  chief  engineer,  and  now,  In  an  hour, 
you  drop  your  great  duties  and  throw  them  back  upon  us  as  if  It  were  a  matter 
of  no  consequence,  and  all  this  for  personal  advantage  solely. 

Mr.  Wallace,  I  do  not  agree  with  your  idea  of  your  rights  nor  with  your  Idea 
as  to  your  duties.  I  do  not  agree  that  the  President's  original  order  givini; 
him  the  right  to  discharge  an  unfaithful  Gonmilssloner  gave  you  the  right  to 
abandon  your  duties  at  a  critical  moment;  but  Independent  of  that  original 
order  you  accepted  the  duties  of  chief  engineer  on  the  Isthmus  under  the 
recent  order  of  April  1,  which  was  made  In  cooperation  with  you  and  to  salt 
your  views.  More  than  this,  your  duty  In  the  premises  Is  not  measured  by 
your  mere  legal  contractual  rights.  It  should  be  measured  by  the  high  obliga- 
tion of  a  public  officer  with  a  sacred  allegiance  to  the  Government  it  should  be 
his  honor  and  his  pleasure  to  serve.  You  were,  therefore,  In  honor  l>ound  by 
all  that  has  preceded  to  continue  to  perform  your  duties  upon  the  Isthnras 
until  such  time — a  year  at  least — ^as  would  have  afforded  us  reasonable  oppor- 
tunity to  select  a  competent  successor  and  prepare  him  for  the  great  duties  of 
that  office. 

You  make  not  the  least  complaint  against  your  associates,  superior  or  Inferior. 
I  know  of  no  possible  ground  for  any.  You  are  influenced  solely  by  your  per 
sonal  advantage. 

Great  fame  attached  to  your  office,  but  also  equal  responsibility,  and  now 
you  desert  them  in  an  hour.  Even  from  a  standpoint  of  policy,  you  are  mak- 
ing a  profound  mistake.  If  you  could  withdraw  from  your  new  arrangements, 
which  I  do  not  suggest,  I  could  have  no  confidence,  since  I  know  now  yonr 
conception  of  duty,  Uiat  you  would  not  in  the  future  repeat  the  same  act  at  a 
moment  even  more  critical,  when  the  consequences  might  be  even  more  embar- 
rassing and  injurious  to  the  Govarnment 

**  Under  these  circumstances,  Mr.  Wallace,  and  with  great  pei^sonal  pain  and 
disappointment,  I  am  bound  to  say  that  I  consider  the  public  interest  requires 
that  you  tender  your  resignation  at  this  moment,  and  turn  over  the  records  of 
your  office  to  the  chairman  of  the  Conmiission«" 

In  reply,  Mr.  Wallace  stated  that  he  was  de^ly  disturbed  at  the  view  of  the 
subject  taken  by  the  Secretary ;  that  he  had  considered  that  he  had  a  right  to 
retire  when  he  chose,  but  that,  as  he  had  said,  he  was  desirous  of  talking  it  all 
over  and  making  some  arrangement  whereby  the  Government  could  use  his 
services  in  some  capacity. 

The  Secretary  answered  In  substance :  **  Mr.  Wallace,  further  talk  is  usdess. 
It  would  be  to  dicker.  I  can  not  dicker  on  such  a  grave  subject  1  have 
assumed  that  you  had  given  this  subject  the  greatest  consideration,  and  yoo 
have  approached  It  deliberately  and  stated  to  me  your  action  in  set  and  deflalte 
terms.  You  have  unmistakably  announced  that  you  propose  to  accept  a  posi- 
tion so  attractive  that  you  could  not  possibly  afford  to  decline  It,  and  that  you 
would  not  henceforth  perform  any  duties  for  the  Government  as  Inconsistent 
with  serving  your  new  masters,  who  require  your  constant  presence  In  New 
York,  and,  therefore,  that  you  could  not  and  weuld  not  go  back  to  Panama  as 
chief  engineer." 

Mr.  Wallace  again  stated  that  he  de^ly  regretted  that  the  Secretary^ 
point  of  view  was  different  from  his  own,  and  said  that  he  would  send  his  redg- 
nations  as  soon  as  he  got  back  te  his  hotel,  and  would  address  them  to  the 
President,  through  the  Secretary.  He  added,  '*  Mr.  Secretary,  while  there  is  a 
difference  between  us  as  to  the  point  of  view  we  take  concerning  my  duty.  I 
consider  that  there  can  be  no  question  that  I  have  performed  my  full  duty  up  to 
this  hour." 

To  this  the  Secretary  replied  in  effect :  **  Mr.  Wallace,  I  do  not  consider  tiiat 
any  man  can  divide  such  a  duty  up  to  any  one  point  where  it  suits  him  to 
stop,  and  then  claim  that  be  has  fulfilled  his  duty  by  merely  performing  It  iq» 
to  the  point  of  his  own  selection.  In  my  view  a  duty  Is  an  entiretr»  and  la  not 
fulfilled  unless  it  is  wholly  fulfilled.** 
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Agreeably  to  Uie  Mild  request  of  tbe  Secretary,  Mr.  Wallace  submitted  bis 
reslgnatioii,  as  follows: 

Mkw  Yobk,  June  26, 1905. 
The  Pbbsidkiit, 

White  House,  WasMiHfUm,  D,  O. 

(Tbrough  tbe  Secretary  of  War.) 
Sik:    I  haye  tbe  bonor  to  bereby  tender  my  resignation  as  member  of  tbe 
Istbmian  Canal  Commission,  to  take  effect  at  sucb  time  as  may  salt  your 
pleasure  and  conyenience. 

Very  req)ectfally»  John  F.  Wallace, 

Member  Mhmian  Canal  OamntitasUm, 

Similar  resignations  as  cblef  eii^neer  and  as  ylce^president,  general  manager, 
and  director  of  tbe  Panama  Railvoad  were  submitted. 

After  consideration  of  tbe  foregoing,  and  personal  conference  witb  tbe  Secre- 
tary of  War,  tbe  President  issuej  tbe  following  order : 

Cambbidgk,  Mass.,  June  28,  1905. 
Sib:   Your  resignation  as  meii|ber  and  cbief  ^igineer  of  tbe  Istbmian  Canal 
Commission  tendered  In  accordance  witb  tbe  request  of  Secretary  Taft,  whicb 
request  under  tbe  circumstances  bas  my  entire  approval,  Is  bereby  accepted  to 
take  effect  immediately. 

Very  truly,  your%  Thbodobs  Roosevelt. 

Mr.  John  F.  Wallace, 

laihtnian  Canal  CommUHon,  Washington,  D.  O. 

Tbe  successor  of  Mr.  Wallace  as  cbief  engineer  will  be  announced  within  a 
few  days. 

STATEMENT  Cm  OONVEBSATION   BETWEEN    SECBETABT  OF   WAB,    MB.   OBOMWELL,   AND 
MB.   WALLACE  JUNE  25,   1905,  AT  HOTEL   MANHATTAN. 

Referring  to  tbe  conversation  between  tbe  Secretary  of  War,  Mr.  Cromwell, 
tbe  general  counsel  for  tbe  Panama  Railway  Company,  and  Mr.  John  F.  Wallace, 
tben  cbief  engineer  of  tbe  Panama  Canal,  bad  on  Sunday  morning,  June  25,  at 
the  Manhattan  Hotel,  there  was  omitted  from  tbe  account  given  to  the  press  a 
detailed  statement  of  what  Mr.  Wallace  said  on  the  more  general  subjects  of  the 
canal  work,  because  Mr.  Wallace  expressly  made  tbe  matter  hereinafter  stated 
entirely  irrelevant  to  tb^  question  of  his  personal  relations  to  the  Commission. 

He  said,  first,  that  be  did  not  think  that  Colonel  Gorgas  was  equal  to  tbe 
executive  task  of  subduing  tbe  insanitary  conditions  that  existed  on  the  Isthmus 
and  of  making  that  a  healthful  place,  and  that  be  was  not  the  man  for  the 
place.  He  said  the  trouble  with  Colonel  Gorgas  and  those  who  acted  with  him 
or  sympathized  with  him  was  that  they  thought  they  had  solved  a  question 
when  they  bad  reached  a  scientific  theory  in  respect  to  its  existence  and  remedy ; 
that  wfa^  they  had  reached  tbe  theory  that  mosquitoes  carried  a  disease  they 
must  do  something  to  subdue  tbe  mosquitoes,  but  the  practical  work  of  subduing 
tbe  mosquitoes  tb^  were  not  equal  to. 

He  said  that  Major  La  Garde  was  a  very  competent  surgeon  and  bad  made  the 
tkospital  a  comfortable  and  useful  place,  but  that  under  the  present  regime  of 
Colonel  Gorgas  they  bad  no  treatment  for  yellow  fever  whatever ;  that  they  put 
tbe  iMitients  under  a  mosquito  bar  and  left  them  to  die.  He  said  there  was  a 
Doctor  Randall  connected  witb  tbe  railway  company  that  bad  treated  five  or  six 
cases  that  bad  occurred  over  at  Colon  and  had  not  lost  a  case;  that  be  had  a 
Rpedal  method,  first  opening  tbe  bowels  with  castor  oil  and  saw  to  it  that  the 
vaiions  organs  were  kept  open  and  in  action.  He  said  that  he  himself  had  had 
yellow  fever  and  that  bis  wife  treated  him ;  that  be  was  also  visited  by  Colonel 
Gorgas,  who  advised  against  taking  drugs,  and  his  wife,  when  bis  back  was 
tnrMd,  administered  a  dose  of  castor  oil,  and  that  he  attributed  his  escape  to 
bis  wife's  treatment  and  not  to  Colonel  Gorgas.  He  said  that  tliis  was  not  bis 
own  personal  point,  but  that  be  was  making  these  remarks  in  a  confidential 
way  and  at  personal  request  of  Judge  Magoon,  who  bad  requested  him  to  convey 
it,  and  both  reallEed  that  such  a  report  as  this  could  not  safely  be  put  in  writing. 
Tbe  Secretary  reminded  blm  that  Colonel  Gorgas  bad  a  great  reputation  in 
Habana,  and  seemed  to  Justify  the  confidence  in  him  at  Panama,  and  Mr.  Wallace 
replied,  ''Oh,  be  was  tbe  fourth  man  in  control  at  Habana  and  did  not  occupy 
any  aoch  Imiiortant  position  as  he  now  occupies  at  PananMu** 
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He  then  proceeded  to  make  a  general  report  on  the  status  of  the  work,  tbe 
organization  of  his  departments,  subdivisions  of  departments,  and  in  question 
to  question  described  the  heads  of  eacli,  but  he  also  said  when  he  got  to  the 
chief  part  of  it — the  construction  work — ^that  there  he  had  no  assistance,  that 
the  subordinate  departments  were  organized,  but  that  the  construction  depart- 
ment wacr  under  his  own  immediate  control,  and  that  he  had  not  jet  been  able 
to  secure  assistants.  On  each  of  his  trips  to  the  United  States  he  had  had  this 
question  in  mind,  and  made  efTorts  to  find  them,  and  had  conferred  with  Mr. 
Noble  respecting  Mr.  Harrison,  but  had  not  been  able  to  reach  terms  with  Mr. 
Harrison.  Two  or  three  others  he  had  considered,  but  they  were  not  quite  up 
to  the  mark;  that  he  proposed  to  go  as  high  as  $15,000  per  year  salary;  that 
according  to  his  idea  of  assistants  there  should  t>e  two  assistants,  each  one  in 
turn  competent  to  become  'acting  chief  engineer  upon  occasion,  and  that  by 
assigning  two  such  men  of  nearly  equal  ability  there  would  be  an  incentive  upon 
the  part  of  each  to  finally  occupy  the  place  of  chief  engineer  in  case  of  death 
cr  retirement  of  that  oflScer  or  during  his  absence;  that  In  his  experience  be 
found  that  in  the  case  of  one  assistant  engineer  he  was  always  seeking  for  the 
place  of  his  superior,  and  that  it  led  to  mistrust  and  sometimes  disloyalty;  but 
by  baring  two  men,  neither  one  of  whom  would  know  who  would  succeed  In 
case  of  vacancy,  it  promoted  ambition  and  loyalty. 

He  said  that  he  had  engineers  in  charge  of  four  or  five  departments,  but  that 
he  had  no  engineers  in  charge  of  divisions,  except  Dauchey ;  that  he  expected  to 
put  engineers  immediately  under  the  assistant  chiefs  in  charge  of  five  depart- 
ments, one  at  La  Boca,  one  at  Cristobal,  one  at  Gamboa,  and  another  at  Culebra, 
and  possibly  another  at  some  other  place,  but  that  none  of  these  had  yet  been 
selected,  and  that  there  were  no  divisions  operating  under  him  thus  divided. 

He  said  that  he  had  l>een  engaged  in  making  measurements  and  securing  data 
for  the  purpose  of  determining  in  a  year  at  large,  including  both  dry  and  wet 
seasons  and  all  other  deterrent  conditions,  what  It  would  cost  on  the  average 
to  excavate  and  deliver  to  its  proper  place  a  yard  of  the  various  kinds  of  mate- 
rial which  they  expected  to  find  in  the  excavation ;  that  this  had  been  bis  work 
since  he  had  been  on  the  Isthmus,  and  that  he  had  nearly  completed  it  for  one 
year;  that  these  figures  no  one  else  understood  but  him;  that  Dauchey  had 
shown  a  lack  of  intellignce  as  to  what  the  work  was  being  done  for  on  the 
Isthmus  now,  although  a  very  good  workman,  and  that  he  had  had  to  explain  to 
him  the  last  time  he  was  on  the  Isthmus  that  this  material  could  be  gathered  by 
anyone  on  the  Isthmus  who  looked  at  the  records  there,  although  there  were  many 
things  which  he  himself  had  found  it  would  be  difllcult  to  apply  as  he  would 
apply.  He  said  that,  so  far  as  the  work  was  concerned,  there  was  no  reason  fof 
his  going  back  to  the  Isthmus  for  three  or  four  months,  and  that  the  work 
which  was  being  done  could  go  on  until  Ck)ngress  would  determine  what  par- 
ticular plan  would  be  followed.  He  said  that  Mr.  Dauchey  was  able  to  carry 
on  the  physical  work  until  the  final  plans  were  determined ;  that  it  was  simply 
hard  drudgery  on  finished  lines  already  planned,  but  that  it  was  important  soon 
to  have  Congress  determine  what  plan  should  be  adopted,  and  whether  a  dam 
should  be  put  up  at  Gamboa,  because  by  putting  up  a  dam  at  Gamboa  we  could 
secure  power  sufilcient  to  run  the  railroad  and  to  light  the  works  from  one 
side  of  the  Isthmus  to  the  other,  and  In  the  construction  we  could  reduce  the 
cost  by  the  use  of  the  water  power  at  Gamboa  upward  of  eight  or  nine  millions 
of  dollars. 

He  made  allusion  to  the  diflaculties  that  he  had  had  In  ordering  through  the 
purchasing  agent  at  Washington,  giving  four  or  five  different  orders  relating  to 
the  same  piece  of  work  for  difTerent  things  to  be  used  in  the  work,  some  of  wbldi 
would  come  before  the  others,  and  often  those  which  came  first  should  be  msed 
last,  which  would  delay  the  whole  work.  He  said  the  work  suffered  from  the 
lack  of  proportionate  knowledge  which  the  purchasing  agent  here  did  not  have, 
which  he  might  have  imparted  to  him  had  he  direct  control  over  him  on  the 
Isthmus.  And  when  Mr.  Cromwell  said,  "Then  the  same  man  who  gives  the 
specifications  on  the  Isthmus  would  have  to  execute  It  In  the  United  States* 
but  how  could  he  be  In  both  places?"  Mr.  Wallace  replied:  "(Mi,  he  would 
come  and  go  to  and  fro,  as  he  saw  fit,  and  he  would  organize  the  force  in 
Washington  so  that  it  would  carry  it  out"  The  Secretary  then  said:  "I  do 
not  see  why  you  could  not  change  and  give  your  directions  from  the  Isthmus  bj 
cable  as  from  day  to  day  you  found  necessity  for  making  slight  variations  In 
plans."  Mr.  Wallace  had  said  that  he  had  been  compelled  to  slightly  change  hia 
orders  from  day  to  day  and  that  this  had  led,  probably,  to  the  belief  at  Waali- 
ington  that  he  was  vacillating,  but  in  truth  It  was  only  beoiuse  he  had  fonod 
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8ome  reawm  for  changing  tbe  order  of  work  on  the  spot  and  that  this  could  not 
be  understood  by  anybody  in  Washington  and  conld  only  be  understood  by  the 
man  who  was  changing  his  own  work,  and  Mr.  Cromwell  then  again  said :  **  You 
really  mean  that  one  man  should  be  conducting  the  whole  affair  and  combine 
tbe  offices?"  Mr.  Wallace  relied:  ''That  would  accomplish  it,  but  that  I  did 
not  mean  to  be  led  into  making  tliat  statement  to-day,  and  I  did  not  intend  to 
bring  tliat  up."  He  said  that  lie  was  ready  to  make  his  annual  report  to  round 
out  his  year  and  to  submit  his  information  to  the  consulting  board  of  engineers 
for  tlie  determination  of  a  plan. 

He  referred  to  his  vacation,  saying  that  he  was  entitled  to  six  weeks,  and  that 
be  decided  to  take  it  at  this  time ;  that  on  his  previous  trips  to  the  United  States 
during  the  year  that  lie  had  been  very  much  occupied.  The  Secretary  asked 
him  whether  there  had  been  any  stipulation  in  his  contract  for  a  vacation 
guch  as  be  said.  He  said,  not  a  written  contract,  but  that  Admiral  Walker 
had  acceded  to  his  request  fer  such  a  vacation.  Tbe  Secretary  said  that  he  did 
not  know  it  He  said  it  would  have  been  more  businesslike  to  have  put  such 
terms  In  the  contract,  that  it  might  be  binding  on  the  Government 

At  the  conclusi<m  of  the  interview  Mr.  Wallace  attempted  to  shake  hands  with 
tbe  Secretary,  but  tbe  Secretary  avoided  it  on  the  first  attempt  Nevertheless, 
as  Mr.  Wallace  was  going  out  be  said  that  he  would  like  to  shake  hands  with 
tiie  Secretary  to  show  that  there  was  no  personal  ill  wiU.  The  Secretary  then 
shook  bis  hand,  ^good-by,"  and  then  said:  *'Mr.  Wallace,  I  have  no  personal 
feeling  against  you  at  all.  I  sincerely  wish  that  you  may  have  every  success 
in  tbe  new  field  that  you  are  about  to  enter.  I  do  not  wish  my  position  in  this 
matter  vindicated  by  any  disastrous  result  to  you,  and  I  wish  you  well,  but  I 
am  exceedingly  sorry  that  you  can  not  see  what  a  dreadful,  dreadful  mistake 
you  are  making.  It  pains  me  more  than  I  can  tell.'*  Then  Mr.  Wallace  went 
to  Mr.  Cromwell  and  shook  bands  with  that  gentleman,  who  also  said  to 
Mr.  Wallace,  **  I,  too,  am  very  sorry  of  this  result" 

Tbe  Secretary  adds  tbe  following: 

**  These  notes  were  made  by  joint  dictation  of  Mr.  Cromwell  and  myself  in 
the  bearing  of  both,  June  80, 1004,  2  p.  m.  They  are,  as  nearly  as  I  can  recollect 
a  full  statement  of  what  was  said  at  the  interview  concerning  the  second  part 
of  tbe  Interview,  and,  added  to  that  account  already  given  to  the  press,  make 
a  full  and  fair  statement  of  the  entire  interview.  It  is  possible  that  there  were 
some  other  objects  alluded  to,  but  they  were  unimportant  and  I  am  unable  at 
tbe  moment  to  recall  anything  more." 


Exhibit  28. 

DKPASriCSlIT  OF  OONSTBUOTION  AND  KNOINKEKIlfO. 

John  F.  Wallace — Member  of  Isthmian  Canal  Commission ;  member  of  execu- 
tive committee;  chief  engineer. 

Vacancy— First  assistant  chief  engineer,  In  charge  of  technical  studies  and 
ooBstruction  in  the  field. 

Vacancy— Principal  assistant  engineer,  in  charge  of  records  and  office. 

John  Seager— Private  secretary. 

EL  F.  T^nny— Assistant  private  secretary. 

OOLON  OONBTBUOnON  DIVISION. 

(Comprising  tbe  territory  on  the  line  of  the  canal  from  Colon  to  Bohlo.) 

F.  B.  Maltby — Division  engineer,  temporarily,  pending  selection  of  a  perma- 
nent man. 

Vacancy — Assistant  division  engineer. 
EL  P.  Thompson— Chief  clerk. 

OHAGSES  DIVISION  OT  OONSTBUOTION. 

(Including  the  line  of  the  canal  from  Bohlo  to  Bas  Obispo.) 

W.  B.  Dauchy — ^Division  engineer,  temporarily,  pending  selection  of  a  per- 
manent man. 

Vacancy — Assistant  division  engineer. 

William  BL  Swift— Resident  engineer,  ^  , 
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OAMBOA  DIVISION  OT  OONSTftUOTION. 

(Including  the  Gamboa  dam  site  and  the  Ghagres  River.) 

W.  E.  Danchy — Division  engineer,  temporarily,  pending  selection  of  a  pe^ 
manent  man. 
Vacancy — Assistant  division  engine^hr. 
C  L.  Carpenter— Assistant  engineer. 

CULEBRA  CONSTtUCnON  DIVISION. 

(Including  the  territory  from  Bas  Obispo  to  MIraflores.) 

W.  B.  Danchy — ^Division  engineer  temporarily,  pending  selection  of  a  permt- 
nent  man. 
Vacancy — Assistant  division  engineer. 
H.  F.  Dose — ^Resident  engineer  in  charge  of  constmctlon. 
W.  B.  Ruggles — ^Resident  engine#r  In  charge  of  survey. 

A.  B.  Nichols — ^Resident  engineer  in  charge  of  technical  work ;  canal  prisok 
Vacancy — Superintendent  of  trahsportation. 

Vacancy — Superintendent  of  excavation. 
Vacancy — Superintendent  of  mihing. 
Vacancy — Superintendent  of  dumps. 

B.  Zook — ^Assistant  engineer,  superintendent  of  tracka. 
Sydnie  J.  Kennedy— Chief  clerk. 

lA  lOOA  0IVISION  OF  CONSTRUCTION* 

(Including  the  territory  along  the  line  of  the  canal  from  MIraflores  to  the  sea.) 

F.  B.  Maltby — Division  engineer  temporarily,  pending  selection  of  a  penna 
nent  man. 
Vacancy — Assistant  divlslcfn  engineer. 
A.  C.  Harper — Resident  engineer. 

Bureau  of  personnel^  iranaporiationf  and  quarterM. 

E.  L.  King — General  quartermaster,  chief  of  bureau,  Panama. 
R.  B.  Wood — Assistant  general  quartermaster.  Empire. 
James  M.  McGuire — Assistant  general  quartermaster,  Panama* 
Vacancy — Assistant  general  quartermaster.  Colon. 
O.  L.  Parker— Chief  clerk. 

Bureau  of  $uppUe$»    v 

E.  C.  Tobey— Chief  of  bureau. 
Victor  S.  Jackson — Assistant 
H.  Leonard — Chief  clerk. 

Bureau  of  toaterworks,  svwers,  and  rooda. 

C.  B.  Davis— Chief  of  bureau. 
Henry  W.  Durham — Resident  engineer,  Panama. 
Ernest  W.  Clark — Resident  engineer,  Colon. 
Earle  C.  MacFarland — Chief  clerk. 

Bureau  of  machinery  and  equipment 

George  D.  Brooke — Chief  of  bureau. 

Carl  A.  Strom — Superintendent  of  motive  power  and  machlneiy. 

Earl  J.  Banta — Master  mechanic,  Panama. 

B.  T.  Paterson — Office  assistant 

E.  C.  Cummings — Master  mechanic,  Bas  Matachin. 

Upton  liorentz — Master  mechanic,  Empii*e. 

G.  C  Harrington — ^Master  mechanic,  CrlstobaL  /^  t 
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Bwe&m  of  urchitedwre  and  hwOdtng. 

A.  M.  Bortt— Saperrteing  architect,  chief  of  bnrean. 

P.  O.  Wright,  Jr. — ^Assistant  siip^ryisiiig  architect,  in  diarge  of  offica 
J.  H.  Barbour— Chief  deA. 

Bwe^m  of  meteorology  OMd  river  hydraulio$» 

B.  Arango— Resident  engineer,  chief  of  barean. 

BMremu  of  map  making,  lithographing,  and  printing. 
0.  F.  Bertoncini — Chief  of  bnrean. 

Bwean  of  communication. 
CL  F.  Annett— Chief  of  bnrean. 


EzHmrr  24. 

Panaua,  June  IS,  1905. 
Mr.  H.  O.  Prebcott, 

Superintendent  Panama  Railroad,  Colon. 
Mr.  W.  B.  Dauoht, 

Division  Engineer,  Isthmian  Canal  Commission. 
Gentlemen:  The  close  inter-relations  existing  t)etween  the  Isthmian  Canal 
work  and  the  Panama  Railroad  are  such  that  prior  to  my  leaving  for  tlie  States 
ft  is  necessary  that  you  slionld  be  Jointly  advised  as  to  yonr  autliority  in  rela- 
tion thereto. 

(1)  The  primary  and  fundamental  function  of  the  Panama  Railroad  is  to 
assist  in  the  expeditions  and  economical  construction  of  the  Panama  Canal. 
This  must  never  be  lost  sight  of. 

(2)  A  duty  in  equity  is  of  course  due  to  the  commercial  Interests,  for  which 
the  Panama  Railroad  acts  as  a  common  carrier.  It  is  tlierefore  incumbent 
upon  the  Panama  Railroad  to  exercise  due  diiigenoe  In  the  prompt  handling  of 
aJl  commercial  traflSc  across  the  Isthmus.  While  this  latter  obligation  can  not 
be  disregarded,  <m  the  other  hand  it  is  not  tlie  duty  of  the  railroad  company 
to  serve  the  public  ts  the  detriment  and  delay  of  canal  construction  work. 

(3)  The  superintendent  of  the  railroad  will,  carry  out  ail  orders  issued  by 
the  acting  chief  engineer,  in  the  chief  engineer's  absence,  of  every  nature 
whatever. 

If  any  requirement  is  made  which  the  superintendent  of  the  railroad  thinlcs 
Is  DOt  for  the  Interest  of  the  railroad,  he  is  of  course  at  liberty  to  discuss  the 
matter  and  lay  the  facts  fairly  before  the  acting  chief  engineer,  but  after  the 
acting  chief  engineer  finally  decides  what  shall  be  done  he  shall  then  fully  and 
completely  carry  out  the  instructions,  unless  the  action  of  the  acting  chief  engi- 
neer should  be  finally  overruled  by  appeal  to  the  vice-president  and  general 
mBnnger  of  the  railroad  and  the  chief  engineer. 

(4)  In  all  cases  where  the  Panama  Railroad  can  be  used  to  expedite  the 
construction  work  of  the  canal  the  requests  for  service  of  any  nature  made  by 
the  acting  chief  engineer  on  the  superintendent  will  be  complied  with  promptly. 

(5)  The  superintendent,  however,  will  be  held  responsible  for  the  safe  opera- 
tion of  the  Panama  Railroad,  and  of  course  will  not  be  interfered  with  by  the 
actlBiT  chief  engineer  in  regard  to  the  details  of  operation. 

(a)  For  instance,  should  the  acting  chief  engineer  desire  excavated  material 
transported  over  the  tracdui  of  the  Panama  Railroad,  this  work  should  be  done 
sabiect  to  the  orders  and  control  of  the  superintendent  thereof. 

( 5 )  Should  the  acting  chief  engineer  desire  track  connections  made  with  the 
Panama  Railroad  in  any  locality  or  at  any  time,  the  superintendent  will  cause 
socli  connections  to  be  made. 

(c)  Should  the  acting  chief  engineer  desire  any  special  material  given  pref- 
er^ioe  in  movement,  or  any  machinery  or  appliances  of  the  canal  moved  over 
tbe  tracdLS  of  the  railroad,  the  superintendent  will  see  that  these  movements 
are  mBk^de  as  promptly  and  safely  as  possible. 
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(d)  The  superintendent  of  the  railroad  shall  not,  either  himself  or  thruogh 
his  servants,  put  any  annoyances,  restrictions,  or  regulations  upon  the  use  of 
the  Panama  Railroad  which  will  prev^it  the  accomplishment  of  the  purposa 
desired  by  the  acting  chief  engineer. 

(6)  In  the  use  of  the  new  equipment  provided  for  the  canal,  which  in 
emergencies  may  be  used  by  the  railroad,  preference  shall  at  all  times  be  givaa 
to  the  transportation  of  canal  material ;  and  if  it  is  temporarily  tied  up  by 
commercial  uses,  other  equipment  of  a  similar  capacity  and  efficiency  shall  be 
furnished  in  lieu  thereof  for  the  transportation  of  canal  material. 

(7)  This  order  does  not  imply  that  the  railroad  equipment  shall  be  used  by 
preference  in  commercial  service  to  the  detriment  of  the  needs  of  canal  work. 

(a)  In  the  latter  case  preference  shall  always  be  given  to  the  transportation 
of  canal  material  when,  in  the  opinion  of  the  acting  chief  «iglne^,  neb 
emergency  exists. 

(8)  Under  normal  conditions,  however,  tlie  railroad's  arailable  equipment 
shall  be  used  indiscriminately  by  the  superintendent  of  the  Panama  Railroad 
in  the  most  Sclent  handling  of  both  commercial  and  canal  business  in  com- 
bination. 

(9)  It  is  desired  that  the  acting  chief  engineer  and  tlie  superintendent  of 
the  railroad  shall  have  frequent  personal  conferences,  keep  in  close  touch,  and 
work  as  harmoniously  as  possible  with  each  other;  and,  while  each  will  be 
Independently  responsible  for  the  control  of  the  work  under  his  own  charge, 
each  will  be  held  equally  responsible  for  any  neglect  or  failure  to  properly 
cooperate  with  the  other. 

Yours^  truly,  John  F.  Waix^ob, 

Chief  Engineer  Isthmian  Canal  Commission, 
Vice-President  and  General  Manager  Panama  RaiUroaL 


Exhibit  24}. 

APBiLl8,190a 
The  Sbcbetabt  of  Wab, 

Washington,  D.  O. 
Sib  :  I  have  the  honor  to  report  that  the  following  material,  for  which  requisi- 
tions were  made  prior  to  April  1,  1905,  arrived  on  the  Isthmus  during  May, 
June,  July,  and  August,  1906 : 

Building  material : 

Lumber  feet..  6,725,067 

Piling  linear  feet..  145,100 

Cross-ties 26, 450 

Plumbing  material pounds..  418,911 

Builders'  hardware do 120,481 

Cement    barrels..  8,000 

Doors  and  blinds 21,948 

Paint   pounds..  007, 925 

Netting rolls..  81T 

Iron  pipe pounds 403,000 

Brick 94, 000 

Iron  roofing — sheets..  48,482 

Guttering linear  feet..  38,700 

Nails kegs..  8, 057 

Wire  cloth rolls..  820 

Portable  houses 9 

Roofing  paper rolls 5,797 

Fire  brick ISO,  109 

Fire  clay barrels..  200 

Coping feet..  9, 100 

Metal  laths sheets..  8, 000 

Tar barrels.-  835 

Lime : do 204 

Tile pounds..  8Q,  360 

Machinery : 

Steel  flat  cars .—  200 

Push  cars 109 

Hand  care _..—._»  ^8 
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Machinery — Continued. 

Motor  car ^ 

Stone  crashers -.  8 

Earth  spreaders 1.  4 

Milling  machines 2 

Steam  pumps 2 

Dump  cars 62 

Steam  shovels 5 

Planers 6 

Bolt  cutters 5 

Ballast  or  dirt  unloaders 7 

Paper-cutting  machine 1 

Planing  machines 2 

Air  compressors ' 4 

Boilers 4 

Automatic  cut-oflf  saw 1 

Axle  lathe 1 

Boring  and  turning  mill 1 

Press  machines 2 

Forging  machine 1 

Boring  machine ^ 1 

Clam-shell  dredge  buckets 2 

Hoisting  engines 12 

Ro<dc  drills 50 

Mortiser _ 1 

Wet-tool  grinders : 6 

Lathes 10 

Motors 2 

Elevator 1 

Knife  grinders 2 

Planer  and  matcher 1 

Ripping  machine 1 

Portable  drilling  machines 8 

Centering  machines 3 

Air  drills 45 

Car-wheel  borer 1 

Cranes 3 

Concrete  mixers 2 

In  addition  to  the  foregoing,  large  quantities  of  materials  for  the  sanitation 
department  were  delivered  during  the  same  months  in  the  way  of  mosquito  oil, 

pyrethrum  powder,  garbage  cans,  night-soil  cans,  etc.,  as  well  as  hospital  equip- 
ment and  supplies,  and  during  the  same  months  considerable  quantities  of  mis- 
cellaneous materials  not  mentioned  above  were  delivered  in  the  way  of  small 

tools  and  supplies  for  use  in  the  construction  of  buildings,  furniture  and  equip- 
ment for  hotel  and  other  buildings  used  as  quarters  for  the  men,  etc. 
Respectfully, 

Joseph  Buokun  Bishop,  Secretary. 


BZHIBIT  25b 

Maboh  80,  1906. 

8ib:  I  have  the  honor  to  acknowledge  the  receipt  of  your  request  for  an 
official  report  respecting  the  condition  of  the  affairs  of  the  Commission  on  the 
Isthmus  as  they  were  found  to  be  on  May  24,  1005,  the  date  Mr.  John  F.  Wal- 
lace and  I  arrived  on  the  Isthmus,  he  to  assume  the  duties  of  the  head  of  the 
department  of  engineering  and  construction,  and  I  to  assume  the  duties  of  the 
bead  of  the  department  of  government  and  sanitation  of  the  Canal  2i0ne.  In 
compliance  with  such  request  I  have  the  further  honor  to  report  as  follows : 

The  affairs  of  the  d^artment  of  government  and  sanitation  were  found  to  be 
In  such  condition  that  the  exigencies  of  the  situation  then  existing  and  those 
which  arose  immediately  thereafter  were  adequately  dealt  with  by  increasing 
the  personnel,  removing  slight  friction  so  as  to  secure  more  perfect  coordina- 
tion, and  expanding  the  work  and  inducing  hearty  cooperation  among  the  sev- 
eral departments,  thereby  increasing  the  effectiveness  of  the  departinent  InjUl 
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branches.  The  condition  of  that  department  resulted,  !n  my  opinion,  from  tibe 
4act  that  its  several  branches  had  been  confirmed  or  created  by  legislative  en- 
actment of  the  Isthmian  Canal  Commission  during  the  period  that  the  Commis- 
sion exercised  legislative  authority,  and  to  the  continued  residence  upon  tlie 
Isthmus  of  Governor  Davis,  who  had  been  on  the  Isthmus  continuously  from  the 
{^receding  May,  with  the  ex«.eption  of  a  hurried  visit  to  the  States  during  the 
summer  of  1904,  occasioned  by  the  death  of  his  wife. 

The  laws  of  the  Canal  Zone  prescribed  the  duties  of  the  several  officers  of 
the  department  of  government  and  sanitation,  conferred  the  powers,  and  fixed 
the  Jurisdiction  by  which  these  duties  were  to  be  discharged.  The  oflScers  of  tlie 
organization  were  fully  advised  thereby,  and  with  the  guidance  and  direction  o( 
the  governor,  who  was  in  constant  personal  touch  with  the  situation,  were  able 
to  start  the  machinery  of  government  and  to  operate  the  same  with  a  minimmn 
of  friction  and  disturbance.  Questions  of  doubt  and  annoying  incidents  inevita- 
ble to  the  starting  of  any  governmental  agency  were  disposed  of  as  soon  as 
they  arose,  to  the  extent  of  the  governor's  authority  to  act  in  the  matter.  Such 
matters  as  could  not  be  adjusted  theretofore  by  reason  of  lack  of  authority  in 
the  governor  were  speedily  adjusted  upon  the  arrival  on  the  Isthmus  of  a 
Quorum  of  the  executive  committee  of  the  Commission,  during  the  time  a  quorum 
of  that  committee  were  on  the  Isthmus.  The  principal  requirements  of  the  situ- 
ation in  this  department  were  met  by  an  increase  of  personnel  and  extension  of 
the  work  to  meet  the  needs  which  haa  grown  up  during  the  months  of  nnce^ 
tainty  which  preceded  the  reorganization  of  the  Commission  and  the  redistri- 
bution of  the  power  thereof.  This  was  accomplished  by  an  exercise  of  power 
conferred  upon  the  governor  at  the  time  of  the  reorganization  and  the  authority 
committed  to  the  executive  committee. 

The  condition  of  affairs  in  the  department  of  engineering  and  construction  was 
deplorable,  and  may  be  summed  up  in  the  word  demoralization;  the  causes 
leading  up  to  that  result  may  be  summed  up  in  the  word  precipitation.  An 
effort  had  been  made  to  carry  on  all  branches  of  the  affairs  of  that  department 
simultaneously.  I  understand  that  you  do  not  desire  me  to  attempt  to  fix  the 
responsibility.  I  doubt  if  that  task  could  be  performed  with  Justice  to  the 
individuals  concerned,  even  with  the  advantages  derived  from  looking  ba<^ward, 
the  purpose  of  this  report,  as  stated  by  you,  being  to  detail  the  conditions  of  fact 
This  plan  of  having  all  branches  of  this  department  proceed  simultaneously, 
each  keeping  abreast  with  the  others  in  an  enterprise  of  magnitude,  would  be 
difficult  under  favorable  conditions.  The  attempt  on  the  Isthmus  was  ren- 
dered impossible  by  the  conditions  there  existing.  The  organization  was  a  m&^ 
skeleton,  inadequate  and  ineffective,  its  inefficiency  further  lessened  by  a  per- 
sonnel inadequate  in  number;  and  In  the  positions  of  foremen,  bosses,  etc  the 
efficiency  of  the  personnel  was  further  decreased  by  Incompetency,  resulting 
from  ill-advised  selection;  in  numerous  instances  men  well  equipped  for  one 
service  were  put  in  places  requiring  a  different  service. 

The  number  of  common  laborers  on  the  Isthmus  was  entirely  inadequate  to 
the  carrying  on  of  the  numerous  works  and  branches  at  one  time.  The  dranand 
for  common  labor  was  incessant  from  all  departments  and  branches  thereof,  and 
the  efficiency  of  the  employees  of  this  grade  was  impaired  by  the  fact  tliat  if  a 
man  was  dissatisfied  with  his  work  or  treatment  In  one  gang,  he  could  quit  and 
secure  immediate  employment  in  any  other  gang  where  he  thought  the  work  and 
treatment  more  agreeable ;  at  this  time  all  .the  bosses  of  all  the  gangs  were  at  lib- 
erty to  employ  common  laborers  who  sought  employment  Incidents  were  numer- 
ous, and  complaints  were  frequent,  that  the  bosses  of  one  gang  were  inducing  m«i 
to  leave  other  gangs  and  come  to  them,  such  course  being  the  natural  result  of 
shortage  of  labor  supply.  This  situation  had  continued  for  some  time,  and 
Chief  Engineer  Wallace,  during  the  six  weeks  he  was  in  the  States  at  tbe  time 
of  the  reorganization  of  the  Commission,  had  been  at  work  actively  securing  men 
for  the  organization,  especially  foremen  .and  bosses;  he  had  also,  prior  to  his 
coming  to  the  States,  and  acting  under  authority  conferred  by  the  old  CSommls- 
sion,  sent  labor  agents  to  Jamaica,  Barbados,  and  other  West  India  Islands,  fof 
the  purpose  of  working  up  a  movement  of  common  laborers  from  those  islands 
to  the  Isthmus.  Chief  Engineer  Wallace  completed  his  plan  of  orgimlzation 
after  arrival  on  the  Isthmus  in  May,  1905,  and  it  was  put  Into  effect  by  his  ord^, 
approved  by  the  executive  committee  on  June  14,  1905.  The  movement  Inaogu- 
rated  by  the  labor  agents  in  the  West  India  Islands  was  successful,  and  In 
April  and  May,  and  continuously  thereafter,  large  nuinl>ers  of  common  laborers 
arrived  on  the  Isthmus  and  entered  the  employ  of  the  Panama  Railroad  and  tbe 
1  sthmlan  Canal  Commission. 
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The  plan  of  simnltaneoiis  progress  of  the  several  branches  of  the  work  was 
farther  hindered  by  the  nonarrival  of  machinery,  building  material,  and  other 
supplies  which  had  been  contracted  for  by  the  oldf  Commission  during  the  year 
1904.  Much  of  the  delay  in  delivering  material  and  supplies  was  unavoidable, 
occasioned  by  the  necessity  of  manufacturing.  Some  of  it  was  occasioned  by 
the  neglect  of  the  contractors,  accidents,  inability  to  secure  means  of  transpor- 
tation, eta,  but  the  delay  worked  great  hardship  and  produced  inevitable  con- 
fusion. Deliveries  of  these  purchases  began  to  be  made  in  April  and  May,  1905, 
and  it  became  necessary  to  discharge  cargoes  and  distribute  along  the  line  great 
quantities  of  heavy  machinery,  material,  and  supplies,  which  came  all  together, 
instead  of  being  distributed  over  the  period  of  time  contemplated  at  the  time 
the  orders  were  placed.  The  delays  in  delivery  intensified  the  situation  pro- 
duced by  the  arrival  of  these  supplies,  for  the  new  docks  had  not  been  built,  nor 
were  the  old  docks  supplied  with  the  proper  appliances  for  handling  heavy  indi- 
vidual pieces  or  large  quantities  of  goods.  The  same  was  true  of  the  Panama 
Raihroad.  The  road  itself  and  its  transportation  facilities  when  purchased 
from  the  French  company  were  inadequate  to  the  work  demanded  by  the 
arrival  of  these  supplies,  for  the  rails  were  light,  the  engines,  cars,  and  rolling 
stock  small,  old,  and  of  obsolete  pattern.  The  material  for  the  reconstruction 
and  modernizing  of  the  road  and  the  heavy,  large  engines  and  cars  arrived  at 
the  same  time  as  did  the  other  supplies,  which  required  heavy  modem  trans- 
portation facilities  for  distribution  along  the  line  of  the  canal. 

Another  matter  which  had  added  to  the  demoralization  in  the  work  of  con- 
struction was  that  the  rains,  which  began  in  the  latter  part  of  April,  had  done 
much  damage  to  the  work  which  had  been  going  on  in  the  Gulebra  cut  and  else- 
where along  the  line — in  fact,  wherever  excavation  had  l)een  going  on.  The 
new  tracks  at  Gulebra  had  been  wasbed  out  and  the  work  of  the  steam  shovels 
seriously  interfered  with.  The  rains  had  made  the  work  of  excavation  more 
difficult  and  disagreeable  and  further  impaired  the  efficiency  of  the  working 
force  and  impeded  the  performance  of  the  work  itself. 

The  new  men  arriving  In  large  numbers  from  the  West  Indies  and  elsewhere 
were.  In  a  large  measure,  ignorant  of  the  work  which  they  were  employed  to 
do,  it  being  something  entirely  outside  of  their  e3({)erience  at  home,  and  this 
intensified  the  inability  to  5iecure  the  desired  results  resulting  from  the  want  of 
intelligent  foremen,  bosses,  etc.,  to  exercise  supervision  and  give  direction  to 
the  laborers  of  this  class.  The  labor  situation  was  further  complicated  by  the 
fact  that  adequate  provision  for  housing  and  feeding  the  men  had  not  been  made 
in  advance  of  their  coming.  In  the  abnence  of  lumber  and  building  material  it 
was  impossible  to  make  provision  for  housing  the  men.  Of  the  2,145  structures 
taken  over  from  the  French  company,  only  357  (including  hospital  structures, 
administrative  offices,  etc.)  had  been  renovated  and  repaired,  and  these  were 
distributed  at  various  locations  along  the  entire  line  of  the  canal.  The  only 
provision  made  for  feeding  the  men  was  to  secure  the  services  of  some  private 
contractors,  who  were  required  to  look  to  the  men  for  their  pay.  This  arrange- 
ment was  unsatisfactory  to  both  the  boarding-bouse  keepers  and  the  men,  and 
was  finally  abandoned.  The  hotels  for  clerks  and  superior  officials  at  Corozal 
and  Culebra  were  in  process  of  erection,  but  were  not  completed  at  the  time  of 
our  arrival  In  May,  and  when  completed  were  turned  over  to  private  con- 
tractors, with  results  as  unsatisfactory  as  in  the  case  of  the  gang  boarding 
contractors.  The  dissatisfaction  resulting  from  inadequate  sleeping  and  eating 
accommodations  affected  all  departments  alike.  Shortly  before  our  arrival  on 
May  24  a  gang  of  Jamaicans,  at  work  digging  trenches  for  the  Panama  water- 
works, refused  to  go  to  work  one  morning,  allecjing  that  they  had  not  had  suffi- 
cient food.  The  man  In  charge  of  the  gang  called  upon  the  Panama  police  to 
compel  the  workmen  to  go  to  work.  The  police  undertook  to  comply  with  his 
request,  and  a  riot  occurred,  in  which  a  number  of  Jamaicans  were  seriously 
injured.  This  incident  occasioned  much  ill  will  among  the  other  Jamaicans  at 
work  In  the  city  of  Panama  and  elsewhere,  and  for  a  time  bid  fair  to  produce 
serious  consequences. 

Another  and  very  serious  complication  affecting  the  common  laborers  In  all 
branches  of  both  departments  was  the  failure  to  pay  the  men  promptly.  The 
Comiulssion  had  agreed  to  pay  the  men  every  two  weeks,  but  delays  In  payment 
not  infre<iuently  extended  three  or  four  weeks  beyond  a  pay  period.  This  was 
a  very  serious  matter  to  the  men  who  were  obliged  to  feed  themselves.  Their 
credit  at  the  stores  where  they  purchased  their  f«)od  supplies  enabled  them  to 
subsist  for  one  week  only,  and  if  their  pay  was  delayed  l)eyond  that  period 
they  had  no  means  of  securing  food,  to  which  was  added  the  natural  fear  that 
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tbey  would  not  be  paid  at  all.  The  inevitable  result  was  tbat  the  men  refused 
to  work,  asserting  either  that  they  were  unable  to  worlt  for  lack  of  food  or 
unwilling  to  work  without  being  paid.  They  would  come  to  the  administration 
building  in  Panama  in  a  body,  demanding  payment,  and  when  told  that  it  was 
impossible  to  pay  them  would  proceed  to  the  consul  of  their  home  government, 
especially  the  British  consul,  and  demand  that  he  assist  them  in  securing  tbeir 
money.  For  weeks  at  a  time  there  was  not  a  day  passed  without  strikes  of  tills 
character  somewhere  along  the  line.  This  condition  had  prevailed  prior  to  our 
arrival,  and  continued  thereafter  until  the  Commission  opened  the  commissaries 
to  the  common  laborers  and  adopted  the  present  system  of  timekeeping  and 
payment  The  cause  of  the  delayed  payment  was  that  the  work  of  verifying 
the  pay  rolls  could  not  be  entered  upon  until  the  close  of  the  last  day  of  the 
two  weeks'  working  period.  The  old  Commission  adopted  the  rule  of  auditing 
the  pay  rolls  In  advance  of  payment  The  force  in  the  local  auditor's  office  was 
inadequate  to  do  the  work  promptly,  and  after  they  had  passed  from  the  audit- 
or's office  into  the  hands  of  the  disbursing  officer  he  deemed  it  necessary,  for 
his  own  protection,  to  go  over  the  rolls  again.  The  force  in  the  disbursing 
office  was  insufficient  to  do  this  work  promptly,  and  the  double  examination 
made  inevitable  inordinate  delay. 

The  situation  was  further  complicated  by  the  fact  that  yellow  fever,  a  few 
cases  of  which  had  occurred  from  time  to  time  since  the  preceding  July,  began 
to  spread,  and  in  June,  1905,  it  became  epidemic ;  a  number  of  clerks  and  offi- 
cials occupying  the  offices  in  the  administration  building  in  the  city  of  Panama 
had  yellow  fever.  Two  of  the  superior  officials — ^the  local  auditor  and  the 
chief  of  the  bureau  of  architecture  and  building — died  from  the  disease,  and  the 
medical  authorities  had  announced  that  the  administration  building  was  in- 
fected with  the  fever. 

A  spirit  of  unrest  and  uncertainty  permeated  the  ranks  of  the  Commission 
employees.  The  intention  to  reorganize  the  Commission  had  been  announced, 
and  had  been  delayed  for  months  by  reason  of  the  consideration  of  the  matt» 
in  Congress.  The  reorganization  was  finally  completed,  but  none  of  the  new 
Commissioners  had  arrived  on  the  Isthmus.  None  of  the  officials  or  the  em- 
ployees knew  whether  or  not  they  were  secure  in  their  positions,  and  all  felt 
that  affairs  were  so  demoralized  that  a  crisis  was  rapidly  approaching.  The 
very  uncertainty  as  to  what  was  impending  increased  the  strain  of  the  situation. 
Many  of  the  employees  were  abandoning  their  positions  and  returning  home, 
where  they  were  giving  out  to  the  press  sensational  and  extravagant  stories, 
exaggerating  and  frequently  misstating  conditions,  which  were,  at  best,  deplor 
able.  This  alarmed  relatives  and  friends  at  home,  who  began  beseeching  the 
employees  to  come  away.  There  was  also  the  ubiquitous  prophet  of  evil,  who 
did  not  hesitate  to  foretell  immediate  or  ultimate  disaster  and  failure  for  the 
enterprise. 

The  saving  grace  of  the  situation,  and  the  steadying  Influence  which  prevented 
utter  demoralization,  was  the  presence  on  the  Isthmus  of  a  number  of  Ameri- 
cans who  had  full  confidence  in  the  ability  of  the  Government  to  overcome  the 
adverse  conditions  and  work  out  a  favorable  solution  of  the  situation.  These 
were  the  officers  of  the  Army  and  Navy,  who  had  recently  gone  through  the 
trying  times  of  the  Spanish- American  war;  officers  of  the  Public  Health  and 
Marine-Hospital  Service,  who  had  encountered  similar  conditions  at  other 
stations;  Americans  who  had  been  employed  in  the  military  government  of 
Porto  Rico,  Cuba,  and  the  Philippine  Islands ;  engineers  and  civilians  who  had 
had  previous  experience  in  Government  service,  and  other  Americans  whose 
faith  in  the  executive  ability  of  Government  methods  to  meet  emergencies 
could  not  be  shaken.  These  men  held  the  situation  in  line,  and  were  incessant 
and  untiring  in  their  efforts  to  promote  the  work,  secure  order  and  discipline, 
and  at  least  to  preserve  the  status  quo  until  adequate  measures  of  relief  were 
devised  and  applied;  the  feeling  being  general  that  upon  the  arrival  of  the 
executive  committee,  vested  with  the  full  powers  set  forth  in  the  President's 
order,  there  would  be  a  beginning  of  the  work  necessary  to  solve  the  problems 
with  which  they  were  dealing. 

Upon  the  arrival  of  the  executive  committee  the  large  majority  of  the  Ameri- 
cans on  the  Isthmus  took  new  heart  and  courage,  especially  as  it  began  to  be 
understood  that  the  heads  of  the  departments  possessed  sufficient  authority  to 
apply  immediate  correctives  or  adopt  adequate  measures  to  overcome  emer- 
gencies or  necessities  as  they  might  arise ;  in  other  words,  that  delays  were  no 
longer  unavoidable,  and  Immediate  action  could  l>e  had,  and  that  the  executive 
committee  could  exercise  the  powers  of  the  Commission,  and  the  authority  of 
the  Commission  was  located  on  the  Isthmus,  and  at,§lLji^^  tmU^We. 
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During  the  four  weeks  Mr.  Wallace  remained  on  the  Isthmus  substantial 
progrress  was  made  by  the  executive  committee  in  straightening  out  the  com- 
plicated situation,  but  the  work  was  far  from  being  completed — in  fact,  hardly 
begun — ^when  he  returned  to  the  States.  He  completed  and  announced  his  plan 
of  organization.  Under  this  plnn  the  wortc  of  canal  construction  was  to  be  con- 
ducted by  the  chief  engineer  and  two  assistant  chief  engineers.  The  work  was 
divided  Into  5  divisions,  calling  for  5  division  engineers  and  17  assistant  division 
engineers  and  superintendents,  making  a  total  of  24  engineers.  Including  the 
position  of  chief  engineer,  there  were  but  10  engineers  occupying  the  positions 
provided  for. 

From  the  minutes  of  the  meeting  of  the  executive  conunlttee  held  at  Panama 
June  14,  1005,  the  following  is  quoted : 

1.  Commissioner  Wallace  submitted  the  following  organization  of  the  depart- 
ment of  construction  and  engineering,  effective  June  1,  1905,  which  is  hereby 
ratified,  approved,  and  confirmed : 

DKPABTMENT  OF  CONBTBUOTION  AND  ENGINEEBINO. 

John  F.  Wallace — Memt>er  of  Isthmian  Canal  Commission ;  member  of  execu- 
tive committee ;  chief  engineer. 

Vacancy — First  assistant  chief  engineer,  In  charge  of  technical  studies  and 
construction  in  the  field. 

Vacancy — Principal  assistant  engineer,  in  charge  of  records  and  office. 

John  Seager — Private  secretary. 

H.  F.  Tenny — Assistant  private  secretary. 

COLON   CONSTRUCTION   DIVISION. 

(Comprising  the  territory  on  the  line  of  the  canal  from  Colon  to  Bohlo.) 

F.  B.  Maltby — Division  engineer  temporarily,  pending  selection  of  a  permanent 
man. 

Vacancy — Assistant  division  engineer. 

B.  P.  Thompson — Chief  clerk. 

OHAQBES    DIVISION    OF    CONSTBUOTION. 

(Including  the  line  of  the  canal  from  Bohio  to  Bas  Obispo.) 

W.  B.  Dauchy — Division  engineer  temporarily,  pending  selection  of  a  perma- 
nent man. 

Vacancy — Assistant  division  engineer. 
William  B.  Swift—Resident  engineer. 

GAAIBOA   DIVISION   OF   CONSTBUCTION. 

(Including  the  Qamboa  dam  site  and  the  Cbagres  River.) 

W.  B.  Dauchy,  division  engineer  temporarily,  pending  selection  of  a  perma- 
nent man. 

Vacancy — Assistant  division  engineer. 

C.  L.  Carpenter — Assistant  engineer. 

CUUCBBA    CONSTBUCTION    DIVISION. 

(Including  the  territory  from  Bas  Obispo  to  Miraflores.) 

W.  B.  Daucliy,  division  engineer  temporarily,  pending  selection  of  a  perma- 
nent man. 

Vacancy — Assistant  division  engineer. 

H.  F.  Dose — Resident  engineer  in  charge  of  construction. 

W.  B.  Ruggles — Resident  engineer  in  charge  of  survey. 

A.  B.  Nichols— Resident  engineer  in  charge  of  technical  work ;  canal  prism. 

Vacancy — Superintendent  of  transportation. 

Vacancy — Superintendent  of  excavation. 

Vacancy — Superintendent  of  mining. 

Vacancy — Superintendent  of  dumps. 

E.  Zook — Assistant  engineer,  superintendent  of  tracka,  r^^^^^T^ 

Sydnie  J.  Kennedy— Chief  clerk.  Digitized  by  V^OOglC 
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LA    BOCA    DIVISION    OF    CONSTRUCTION. 

(Including  the  territory  along  the  line  of  the  canal  from  Miraflores  to  the  sefl.) 

F.  B.  Maltby — ^Division  engineer  temporarily,  pending  selection  of  a  perma- 
nent man. 

Vacancy — Assistant  division  engineer. 

A.  C.  Harper — Resident  engineer. 

This  plan  involved  the  transfer  of  authority  In  numerous  instances  and 
occasioned  no  little  ill  will  and  dissatisfaction — matters  which  would  have  been 
readily  adjusted  had  he  remained  and  insisted  upon  harmonious  action— but 
on  his  going  away  the  dissatisfaction  l>ecame  rampant  and  resulted  in  numerous 
contentions,  which  increased,  rather  than  diminished,  the  disorganization.  His 
departure  left  but  one  member  of  the  executive  committee  on  tlie  Isthmus,  and 
therefore  the  powers  of  the  executive  committee  were  inoperative.  Occasions 
continued  to  arise  for  the  exercise  of  the  authority  vested  in  the  head  of  the 
department  of  engineering  and  construction  and  the  general  manager  of  tbe 
Panama  Railroad.  Whenever  the  emergency  was  so  far-reaching  as  to  affect 
the  department  of  government  and  sanitation  I  did  not  hesitate  to  exercise  tlie 
authority  and  issue  such  orders  with  reference  thereto  as  I  thought  were 
required,  relying  upon  subsequent  ratification.  I  attach  hereto  copies  of  three 
orders  of  this  character,  each  of  which  was  issued  to  an  officer  who  was  not  in 
my  department.  Wallace  left  Just  at  the  time  the  yellow-fever  epidemic  was  at 
its  height,  and  the  two  combined  brought  about  a  crisis  which  well-nigh  resulted 
In  a  panic  The  number  of  employees  returning  to  the  States  greatly  increased, 
and  upon  arrival  at  New  York  and  elsewhere  they  gave  out  statements  to  the 
press  of  highly  sensational  character.  The  difficulties  and  discomforts  of  the 
situation  were  many  and  distressing. 

Everyone  felt  that  Wallace  had  abandoned  the  situation,  and  that  his  action 
countenanced  similar  action  on  the  part  of  others,  and  that  the  inevitable  result 
would  be  that  Imperative  action  by  the  executive  committee,  which  should  be 
had  at  once,  must  of  necessity  be  long  delayed  and  probably  deferred  until  such 
time  as  to  make  the  action  unavailing.  Had  means  of  departure  from  the 
Isthmus  been  immediately  available,  I  believe  we  wouW  have  had  both  a  panic 
and  a  rout  Before  It  was  popslble  for  any  considerable  number  of  our  people 
to  leave  the  Isthmus,  the  papers  arrived  containing  the  expression  of  views 
made  by  Secretary  Taft  at  the  time  of  his  interview  with  Mr.  Wallace  In  New 
York.  The  effect  of  reading  this  published  statement  was  Immediate,  far- 
reaching,  and  beneficial.  The  ordinary  comment  was,  "  Well,  that  ought  to  stop 
the  cold-footed  brigade,"  or  some  expression  of  like  tenor.  It  brought  to  the 
attention  of  all  of  us  what  had  been  lost  sight  of  In  the  general  discomfort 
that  there  was  something  more  Involved  in  the  enteri>i*ise  In  which  we  were 
engaged  than  our  personal  comfort  or  personal  advantage ;  it  aroused  the  splMt 
which  is  so  Important  to  armies  or  other  large  bodies  of  men  engaged  In  a  com- 
mon endeavor,  that  they  owed  allegiance  to  the  cause,  and.  having  once  entaed 
upon  the  accomplishment  of  a  purpose,  they  must  of  necessity  sacrifice  personal 
advantage  to  the  public  enterprise.  There  were  many  evidences  that  came  to 
my  knowledge,  and  to  my  personal  observation,  that  the  effect  of  the  publica- 
tion of  the  Secretary's  remarks  promoted,  If  it  did  not  create  In  the  minds  of  the 
Americans  on  the  1st  hums,  the  sentiment  to  which  I  have  referred. 
Very  respectfully, 

CuABLEs  E3.  Magoon,  Oovemor. 

The  Secbetaby  of  Wab. 

Isthmian  Canal  Commission.  Executive  Office, 

Ancon,  Isthmian  Canal  Zone,  July  7,  1905. 
Sir  :  I  have  the  honor  to  Inclose  herewith  copies  of  letters  which  I  have  to-day 
written  to  the  supervising  architect  the  chief  of  material  bureau,  and  the 
superintendent  of  the  Panama  Railroad  in  resi)ect  to  the  erection  of  additional 
quarters  and  repair  of  old  buildings,  and  also  of  the  necessity  for  prompt 
transportation  of  lumber  and  other  building  material  already  here  or  about  to 
arrive  on  the  Isthmus  to  the  various  sites  decided  upon  by  the  Commission. 
Very  respectfully, 

Chables  B.  Magoon,  Qopemor. 
Chaibman  Isthmian  Canal  Commission, 

Washington,  D.  O.  C^  r\r\ri\o 
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Ancon,  Ibthuian  Canal  Zone,  July  7,  1905. 

Sib:  I  have  already  had  several  conyersatioDS  with  you  respecting  the  neces- 
sity for  the  erection  of  additional  quarters  for  the  employees  of  the  Isthmian 
Canal  Commission  on  the  Isthmus  and  of  repairing  the  old  structures  taken 
over  from  the  French  Canal  Company,  fixing  them  up  so  that  they  could  be 
used  as  homes  by  our  employees.  This  provision  is  essential  not  only  to  the 
peace  and  comfort  of  the  employees,  but  to  the  great  work  of  proper  sanitation. 

The  erection  of  the  quarters  and  repair  of  the  buildings  has  been  greatly 
delayed  by  reason  of  the  nonarrival  of  lumber  of  proper  dimensions  and  build- 
ing material  required  for  the  work.  I  am  advised  that  large  quantities  of  lum- 
ber of  the  proper  sizes  will  shortly  arrive,  both  at  La  Boca  and  Colon.  In  fact, 
the  vessel  now  discharging  at  Panama  brought  a  considerable  quantity  of  the 
desired  sizes.  Within  a  very  short  period  the  long-waited-for  building  material 
will  be  afloat  on  one  side  or  the  other,  and  probably  both  sides,  of  the  Isthmus, 
and  It  will  then  become  necessary  to  deliver  necessary  amounts  at  the  various 
building  sites  along  the  line  of  the  canal  and  the  Panama  Railroad.  It  is  of 
the  utmost  Importance  that  we  avoid  additional  delay  of  even  one  day.  I  am 
aware  that  the  rolling  stock  of  the  Panama  Railroad  and  its  facilities  for 
handling  freight  are  taxed  to  their  utmost,  and  this  fact  occasions  the  writing 
of  this  letter,  for  I  wish  to  urge  upon  you  that  the  paramount  necessity  of  the 
present  Is  the  construction  and  repair  of  quarters  and  increase  of  hospital 
ipace.  The  transportation  and  delivery  over  the  line  of  the  Panama  Railroad 
Company  of  this  lumber  and  building  material  should  be  given  precedence  to 
all  other  business,  and  the  transportation  facilities  of  the  road  should  be 
wortced  to  their  utmost  capacity  to  accomplish  the  transportation  In  the  least 
possible  time,  and  the  facilities  for  unloading  vessels  and  landing  the  lumber 
should  likewise  be  devoted  to  the  unloading  of  lumber  ships  in  preference  to 
the  more  profitable  commercial  freight  of  the  road. 

I  know  from  my  previous  correspondence  with  you  that  you  are  aware  of  the 
Importance  of  the  matter  to  which  this  letter  refers,  but  it  is  possible  that,  the 
railroad  having  heretofore  been  operated  as  a  commercial  enterprise,  you  will 
think  that  the  commercial  traffic  paying  higher  rates  than  is  paid  by  the  Com- 
mission is  entitled  to  preference. 

As  a  director  of  the  road  and  a  member  of  the  executive  committee  of  the 
corporation,  I  assume  the  responsibility  of  requiring  that  the  lumber  and  build- 
fns:  material  to  be  used  In  the  construction  and  repair  of  quarters,  hospitals, 
and  other  sanitary  works  of  the  Commission  and  of  the  government  of  the 
Canal  Zone  shall  be  given  precedence  over  any  and  all  other  traffic  tendered  to 
the  road.  I  do  this  for  the  purpose  of  relieving  you  of  responsibility  should  It 
be  found  necessary  to  delay  the  transfer  of  commercial  freight  or  to  put  oh 
extra  trains  or  work  overtime. 

I  know,  from  conversations  heretofore  had  with  you,  that  you  realize  the 
importance  of  the  proper  sanitation  of  the  Isthmus,  especially  In  the  construction 
of  more  and  better  quarters,  and  I  rely  with  confidence  upon  your  active  coopera- 
tion. 

Yours,  very  truly,  Chablbs  B.  Magoon, 

Oovemor. 

Mr.  H.  G.  Pbescott, 

Superintendent  Panama  Railroad,  OoUm, 


A  noon.  Isthmian  Oanal  Zone,  July  8,  1905. 
Sib  :  I  learn  that  about  50  per  cent  of  the  force  of  carpenters  and  builders 
attacbed  to  the  architectural  bureau  are  unemployed,  while  at  the  same  time 
tbere  is  imperative  need  of  more  quarters.  The  most  Important  measure  now 
pending  Is  the  sanitation  of  the  Isthmus,  and  to  accomplish  such  sanitation  it 
Is  of  prime  necessity  that  additional  quarters  be  provided  by  the  erection  of 
new  buildings  and  the  repair  of  the  old  structures  taken  over  from  the  French 

oonapAQy* 

Tbe  failure  to  provide  quarters  heretofore  has  been  occasioned  by  the  non- 
arrival  on  the  Isthmus  of  lumber  of  required  dimensions  and  other  building 
niflterlaL  In  recent  conversations  with  me  you  stated  that  lumber  of  proper 
dimensions  and  other  building  material  necessary  for  construction  of  dwelling 
l_Q0e0  and  the  repair  of  old  ones  would  shortly  arrive  on  both  sides  of  the 
jmtHmnsi,  and  that  the  vessel  now  being  unloaded  at  the  American  wharf  in 


2686  INVESTIGATION   OF   PANAMA   CANAL   MATTERS* 

the  dty  of  Panama  brought  a  considerable  quantity  of  lumber  of  the  required 
sizes. 

In  our  conversation  yesterday  I  understood  you  to  say  that  you  intended  to 
complete  the  unloading  of  the  vessel  now  in  the  Bay  of  Panama,  transport  the 
lumber  to  La  Boca,  pile,  Inspect,  and  measure  it  before  any  was  Issued  for 
construction  purposes.  I  am  advised  that  this  course,  if  adhered  to,  would 
occasion  a  delay  of  nearly  a  month*s  duration.  The  necessity  for  increased 
quarters  outside  of  Panama  and  additional  hospital  structures  Is  so  great  that 
not  an  hour's  delay  should  take  place  that  can  be  avoided. 

Obviously  much  time  could  be  saved  If  an  arrangement  could  be  made  with 
the  master  of  the  vessel  now  discharging  lumber  whereby  the  sizes  required  for 
dwelling  houses  could  be  loaded  on  cars  at  the  American  wharf  in  Panama, 
inspected,  and  measured  by  your  men  and  by  a  man  representing  the  ship.  A 
record  should  be  kept  of  the  amount  so  disposed,  and  it  seems  as  easy  to 
satisfactorily  ascertain  the  quality  and  amount  of  lumber  on  a  car  as  in  a  pile 
at  La  Boca.  If  this  course  is  adopted  the  carpenters  could  be  put  to  work  at 
once,  and  not  stand  in  enforced  idleness  awaiting  the  complete  discharge  of 
the  cargo.  I  hope  you  can  make  the  suggested  arrangement.  If  you  caji  not 
do  so,  or  If  there  are  reasons  for  not  adopting  the  course  which  comniend 
themselves  to  your  judgment,  will  you  please  make  report  thereof  in  writing? 
Yours,  very  truly,  ^ 

Charles  B.  Magoon,  Oovemor. 

Mr.  B.  O.  ToBEY, 

Chief  of  Bureau  of  Supplies,  Anooiu 
(Through  the  Acting  Chief  Engineer.) 

Ancon,  Isthmian  Canal  Zone,  July  7, 1905, 

Sib:  I  understood  you  to  say,  in  response  to  my  Inquiry  this  morning,  that 
practically  one-half  of  the  force  of  carpenters  and  builders  attached  to  the 
bureau  of  architecture  and  building  were  not  at  work  because  of  inability  to 
secure  the  delivery  of  lumber  at  the  places  selected  as  sites  for  the  numeroos 
buildings  heretofore  authorized  by  the  Commission. 

You  also  advised  me  that  you  were  about  to  begin  the  grading  for  the  gov- 
ernor's house,  but  that  it  would  be  necessary  to  erect  quarters  for  the  laborers 
to  be  employed  on  that  work,  and  that  such  erection  would  require  lumber  of  the 
sizes  needed  for  construction  and  repair  of  quarters  intended  for  the  employees 
of  the  Commission. 

Thereupon  I  instructed  you  orally,  and  I  now  wish  to.  Instruct  you  in  writing, 
that  you  are  not  to  enter  upon  the  construction  of  the  governor's  house  until 
adequate  provision  has  been  made  for  the  proper  housing  and  feeding  of  the 
entire  force  of  the  Isthmian  Canal  Commission  on  the  Isthmus,  including  not 
only  clerks  and  employees,  but  also  common  laborers,  and  including  also  hos- 
pital accommodations  for  not  less  than  5  per  cent  of  the  maximum  force  to  be 
employed  during  the  year  ending  June  30,  1906. 

I  am  giving  you  this  instruction  in  writing  because  you  have  heretofore  been 
advised  of  the  fact  that  the  Secretary  of  War  especially  directed  the  head  of  the 
department  of  construction  and  engineering  that  the  erection  of  the  governor's 
house  was  to  be  commenced  at  once  and  continued  without  interruption  untfl 
completed.  I  assume  the  responsibility  of  modifying  the  Secretary's  direction, 
for  it  is  clear  that  an  emergency  exists  for  Increased  quarters  and  accommoda- 
tions for  the  employees,  and  that  every  energy  of  the  Commission  should  be 
exerted  toward  meeting  it  The  necessity  is  paramount,  and  you  should  act 
accordingly. 

Yours,  respectfully,  Chables  B.  Magoon,  Governor* 

Mr.  A.  M.  BuBTT, 

Supervising  Architect^ 

Chief  of  Bureau  of  Architecture  and  Buildings,  Anoon^ 

(Through  the  acting  chief  engineer.) 


BXHIBIT  20. 

Febbuabt  12, 190a 
Mt  Dkab  BiB.  Secbbtabt:  With  reference  to  former  Chief  Bngineer  Wallace 
statement  before  the  Senate  committee  that  the  authorities  refused  to  take 
the  result  of  his  year's  work  on  the  Isthmus  and  declined  to  receive  his  report* 
for  the  benefit  of  the  Canal  Commission^  and  ttiat  aU  of  his  work  waa  ( 
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Qoaitly  lost  to  the  United  Statee,  I  beg  to  call  your  attention  to  the  following 
official  docnments,  as  shown  by  the  flies  of  this  office. 

First  An  extract  from  the  mlnntes  of  the  Canal  Ck)mmission  of  July  1  last, 
directing  the  chairman  to  make  formal  request  of  Mr.  Wallace  for  the  delivery 
by  him  to  the  Commission  of  all  data  or  material  concerning  the  canal  which 
he  had  brought  with  him  from  the  Isthmus,  together  with  copy  of  my  letter  to 
Wallace  pursuant  to  such  resolution  and  copy  of  reply  made  by  his  secretary. 

A  copy  of  my  letter  to  Mr.  Wallace,  addressed  to  him  at  New  Yorlt,  was  also 
sent  to  his  home  address  at  Flossmoor,  111. 

It  will  be  observed  that  In  the  resolution  of  the  Commission  hereto  attached 
Commissioner  Ernst  was  also  directed  to  inspect  the  condition  of  the  work  for  a 
report  as  of  July  L 

Later  directions  were  issued  to  Commissioners  Hains  and  Harrod,  who  sailed 
for  Panama  on  July  5,  that  in  addition  to  other  duties  with  which  they  were 
charged  they  should  study  carefully  the  condition  of  the  work,  with  the  end  in 
▼lew  of  making  a  report  as  to  the  things  actually  accomplished  under  former 
Chief  Engineer  Wallace's  supervision,  until  the  time  of  the  taking  over  of  his 
department  by  Chief  Engineer  Stevens. 

These  actions  were  taken,  not  only  in  order  that  no  loss  or  embarrassment 
should  accrue  by  reason  of  the  change  in  officials,  but  to  afford  a  proper  pro- 
tection to  the  Incoming  chief  engineer  from  disinterested  and  expert  sources. 

The  reports  by  Commissioners  Hains,  Harrod,  and  Ernst  were  duly  made 
and  considered  by  the  Commission  and  appear  as  Exhibit  D  in  its  last  annual 
report 

In  the  joint  report  by  Commissioners  Hains  and  Harrod  the  following  state- 
ment Is  made: 

"  We  find  in  the  chief  engineer's  office  a  series  of  reports  for  the  fiscal  year 
ending  June  30,  1905,  which  corre8i)ond8  substantially  with  the  date  of  the 
transfer  of  duties  from  Mr.  Wallace  to  Mr.  Stevens.  These  reiMjrts  are  by  the 
acting  chief  engineer  and  the  heads  of  the  several  departments  imder  his  and 
give  a  concise  statement  of  the  work  accomplished  during  the  past  year  and  its 
condition  at  this  date.    These  reports  are  accompanied  by  many  blueprints. 

"  We  have  taken  a  set  of  these  reports  to  Washington  to  use  In  the  prepara- 
tion of  the  presentation  to  the  advisory  board  of  engineers,  leaving  the  originals 
and  copies  on  file  in  the  chief  engineer's  office." 

The  reports  of  these  three  Commissioners  are  self-explanatory. 
Very  truly,  yours, 

T.  P.  Shonts. 

The  Secretaby  of  Wab. 

(Inclosure  as  stated.) 

Isthmian  Canal  Commission, 

New  York  City,  July  2, 1905. 
Mr.  T.  P.  Shonts, 

CJiairman  Isthmian  Canal  Commission,  Washington,  D.  O. 

Dkab  Sib  :  Your  letter  of  July  1  to  Mr.  Wallace  has  Just  been  received  by  me, 
Mr.  Wallace  having  left  the  city  yesterday  for  the  West 

Just  as  he  was  leaving  he  directed  me  to  inform  you  that  all  the  official  papers 
and  data  relating  to  canal  matters  which  he  brought  with  him  from  the  Isthmus 
were  taken  back  to  Panama  by  the  chief  clerk  of  his  office,  Mr.  John  Seager, 
who  sailed  from  New  York  on  the  City  of  Savannah  Monday,  June  26,  shortly 
after  the  interview  with  the  Secretary  of  War. 

I  send  you  herewith  a  few  letters  which  have  been  received  since  and  which 
bave  not  been  answered.  I  have  inclosed  In  an  envelope  addressed  to  the  office 
of  the  chief  engineer  at  Panama  all  carbon  copies  and  other  correspondence 
which  has  been  disposed  of  relative  to  canal  and  railroad  matters.  This  en- 
Telope  I  will  to-morrow  morning  turn  over  to  Mr.  Drake,  in  order  that  he  may 
forward  it  to  the  Isthmus,  if  he  so  desires,  as  the  papers  contained  therein 
relate  entirely  to  routine  matters  and  pertain  to  the  Panama  files  of  the  chief 
engineer. 

There  are  no  other  official  papera  or  matter  relating  to  the  canal  or  railroad 
bere,  and  Mr.  Wallace  did  not,  of  course,  take  any  with  him  to  the  West 

Mr.  Wallace,  as  he  was  boarding  the  train,  also  requested  me  to  ask  you  to 
Idndly  have  the  check  for  the  last  half  of  his  June  salary  forwarded  to  him  at 
FloBsmoor,  Cook  County,  IlL 

Very  respectfully,  ^  H.  F.  Tennt, 

A$9ia$a>at  8eortiair% 
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Isthmian  Oanal  Comuibsion, 
Washington,  D,  C,  July  1, 1905, 
Dear  Sib:  At  a  meeting  of  the  Isthmian  Canal  Commission  held  to-day  your 
resignation  and  its  acceptance  were  reported  and  confirmed. 

The  Secretary  of  War  informs  ns  that  you  mentioned  to  him  that  you  had 
brought  to  the  United  States  certain  data  and  studies  concerning  the  canal. 

Agreeably  to  the  direction  of  the  Commission,  I  beg  leave  to  ask  you  to  kindly 
send  us,  at  your  early  convenience,  all  data,  studies,  and  other  matters  In  hand. 
With  regards. 

Yours,  truly,  T.  P.  Shonts,  Ctuiirman. 

John  F.  Wallace,  Esq., 

Hotel  Marie  Antoinette,  New  York  City. 


[Bit tract  from  minutes  of  the  ninety-eighth  meeting  of  the  I  thmian  Oanal  Oonunission,  Jnly  \ 

1905.] 


The  engineering  committee  members  of  the  Commission  stated  that  they  bad 
all  available  data  and  information  in  shape  ready  for  submission  (to  the  Con- 
sulting Board)  relative  to  the  various  levels,  but  that  there  was  not  in  the 
Washington  office  adequate  data  and  information  to  enable  it  to  prepare  plans 
for  the  sea-level  project  or  for  the  presentation  of  such  plans  to  the  Advisory 
Board.  It  was  believed  that  the  late  chief  engineer,  Mr.  Wallace,  had  bronght 
with  him  from  the  Isthmus  some  data  of  this  character  in  accordance  with  his 
statement  to  that  effect  made  to  the  Secretary  of  War.  Accordingly,  the  chair- 
man of  the  Commission  was  directed  to  make  a  formal  request  of  Mr.  Wallace 
for  the  delivery  by  him  to  the  Commission  of  all  data  and  material  concerning 
the  canal  which  he  had  brought  with  him  from  the  Isthmus.  The  chairman  at 
once  prepared  and  dispatched  this  letter.  The  Commission  realized,  however, 
the  urgent  necessity  of  gathering  and  preparing  for  submission  the  requested 
data  for  this  most  important  purpose  and  to  avoid  the  delay  incident  to  cor- 
respondence; and  also,  to  obtain  the  advantage  of  personal  inspection,  it  was 
determined  that  General  Hains  and  Major  Harrod  and.  If  possible,  also  Ootonel 
Ernst,  should  at  once  proceed  to  the  Isthmus  for  this  purpose. 

Upon  motion  it  was  duly  and  unanimously — 

^Resolved,  That  the  engineering  committee  of  the  Commission  be,  and  it  is 
hereby,  charged  with  the  duty  of  preparing  the  data  and  plans  for  submission 
to  this  Commission  in  advance  of  the  meeting  of  the  Advisory  Board  of  Engi- 
neers called  by  the  President  to  be  held  in  Washington  September  1  next;  and 
that  the  engineering  committee  submit  to  this  Commission  this  data  by  the  IStli 
of  August ;  that  General  Hains  and  Major  Harrod  of  the  engineering  committee 
and,  if  possible.  Colonel  Ernst  also,  proceed  as  quickly  as  possible  to  the  Ishmns, 
there  to  secure  the  requisite  data  for  the  purpose  aforesaid,  and  also  there  to 
inspect  the  condition  of  the  work  for  a  report  as  of  July  1  or  a  later  date  If 
practicable.** 


BXHIBTT  27. 
PIPB  UNB. 

Wab  Depabtment,  Offiob  or  the  Sbgbetabt, 

April  9,  IM. 

[Memorandmn  for  Mr.  Bishop,  Isthmian  Quia]  Oommiaskm.] 

The  Secretary  desires  to  see  all  the  letters  and  papers  concerning  the  fras- 
chise  granted  the  Union  Oil  Company  on  the  Isthmus,  and  all  letters  written  in 
connection  with  that  matter  to  other  companies. 

Feed  W.  Cabpenteb,  Private  Seoretwnf, 
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Washington,  D.  C,  November  28,  1905* 
Hon.  William  H.  Tait,  Secretary  of  War. 

Sib:  The  Union  Oil  Company  of  California  desires  to  construct  and  operate 
a  pipe  line  across  the  Isthmus  of  Panama  for  the  puriwse  of  transshipping  oil 
from  its  tank  ships  at  Panama  to  tank  ships  at  Colon  for  shipment  to  Atlantic 
ports  of  the  trnited  States  and  elsewhere. 

To  this  end  the  Union  Oil  Company  of  California  applied  to  and  secured 
from  the  GoTemment  of  the  Republic  of  Panama  a  concession  granting  to  the 
company  the  right  to  construct  docks  and  pumping  facilities  at  the  ports  of 
Panama  and  Colon,  and  giving  the  consent  of  the  Government  of  Panama  (so 
far  as  such  consent  is  necessary  and  proper),  as  lessor  of  the  territory  known 
as  the  Canal  Zone,  and  subject  to  the  further  consent  of  the  ofllclals  of  the 
isthmian  canal,  to  the  construction  iind  operation  of  a  pipe  line  from  Panama 
through  said  Canal  Zone  to  Colon. 

The  permission  of  the  officials  of  the  isthmian  canal  being  also  necessary  to 
the  construction  of  any  pipe  line  through  the  territory  known  as  the  Canal  Zone, 
the  Union  Oil  Company  of  California  hereby  respectfully  applies  for  such  per- 
mission, and  agrees,  as  a  condition  to  the  granting  of  such  permission,  that  if, 
iit  any  time  during  the  period  of  ten  years  immediately  following  the  completion 
of  such  pipe  line,  the  United  States  Qovemment  the  Isthmian  Canal  Coumiission; 
or  their  contractors  or  agents  desire  to  use  oil  for  fuel  or  such  other  purposes 
as  the  oil  may  be  adapted  to,  the  company  will  deliver  the  oil  at  such  points 
along  said  pipe  line  as  may  be  desired,  at  the  price  of  90  cents  gold  per  barrel  of 
42  gallons,  and  to  such  an  amount  as  will  meet  the  requirements. 

It  is  distinctly  understood,  however,  that  the  granting  of  the  desired  permis- 
sion to  construct  a  pipe  line  through  the  Canal  Zone  imi)oses  no  obligation  what- 
soever under  the  above  proposition  upon  the  United  States  or  its  agents  to  pur- 
chase or  use  any  oil  from  this  company  at  any  time. 

The  Union  Oil  Company  of  California  further  agrees  that  as  soon  as  the 
desired  permission  is  granted  it  will  proceed  with  due  dispatch  to  install  its 
pipe  line  and  appurtenances  in  such  locations  as  may  be  designated  by  the 
eiiairman  of  the  Isthmian  Canal  Commission  or  the  engineer  in  charge,  so  as 
not  to  interfere  with  the  canal  or  auxiliaries.  If  at  any  time  it  becomes 
necessary  to  change  the  location  of  any  portion  of  the  pipe  line  to  avoid  Inter- 
ference with  the  canal  works,  the  company  will  promptly  make  such  changes, 
at  its  own  expense,  whenever  and  as  directed  to  so  do  by  the  officials  of  the 
istliinian  canal. 

Respectfully,  The  Union  Oil  Company  of  Califobnia, 

By  John  Bakeb,  Jr.,  Manager. 


The  New  Willabd, 
Washington,  D.  C,  December  4, 1905. 
Hon.  WnxiAM  H.  Taft, 

Secretary  of  War,  Washington,  D,  C, 

Deab  Sie  :  In  the  very  limited  interview  which  you  were  able  to  accord  me  on 
the  1st  Instant,  at  which  time  I  presented  to  you  the  request  of  the  Union  Oil 
Company,  of  California,  for  permission  to  construct  and  operate  a  pipe  line 
across  the  Isthmus  of  Panama,  through  the  Canal  Zone,  I  was  unable  to  ac- 
quaint you  with  certain  features  of  the  proposition  which  are  of  national  Im- 
portance.   Permit  me,  please,  to  do  so  herein. 

Tbe  Union  Oil  Company,  of  California,  is  anticipating  by  this  undertaking  the 
principal  purpose  for  which  the  isthmian  canal  Is  being  constructed. 

Tbe  carrying  out  of  its  plans  to  deliver  California  oil  In  the  markets  of  the 
world  "wXW  result  in  a  vast  Increase  in  American  commerce.  The  business  al- 
ready assured  the  company  will  necessitate  its  building  a  fleet  of  tank  steamers 
and  vessels  in  American  shipyards.  Having  learned  of  opposition  to  its  plans 
by  competitors  and  realizing  that  every  possible  effort  will  be  made  to  retard  its 
efforts  -to  reach  the  oil  markets  of  the  world,  and  also  having  in  view  the 
delay  which  would  be  necessitated  by  building  steamers  and  vessels,  the  com- 
pany last  month  purchased  all  the  American  tank  steamers  which  were  not 
owned  by  Its  competitors,  viz:  Lansing,  Roma,  Washtenaw,  and  Argyll.  The 
Lansing  is  the  largest  and  fastest  American  tank  steamer  afloat  The  acquisi- 
tion of  tbese  steamers  places  the  company  in  the  position  of  having  as  much — 
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in  the  point  of  capacity — American  oil  tank  steamer  transportation  as  any 
otiier  oil  company  in  the  United  States.  These  steamers,  however,  represent  but 
a  small  portion  of  the  fleet  the  company  will  have  to  provide  to  carry  out  Its 
plans. 

During  this  year  the  Union  Oil  Company  has  been  offered  a  marlcet  for  large 
quantities  of  its  oil  on  long-term  contracts  in  some  of  the  principal  Atlantic 
coast  ports  of  the  United  States,  and  also  In  England.  The  great  cost  of  trans- 
portation via  the  long  route  around  Cape  Horn  or  the  Straits  of  Magellan 
operated  against  the  acceptance  of  this  business.  Via  the  much  shorter  and 
cheaper  route  across  the  Isthmus  of  Panama  by  means  of  a  pipe  line,  pending 
the  opening  of  the  Panama  Canal,  California  oil  can  be  profitably  mariceted 
in  competition  with  other  oil  in  Atlantic  coast  ports  of  the  United  States  and 
in  Europe. 

In  order  to  meet  the  demands  above  referred  to  for  its  oil  and  to  generally 
extend  its  business  the  Union  Oil  Company  decided  to  Institute  a  transisthmian 
route,  to  enable  it  to  reach  the  Atlantic  seaboard  and  European  markets.  To 
this  end  it  applied  to  and  received  from  the  Republic  of  Panama  a  concession 
,  granting  to  the  company  the  right  to  construct  and  operate  a  pipe  line  from 
Pacific  ports  of  that  Republic  to  ports  on  the  Atlantic  side.  A  translated  copy 
of  this  concession  has  been  furnished  you. 

A  perusal  of  this  document  will  show  that  the  company  can  install  its  ter- 
minal plants  and  pipe  line  in  strictly  Panama  territory.  The  route  the  com- 
pany would  adopt  would  be  the  Government  road  across  the  Province  of  Chlrl- 
qul  from  the  Port  of  David  on  the  Pacific  coast  to  Bocas  del  Toro  on  the  Atlan- 
tic coast,  a  route  practically  parallel  with  the  canal,  but  about  200  miles  far- 
ther north. 

The  other  route,  to  the  use  of  which  the  consent  of  the  Isthmian  canal 
officials  is  necessary,  is  through  the  Canal  Zone.  Of  the  two  routes  the  company 
frankly  admits  Its  preference  of  the  Zone  route,  for  the  following  reasons : 

First  It  is  about  20  miles  shorter  than  the  Chlriqui  route,  and  does  not  re- 
quire the  maintenance  of  Intermediate  pumping  stations,  which  would  be  neces- 
sary at  Chiriqul. 

Second.  The  existence  of  the  Panama  Railroad  would  greatly  facilitate  the 
distribution  of  the  4,000  tons  of  pipe  along  the  route  through  the  Zone,  as 
against  wagon  distribution  over  the  Chlriqui  road. 

Third.  In  the  Zone  the  company's  property  would  mostiy  be  under  the  Juris- 
diction of  the  United  States. 

Because  of  these  advantages  of  the  Zone  route  the  company  asks  permissloD 
to  lay  Its  pipe  line  there,  and  In  consideration  for  such  permission  gives  the 
United  States  or  its  agents  the  privilege.  If  desired,  of  obtaining  fuel  oil  at  an 
exceptionally  low  rate,  which  would  mean  saving  of  at  least  25  per  cent  over 
coal. 

Respecting  the  question  whether  oil  will  or  will  not  be  used  in  place  of  coal 
In  the  work  on  the  canal,  that  is  a  matter  quite  apart  from  the  purpose  of  the 
company's  request  to  you,  which  is,  to  enable  it  to  get  Its  oil  from  the  Pacific 
to  the  Atiantic  ocean.  But,  as  the  use  of  oil  for  fuel  has,  wherever  tried, 
shown  such  a  great  saving  over  coal— in  cost  as  well  as  labor — it  is  more  than 
probable  that  it  will  ultimately  be  used  at  Panama. 

Therefore  It  seems  obviously  to  the  advantage  of  the  United  States  Govern- 
ment in  its  work  on  the  canal  to  have  this  pipe  line  and  oil  supply  paralleling 
the  whole  line  of  the  work.  Such  a  plant  provides  transportation  for  delivering 
the  oil  at  any  point  required  at  a  very  low  rate  for  a  long  term  of  years,  obviates 
expense  to  the  United  States  for  tanks  and  railroad  transportation,  provides  a 
supply  of  fuel  oil  at  the  terminal  ports  of  the  canal  for  use  by  naval  vessels  of 
the  United  States,  If  desired,  and  the  pipe  line  will  in  no  way  interfere  with 
canal  or  railroad  construction.  All  this  without  the  United  States  Government 
being  obligated  in  any  way  to  purchase  oil  from  or  deal  with  this  company  to 
preference  to  any  other. 

A  brief  statement  respecting  the  company  and  its  affairs  may  not  be  amiss : 

The  Union  Oil  Company,  of  California,  is  the  oldest  (established  over  twenty 
years  ago)  and  largest  oil  company  on  the  Pacific  coast  It  owns  and  controls 
172,000  acres  of  oil-producing  land  in  California;  has  extensive  systuns  of 
pipe  lines  connecting  its  oil  fields  with  three  seaports;  operates  two  large 
refineries;  maintains  over  40  distributing  stations,  and  owns  and  o^rates 
between  California  and  the  Hawaiian  Islands  and  ports  of  the  northwest  coast 
a  fleet  of  American  tank  steamers  and  barges.  The  company's  supply  of  erode 
or  fuel  oil  is  believed  to  be  the  largest  in  the  worl^  ^^ 
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During  the  twenty  years  and  more  that  the  company  has  been  in  the  oil  bnsi- 
oess  it  has  exi)ended  over  $12,000,000,  and  its  present  plans  contemplate  and  it 
Is  prepared  to  invest  $12,000,000  more,  the  greater  portion  of  which  will  be 
expended  in  transportation  facilities  to  enable  the  company  to  reach  distant 
domestic  and  foreign  markets.  This  means  business  for  American  shipyards 
and  the  development  of  American  trade  In  foreign  lands.  For  many  years  it 
has  been  the  jwlicy  of  the  company  to  enter  into  long-time  contracts  with  con- 
sumers at  fixed  prices.  This  it  has  been  Justified  in  doing  because  of  its  large 
holdings  of  oil  territory,  and  it  has  proven  mutually  beneficial  to  the  consumers 
and  the  company,  as  the  former  are  warranted  in  investing  the  money  required 
for  converting  their  plants  to  burn  oil  and  the  company  is  Justified  in  providing 
the  facilities  necessary  for  supplying  the  business,  as  It  Is  practically  assured 
interest  on  its  investment 

The  shares  of  the  company  are  largely  held  by  the  representative  business 
men  of  California.  There  are  also  many  shareholders  throughout  the  East, 
quite  a  large  number  being  resident  of  New  Jersey. 

The  company  owns  every  branch  of  the  oil  business,  including  more  proven 
territory  than  any  other  oil  company  in  the  world.  Its  position  as  owner, 
together  with  its  policy  of  making  long-time  contracts,  has  been  the  basis  of  its 
success. 

The  dry  season  has  now  begun  on  the  Isthmus,  and  the  company  desires  to 
take  immediate  advantage  of  this  condition  to  more  quickly  construct  its  pipe 
line  and  terminal  facilities.  While  the  company  would  exceedingly  regret  a 
refusal  of  its  application  for  permission  to  traverse  the  Canal  Zone,  such  refusal 
would,  for  reasons  given  above,  force  it  to  immediately  begin  constructing  its 
pipe  line  via  the  Chiriqui  route  Once  established  there — ^200  miles  north  of 
the  Canal  Zone — the  pipe  line  never  could  be  utilized  for  supplying  oil  along 
the  route  of  the  canal,  should  oil  at  any  time  be  desired  there,  and  the  company 
would  not  feel  warranted  in  establishing  another  half  million  dollar  pipe-line 
plant  in  the  Canal  Zone,  nor  could  it  name  so  low  a  rate  for  oU  as  it  has  in  its 
formal  application  of  November  28. 

Very  respectfully,  Jno.  Baker,  Jr., 

Manager  Union  Oil  Company,  of  California. 


[Hemorandnm  for  the  Secretary  of  War.] 

December  6,  1005. 
With  reference  to  the  request  of  the  Union  Oil  Company,  of  California,  for  a 
franchise  to  construct  a  pipe  line  across  the  Isthmus,  and  following  up  our 
conversation  of  Monday,  I  find  that  the  following-named  individuals  and  cor- 
porations have  from  time  to  time  addressed  the  Commission  on  this  general 
subject: 

Union  Oil  Company California. 

Undon  W.  Bates x New  York. 

The  Texas  Company Texas. 

Associated  Oil  Company California, 

Gulf  Refining  Company Pittsburg. 

Higgins  Oil  &  Fuel  Company Beaumont,  Tex. 

The  foregoing  companies,  while  not  in  every  instance  expressly  so  stating, 
bare  as  an  underlying  motive  or  desire  to  furnish  to  the  Commission  oil  for 
fuel,  but  do  not  make  specific  proposals  setting  forth  the  price  ai  which  they 
would  agree  to  deliver  oil. 

There  Is  a  consensus  of  opinion  that  the  equivalent  of  oil  for  fuel,  as  com- 
pared with  coal,  is  90  cents  per  barrel  to  $4  per  ton.  We  have  been  paying 
approximately  $4  for  Pocahontas  coal  delivered  on  the  Isthmus,  although  the 
last  contract  for  coal  was  with  the  Fairmont  people  at  $3.70  per  ton.  This 
Fairmont  coal  at  $3.70  has  been  thoroughly  tested  out  and  found  to  be  no 
cheaper  and,  if  anything,  less  desirable  than  Pocahontas  at  $4. 

At  the  ratio  above  set  forth  the  only  economy  in  the  use  of  oil  would  be 
cheaper  cost  of  handling  between  points  on  the  Isthmus.  It  would  cost  approxi- 
mately $350  to  convert  each  locomotive  Into  an  oil  burner,  and  Chief  Engineer 
Stevens  states  tfiat  It  would  be  a  troublesome  matter  to  educate  the  class  of 
firemen  on  which  we  are  dependent  to  the  use  of  oil  (as  they  have  now  been 
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taught  to  Are  with  coal) ;  furthermore,  In  derailments,  which  are  Ineyltable,  It 
would  involye  additional  danger. 

With  the  present  data  and  information  the  Ck)mmis8ion  Is  not  Inclined,  there- 
fore, to  substitute  oil  for  coal  as  fuel. 

The  Union  Company,  however,  on  a  later  date — November  28 — submitted  copy 
of  a  concession  secured  from  the  Panaman  Government,  authorizing  them  to 
lay  a  pipe  line  from  Chirlqui  across  to  Bocas  del  Toro,  with  privilege  also  of 
laying  a  similar  line  from  Panama  to  Colon,  subject  to  the  approval  of  the 
officials  of  the  government  of  the  Canal  Zone,  through  which  it  would  have  to 
pass.  They  state  that  they  have  purchased  tank  steamers,  and  It  Is  their  plan 
to  transport  oil  to  the  Pacific  terminus  and  pipe  the  same  across  the  Isthmus  to 
their  steamers  for  delivery  on  the  Atlantic  coast  of  the  United  States  and  else- 
where. They  offer  as  an  inducement  to  the  Commission  for  granting  this  fran- 
chise to  cross  the  Zone  that  they  will  agree  to  sell  oil  to  the  Commission  or  to 
any  future  contractor  at  90  cents  per  barrel.  They  do  not,  however,  make  as  a 
condition  precedent  that  the  Commission  shall  purchase  its  oil,  but  state  their 
primaiT  object  Is  to  secure  a  pipe  line  across  the  Isthmus  for  transportation 
purposes. 

In  so  far  as  the  utilization  of  oil  from  the  Union  Company  at  90  c^its  is  con- 
cerned, the  views  of  the  Commission  are  set  forth  in  a  foregoing  part  of  this 
memorandum. 

With  reference  to  the  granting  of  this  franchise  to  the  Union  Company  for 
through  transportation  purposes,  to  my  mind  there  are  two  dominant  objections 
which  present  themselves  at  this  time : 

1.  To  grant  it  to  the  Union  people  would  be  an  exclusive  concession,  contrary 
to  policy,  when  others  are  undoubtedly  anxious  to  secure  the  same  privil^e. 

2.  There  Is  considerable  talk  about  changing  the  Atlantic  terminus  of  the 
canal,  which,  If  done,  would  result  In  the  practical  ultimate  abandonment  of 
Colon  as  a  transportation  terminal. 

It  might  be  added  that  as  a  railroad  business  proposition  pure  and  simple  the 
granting  of  a  pipe-line  concession  might  In  effect  take  away  business  fnMn 
the  Panama  Railroad,  and  in  future  from  the  Panama  Canal. 

T.  P.  Shonts,  Chairman, 


Wab  Depabti(ent, 

Washington,  December  29,  1905. 

My  Deab  Mb.  Shonts  :  With  reference  to  the  application  of  the  Union  Oil 
Company  to  put  a  pipe  line  across  the  Isthmus,  through  the  Zone,  I  have  sub- 
mitted the  whole  matter  to  the  President  and  the  Cabinet,  and  the  President 
upon  the  advice  of  the  Cabinet,  has  concluded  that  it  would  be  wise  to  grant  a 
clearly  revocable  license  to  the  oil  company  at  a  compensation  of  $500  a  month; 
this  to  cover  the  right  of  way  through  property  belonging  to  and  under  the 
control  of  the  Canal  Commission.  Of  course  with  reference  to  the  property 
owned  by  private  persons  along  the  way  the  licensee  will  have  to  make  his 
own  terms.  My  Impression  Is  that  our  license  might  properly  Include  the  license 
of  the  railway  company  as  well.  I  am  anxious,  however,  of  course,  that  such 
a  concession  as  this  shall  not  in  any  way  Interfere  with  the  convenience  of  the 
Canal  Commission  and  the  railway  company  in  the  great  works  of  construction 
which  they  have  under  way.  Will  you  kindly,  therefore,  confer  with  Chief 
Engineer  Stevens,  and  obtain  from  him  a  statement  of  such  limitations  or  re- 
strictions as  may  be  necessary  to  secure  the  result  I  have  stated?  Perhaps 
it  would  be  wiser  for  you  to  send  Stevens  to  me,  and  I  can  confer  with  him 
directly  as  to  these  limitations  which  ought  to  enter  into  the  license  which  the 
President  has  directed  me  to  draw  and  submit  to  him.  You  will  observe  that 
this  license  Is  not  exclusive — we  could  not  make  it  so  even  if  we  wished  to  do 
so,  as  we  do  not — and  that  It  will  end  whenever  th^  Interests  of  the  Government 
require  It  to  end.  The  Union  Oil  Company,  or  any  other  licensee,  if  other 
licenses  are  granted,  in  building  its  line  must  take  the  risk  of  being  Invited  to 
leave  at  any  time.  The  money  which  will  result  from  this  license  will  be  used 
for  the  public  schools  of  the  Isthmus. 

Very  respectfully,  youi*s,  Wm.  H.  Taft, 

Secretary  of  War. 

Hon.  T.  P.  Shonts, 

Chairman  Isthmian  Canal  CommissUm,  Washington,  J^rflL^r^T^ 
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Isthmian  Canal  Affairs, 
Office  of  Administbation, 
Washington,  D,  C,  December  29,  190'). 
Mt  Deab  Mb.  Secbstabt:  I  beg  to  acknowledge  receipt  of  your  letter  of 
to-day,  with  reference  to  granting  a  revocable  license  to  the  Union  Oil  CJompany 
to  put  a  pipe  line  across  the  Isthmus,  through  the  Zone,  and  will  ask  Mr.  Stevens 
to  see  you  regarding  the  matter. 

I  am  convinced  that  other  companies  will  ask  a  similar  privilege,  and  I  pre- 
sume it  will  be  the  disposition  of  the  Government  to  treat  them  all  alike. 
Very  truly,  yours, 

T.  P.  Shonts,  Chairman. 
Tbe  Secbktabt  of  Wab. 

War  Depabtment, 
Washington,  Janaury  10,  1906, 

Mt  Deab  Mb.  Pbesident:  I  herewith  Inclose  a  draft  of  a  revocable  license 
to  the  Union  Oil  Company  of  California,  permitting  it  to  construct  and  main- 
tain a  pipe  line  for  the  conveyance  of  oil  across  the  Canal  Zone,  which  will 
include  the  revocable  right  to  lay  the  pipe  in  the  lands  owned  by  the  United 
States  and  the  Panama  Railroad  Company,  as  well  as  the  revocable  power  to 
apply  for  permission  to  construct  and  maintain  such  a  pipe  through  private 
lands  in  the  Canal  Zone 

The  benefit  to  the  Government  growing  out  of  this  canal  license,  as  will  be 
se^i  by  its  terms,  is  the  payment  for  school  purposes  in  the  Canal  Zone  of  $500 
per  month,  and  also  the  privilege  reserved  to  the  Government  at  any  time  of 
withdrawing  the  oil  from  the  pipe  at  any  place  along  the  line,  at  the  price  of 
00  cents  a  barrel  for  crude  oil.  This  Is  at  the  rate  of  $4  a  ton  for  Pocahontas 
coal.  I  have  conferred  with  Chief  Engineer  Stevens  in  respect  to  the  matter, 
and  he  says  that  it  is  quite  probable  that  we  shnll  In  a  short  time  find  it  useful 
to  use  this  oil  instead  of  coal  in  our  locomotives  and  other  engines  along  the 
Isthmus.  This  license,  as  stated  on  its  face,  is  not  exclusive,  and  there  is  no 
reason  why  any  other  company  which  wishes  to  accept  such  a  license  on  the 
same  terms  may  not  be  permitted  to  construct  its  line  in  the  same  way. 

The  sugRestion  made  by  Mr.  Shonts  that  such  a  line  might  interfere  with 
the  business  of  the  railroad  company  I  find,  after  consultation  with  Mr.  Stevens, 
Is  not  likely  to  have  any  weight  at  present  for  the  reason  that  the  oil  which 
Is  carried  by  the  railroad  company  is  all  refined  oil,  from  Colon  to  Panama,  and 
i«5  not  crude  oil,  which  the  Union  Oil  Company,  of  California,  proposes  to  pipe 
and  which  is  the  only  kind  of  oil  that  could  possibly  be  sold  at  90  cents  a  barrel. 
Of  course,  should  unexi)ected  contingencies  arise  under  which  this  piping  of 
oil  should  interfere  with  any  legitimate  Government  business,  the  absolute 
right  to  terminate  this  license  would  protect  the  Government's  interest. 

I  inclose,  together  with  draft  of  the  license,  Mr.  Shonts's  memorandum  and 
copies  of  the  applications  of  the  Union  Oil  Company. 
Very  respectfully,  yours, 

Wm.  H.  Taft,  Secretary  of  War. 

The  Pbesident. 

P.  S. — The  legal  authority  to  grant  this  revocable  license  may  be  found  in  the . 
act  of  July  28,  1892  (27  Stat  L.),  so  far  as  the  lands  owned  by  the  United' 
States  are  concerned.  The  conferring  of  the  revocable  right  to  maintain  the 
Xiipe  in  the  Canal  Zone  generally  is  the  mere  exercise  of  the  police  power  which, 
In  the  absence  of  specific  Congressional  authority,  belongs  to  the  President 
under  his  constitutional  duty  to  see  that  the  laws  are  faithfully  executed.  It  Is 
also  authorized  by  the  Spooner  Act  directing  the  construction  of  the  canaL 


The  President  of  the  United  States,  upon  the  recommendation  of  the  Secre- 
tary of  War,  hereby  grants  to  the  Union  Oil  Company,  of  California,  a  revocable 
license  to  construct,  operate,  and  maintain  a  pipe  line  and  appurtenances  for  the 
transmission  and  delivery  of  oil  over  and  across  the  lands  owned  by  the  United 
States  or  by  the  Panama  Railroad  Company — a  company  In  which  the  United 
States  is  the  owner  of  all  the  shares  of  capital  stock — ntul  across  tlio  territory 
now  controlled  by  the  Government  of  the  United  States  known  as  the  Canal 
Zone  in  the  Isthmus  of  Panama*  r^  i 

..gitizedbyLiOOgle 


2694  INVESTIGATION   OP  PANAMA  OANAL  MATTEBS. 

The  meaning  of  this  revocable  license  is  that  with  respect  to  the  lands  which 
are  owned  either  by  the  Government  of  the  United  States  or  the  railroad  com- 
pany, authority  for  such  pipe  line  across  such  lands  is  hereby  given.  With 
respect  to  lands  owned  by  private  persons  in  the  Canal  Zone,  said  Union  Oil 
CJompany  must  also  obtain  permission  from  the  owners  thereof  before  con- 
structing the  pipe  line  through  their  lands.  This  license  is  intended  only  to 
give  the  revocable  right  to  occupy  lands  which  are  the  property  of  the  United 
States  and  the  railroad  company  with  such  a  pipe,  and  to  extend  to  the  Union 
Oil  Company  the  revocable  right  to  apply  to  private  owners  of  the  other  lands 
necessary  to  construct  the  pipe  line,  and,  after  having  secured  their  permission, 
to  maintain  a  continuous  pipe  line  across  the  Canal  Zone  during  the  continuance 
of  this  license. 

But  said  revocable  license  is  granted  on  the  following  express  conditions: 

First  That  at  any  time  the  chief  engineer  of  the  Canal  Commission  may  by 
notice  require  the  removal  of  the  pipe  line,  not  only  from  the  lands  owned  by  the 
United  States  and  the  railroad  company,  but  from  the  Canal  Zone  entirely. 

Second.  That  the  pipe  line  is  to  be  constructed  by  the  said  company  in  t 
suitable  location  to  be  designated  by  said  chief  engineer. 

Third.  That  any  change  or  changes  in  the  location  of  said  pipe  line  that  may, 
from  time  to  time,  be  thought  necessary  by  said  chief  engineer,  shall  be  made  by 
said  company  promptly  at  its  own  expense. 

Fourth.  That  the  said  pipe  line  shall  be  constructed  and  in  operation  on  or 
before  the  1st  of  August,  1906. 

Fifth.  That  after  the  pipe  line  is  constructed  and  ready  for  the  flowing  of  the 
oil  the  Union  Oil  Company  shall  pay  into  the  treasury  of  the  Canal  Zone  the 
sum  of  five  hundred  dollars  ($500.00)  a  month  in  money  to  the  United  States 
for  the  support  of  the  public  schools  of  the  Canal  Zone  on  the  first  of  each  and 
every  month  in  advance.  Should  the  l^ne  be  constructed  before  the  first  of 
August,  then  the  monthly  payments  are  to  be  made  from  the  time  that  oil 
begins  to  flow  in  the  pipe  at  the  monthly  rate  before  stated.  Should  this  lic&ase 
be  revoked,  the  revocation  to  take  effect  at  any  time  after  the  flrst  of  the 
month,  there  shall  be  a  repayment  to  the  Union  Oil  Company  of  the  rental  for 
the  part  of  the  month  remaining  after  the  revocation  of  the  license. 

This  revocable  license  is  granted  on  the  further  condition  that  oil  shall  be 
furnished,  at  any  convenient  point  to  be  selected  by  the  chief  engineer  of  the 
Canal  Commission  along  the  line  of  the  pipe  line  in  the  Zone,  to  the  railroad 
company  or  the  Canal  Commission  at  the  rate  of  ninety  cents  ($0.90)  a  barrel 
for  the  crude  oil,  if  either  the  Canal  Commission  or  the  railroad  company  de- 
sires it 

It  is  distinctly  understood  that  this  is  not  an  exclusive  privilege  granted  to 
the  Union  Oil  Company,  and  that  the  President  reserves  the  right  to  grant 
other  such  revocable  licenses  as  it  may  seem  proper  and  in  the  public  interest 

As  the  railroad  company  exists  under  a  charter,  as  a  New  York  corporation, 
and  is  under  the  technical  control  of  the  president  and  board  of  directors,  this 
revocable  license  should  t>e  accompanied  by  a  revocable  license  from  the  rail- 
road company,  concurring  in  the  grant  of  this  revocable  license  upon  the  terms 
and  conditions  herein  stated,  in  order  that  the  revocable  right  to  enter  upon  tbe 
lands  of  the  railroad  company  for  the  construction  and  maintenance  of  tbe  pipe 
line  may  be  made  technically  complete. 

Thbooobs  RooesnuL 

By  the  President : 
Wm.  H.  Tatt, 

Secretary  of  War. 

JANUABY  10,  1906. 


JANUABT  11,  190a 

My  Deab  Mb.  Shonts  :  I  Inclose  herewith  a  license  which  the  President  bas 
issued  in  the  Union  Oil  Company  matter.  Will  you  be  good  enough  to  bring  the 
matter  before  the  board  of  directors  of  the  railroad,  and  authorize  the  lasne  of 
a  license  in  accordance  with  the  last  paragraph  in  the  document  which  tbe 
President  has  signed? 

Very  respectfully,  yours,  Wm.  H.  TAft 

Hon.  T.  p.  Shonts, 

Ohaimmn  Isthmian  Canal  Commission,  Washington^  D.  0. 
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Isthmian  Canal  Affairs, 
Office  of  Administration, 
Washington,  D.  C,  January  11,  1906. 

Mt  Dear  Mr.  Secretary:  We  have  Just  received  a  copy  of  the  revocable 
license  granted  by  President  Roosevelt  to  the  Union  Oil  CJompany,  of  California, 
and  observe  that  one  of  the  conditions  for  granting  the  license  Is  that — 

**  Oil  shall  be  furnished  at  any  convenient  point  to  be  selected  by  the  chief 
engineer  of  the  Canal  Commission  along  the  line  of  the  pipe  line  in  the  Zone  to 
the  Railroad  Company  or  the  Canal  Commission  at  the  rate  of  00  cents  per 
barrel  for  the  crude  oil,  if  either  the  Canal  Commission  or  the  Railroad  Com- 
pany desires  it" 

I  would  urge  that  this  paragraph  be  changed,  as  at  90  cents  a  barrel  there  is 
nothing  in  it  for  the  Commission  or  the  railroad  company  unless  it  could  be  the 
question  of  transportation,  and  this  is  largely  offset  by  a  certain  charge  result- 
ing from  the  change  of  the  fireboxes  of  locomotives,  steam  shovels,  and  other 
similar  machines. 

The  language  as  used  in  the  license  makes  a  fixed  price  of  90  cents  for  oil, 
regardless  of  market  fluctuations.  This  language  should  be  changed  to  read 
**a  maximum  of  90  cents  a  barrel."  If  the  Commission  had  felt  that  it  was 
ready  to  take  up  the  question  of  using  oil  as  fuel  and  had  advertised  for  pro- 
posals, I  am  sure  we  would  have  received  bids  at  considerably  less  than  90 
cents  per  barrel,  as  I  have  said  to  the  representative  of  every  oil  company  who 
has  called  on  me  that  90  cents  per  barrel  for  crude  oil  was  simply  a  stand  ofT 
as  against  Pocahontas  coal  at  $4,  and  that  in  order  to  induce  us  to  use  oil  a 
much  lower  price  would  have  to  be  made. 

Very  truly,  yours,  T.  P.  Shonts,  Ohairmatu 

The  Sbgretart  of  Wab. 


War  Department, 
Washington,  January  12,  1906. 
Mt  Dear  Mr.  Shonts:  I  have  your  note  concerning  the  revocable  license 
granted  by  President  Roosevelt  to  the  Union  Oil  Company. 

You  will  observe  there  is  no  obligation  whatever  on  the  part  of  the  United 
States  to  take  the  crude  oil  at  90  cents  a  barrel ;  therefore,  should  there  be  other 
pipe  companies  upon  the  Isthmus  there  Is  nothing  in  this  contract  to  prevent  you 
inviting  bids  and  getting  a  lower  rate.  In  other  words,  it  is  unilateral.  The 
contract  fixes  the  maximum  at  which  you  can  demand  oil,  and  is  exactly  the 
same  as  if  it  had  been  changed  to  read  "  a  maximum  of  90  cents  a  barrel."  I 
•end  a  copy  of  this  letter  to  the  Union  Oil  Company. 
Very  sincerely,  yours, 

Wm.  H.  Taft. 
Hon.  T.  P.  Shonts, 

Ohairman  Isthmian  Oanal  Commission. 


January  18,  190^ 
Mt  Dear  Mr.  Secretary  :  I  have  your  letter  of  the  16th,  inclosing  one  from 
Mr.  Gates,  of  the  Union  Oil  Company,  commenting  upon  my  memorandum  to  you 
relative  to  the  use  of  oil  for  fuel  on  the  Isthmus. 

TVe  have  not,  ourselves,  made  comparative  tests  on  the  Isthmus  as  to,  the 
relative  value  of  oil  for  fuel  as  compared  with  coal.  However,  when  the  matter 
warn  vp  last  spring,  the  best  information  I  could  get  from  representatives  of  the 
various  oil  companies,  including  the  Standard,  was  that  90-cent  oil  was  equiva- 
lent to  Pocahontas  coal  at  $4  per  ton. 

I  recently  had  a  verbal  offer  for  fuel  oil  delivered  on  the  Isthmus  at  75  cents 
per  barrel. 

I  return  to  you  herewith  the  letter  of  Mr.  Gates,  addressed  to  you. 
Very  truly,  yours, 

,  Ohairmatk 

Hob.  William  H.  Taft, 

Secretary  of  War, 
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Thx  Ontabio, 
Washington,  D.  O.,  January  IS,  1906, 
Hon.  Wm.  H.  Taft, 

Secretary  of  War,  Washington,  D.  C, 
Deab  Sib  :    I  have  the  honor  to  acknowledge  receipt  of  your  letter  of  the  12th 
instant,  inclosing  copy  of  a  letter  addressed  to  you  by  Mr.  T.  P.  Shonts,  dated 
the  11th  instant,  and  your  reply  thereto,  for  which  I  thank  you. 

It  would  seem  from  this  correspondence  that  Mr.  Shonts  has  failed  to  grasp 
all  the  advantages  of  the  oiTer  of  the  Union  Oil  Company  of  California.  If 
you  will  kindly  call  his  attention  to  the  correspondence  from  the  company,  he 
will  see  that  not  only  does  the  company  ofiTer  its  oil  to  the  Government  at  a 
price  not  to  exceed  90  cents  per  barrel,  but  that  this  maximum  price  of  90 
cents  is  in  force  for  the  period  of  ten  consecutive  years  from  the  date  the  pipe 
line  is  installed. 

I  desire  to  say  further  that  90  cents  per  barrel  for  oil  is  equivalent  to  coal  at 
$3.20  per  ton  of  2,000  pounds,  which  is  at  least  25  per  cent  lower  than  any  other 
available  fuel. 

It  might  be  interesting  to  know  whether  or  not  any  of  the  other  companies 
referred  to  by  Mr.  Shonts  in  his  letter  have  agreed  in  writing,  or  will  agree  in 
writing,  to  make  an  offer  equal,  both  in  price  and  continued  length  of  time,  to 
that  made  by  the  Union  Oil  Company  of  California. 
Very  respectfully, 

R.  Woodland  Gates. 

Januabt  20,  1906. 
Mt  Deab  Mb.  Shonts  :  I  have  your  letter  of  January  18,  returning  the  letter 
of  Mr.  Gates,  attorney  for  the  Union  Oil  Company,  commenting  upon  your  mem- 
orandum to  me  relative  to  the  use  of  oil  for  fuel  on  the  Isthmus. 

I  am  glad  you  made  your  comment,  because  it  leaves  no  doubt  with  resi)ect  to 
the  construction  which  the  revocable  license  is  to  have.  As  you  will  see  from 
your  records  (388-41),  I  have  received  a  letter  from  Llndon  W.  Bates,  and 
yesterday  made  reply  to  him,  which  explain  themselves. 

Very  sincerely,  yours,  Wm.  H.  Tar. 

Hon.  T.  p.  Shonts, 

Chairman  Isthmian  Canal  Commission. 


Resolved,  That  the  Panama  Railroad  Company  concur  In  the  said  revocable 
license  granted  by  the  President  of  the  United  States  to  the  Union  Oil  Com- 
pany, of  California,  so  far  as  the  same  concerns  lands  held  by  this  company 
upon  the  Isthmus  of  Panama. 

Resolved,  therefore.  That  a  revocable  license  is  h«^y  granted  to  the  Union 
Oil  Company,  of  California,  to  construct,  operate,  and  maintain  a  pipe  line 
and  appurtenances  for  the  transmission  and  delivery  of  oil  over  and  across  the 
lands  owned  or  held  by  this  company  upon  the  Isthmus  of  Panama  in  accord- 
ance with  the  said  license  of  the  President  of  the  United  States,  and  subject 
to  all  the  terms  and  conditions  in  said  license  expressed ;  and  upon  the  farther 
condition,  with  respect  to  any  lands  held  by  private  persons  as  lessees  of  this 
company,  that  said  Union  Oil  Company  also  obtain  permission  from  such  lessee 
before  constructing  said  pipe  line  or  any  appurtenances  thereof  through  or 
upon  said  leased  lands.  Said  license  to  cease  upon  the  revocation  or  other 
termination  of  said  license  granted  by  the  President  of  the  United  States,  or 
at  any  time  at  the  pleasure  of  this  company. 

Resolved,  That  the  executive  officers  of  this  company  be  authorized  to  execute 
and  deliver  any  and  all  documents,  permits,  and  licenses  which  they  may  deem 
necessary  or  advisable  for  the  carrying  into  effect  of  the  license  hereby  granted.* 
with  the  approval  by  the  Secretary  of  War  as  r^resentative  of  the  United 
States  of  America  as  a  stockholder  of  this  company. 

Whereas  the  President  of  the  United  States  did,  on  January  10,  1906,  grant 
to  the  Union  Oil  Company  of  California,  a  revocable  license  to  construct  and 
maintain  a  pipe  line  and  appurtenances  within  the  Canal  Zone,  in  the  RepnUic 
of  Panama,  and  across  the  lands  of  the  United  States  within  said  Zone,  upon 
certain  terms  and  conditions  in  said  license  expressed;  and 
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Whereas  by  resolntfons  duly  adopted  at  a  meeting  of  the  board  of  directors 
of  the  Panama  Railroad  Ck>mpany,  held  on  January  10,  1906,  It  was  resolved 
to  concur  In  said  license  and  to  grant  a  revocable  license  to  said  Union  Oil  Ck)m- 
|)any  of  California,  in  accordance  with  said  license  granted  by  the  President 
of  the  United  States  and  upon  the  terms  and  conditions  therein  and  In  said 
resolutions  expressed,  and  the  executive  officers  of  this  company  were  author- 
ized to  execute  and  deliver  all  documents  which  they  might  deem  advisable 
for  the  purpose  of  carrying  into  effect  the  grant  of  license  by  said  resolutions 
expressed,  with  the  approval  of  the  Secretary  of  War,  as  representative  of  the 
United  States  of  America  as  stockholder  of  the  company. 

Now,  therefore,  in  pursuance  of  the  said  resolution,  a  revocable  license  Is 
hereby  granted  to  the  Union  Oil  Company  of  California  to  construct,  operate. 
and  malntr.in  a  pipe  line  and  appurtenances  for  the  transmission  and  delivery  of 
oil  over  and  across  the  lands  owned  or  held  by  this  company  on  the  Isthmus  of 
Panama  in  accordance  with  the  said  license  granted  by  the  President  of  the 
United  States  and  subject  to  all  the  terms  and  conditions  therein  expressed; 
and  upon  the  further  condition,  with  respect  to  any  lands  held  by  private  per- 
sons as  lessees  of  this  company,  that  said  Union  Oil  Company  also  obtain  per- 
mission from  such  lessees  before  constructing  said  pipe  line  or  any  appurtenances 
thereof  through  or  upon  such  leased  lands. 

This  license  shall  cease  4ind  all  rights  of  the  said  Union  Oil  Company  here- 
under shall  come  to  an  end  upon  the  revocation  or  other  termination  of  said 
license  granted  by  the  President  of  the  United  States  or  at  any  time  at  the 
pleasure  of  this  company. 

[l.  &]  Panama  Railboad  Company, 

By  B.  A.  Drake, 

Assistant  to  the  President, 

Attest: 

T.  H.  RoBSBorroM, 

Assistant  Secretary, 

Ajn>roved. 

Wm.  H.  Taft,  Secretary  of  War, 


Thb  White  House, 
Washington,  February  19,  1906. 
Mt  Deab  Mb.  Secretabt:  The  President  requests  me  to  ask  you  for  a  report 
on  the  matter  referred  to  in  the  Inclosed  letter  from  the  Collnga  Oil  and  Trans- 
portation Company  and  the  National  Oil  and  Transportation  Company. 
Very  truly,  yours, 

Wm.  Loeb,  Jr., 
Secretary  to  the  President, 
Hon.  W.  H.  Tavt,  Secretary  of  War, 


The  Waldorf-Astobia, 
'  New  York,  February  17,  1906. 

The  President, 

Executive  Mansion,  Washington,  D.  C, 

I>EAB  Sib  :  Referring  to  the  copy  of  franchise  hereto  attached,  granted  by  you 
to  the  Union  Oil  Company  to  construct  and  operate  an  oil  pipe  line  across  the 
Isthmus  of  Panama,  we  ask  that  you  modify  the  franchise  so  as  to  constitute 
said  pipe  line  a  common  carrier,  the  same  as  the  railroad  and  as  the  canal  will 
be  wben  completed. 

It  would  be  manifestly  unfair  to  accord  to  any  one  company  prgctlcally  a 
monopoly  for  the  transportation  of  oil  across  the  Isthmus,  for  the  reason  that 
the  pipe  line  will,  it  is  understood,  to  a  great  extent  ocfiipy  the  trestles  and 
bridges  of  the  railroad  and  other  Government  property,  and,  furthermore,  that 
it  would  be  unnecessary  to  construct  more  than  one  pipe  line  with  two  pumping 
stations  to  transport  all  of  the  oil  that  the  Union  Oil  Company  can  deliver  at 
the  Istbmus  as  well  as  other  companies. 

As  we  understand  the  situation,  the  distance  across  the  Isthmus  for  a  pipe 
line  Is  not  more  than  30  to  ^*  miles,  while  we  are  pumping  In  California  through 
a  6-inch  pipe  line  from  10,000  to  12,000  barrels  a  day,  going  over  an  elevation 
9f  1,^0  feet  and  a  distance  of  112  miles,  with  eight  pumping  stations,  at  an 
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operating  expense  not  exceeding  6  cents  per  barrel.  Therefore  we  think  that 
one  pipe  line  across  the  Isthmns  could  take  care  of  all  of  the  oil  that  conld  be 
furnished  by  the  Union  Oil  Company  and  other  companies  if  constitnted  a 
common  carrier,  and  all  would  get  a  chance  to  have  their  oil  transported  across 
the  Isthmus  and  to  compete  for  business  on  the  Atlantic  side  as  well  as  for  tbe 
Government  business  along  the  line  of  the  canal  at  competitive  prices. 

In  this  connection  we  beg  to  state  that  our  pipe  lines  in  California,  altbougb 
built  for  the  purpose  of  transporting  our  own  oil,  are  common  carriers. 

In  closing,  we  beg  to  suggest  that  if  the  Union  Oil  Company  will  not  agree 
to  a  modification  of  its  franchise,  allowing  its  pipe  line  to  be  a  common  car- 
rier, that  you  exercise  the  right  contained  in  the  franchise  to  revoke  the  same, 
and  offer  the  privilege  of  constructing  a  common  carrier  pipe  line  across  the 
Isthmus  by  advertising,  as  we  assure  you  it  will  result  in  a  more  advantageous 
arrangement  to  the  public,  to  the  Canal  Zone,  and  to  the  consumers  on  tbe 
Atlantic  coast 

A  maximum  rate  for  pumping  oil  across  the  Isthmus  of  from  5  to  8  cents 
could  he  established,  and  we  are  confident  that  you  could  get  a  bid  for  opera- 
ting and  constructing  a  common  carrier  oil  pipe  line  on  this  basis,  which  would 
be  of  greater  advantage  to  the  oil  interests  of  California,  to  the  Canal  Zone, 
and  to  consumers  on  the  Atlantic  coast  than  can  be  had  under  the  present  ar- 
rangement which  has  been  made  with  the  Union  Oil  Company  in  the  franchise 
recently  signed  and  issued  by  you. 

,  We  beg  to  state  that  our  company  has  a  capitalization  of  at  least  $2,000,000 
fully  paid,  and  is  well  and  favorably  known  on  the  Pacific  coast,  as  can  be 
testified  to  by  Senators  and  Representatives  In  Congress  from  California,  where 
we  are  located. 

Very  respectfully.  The  Colinga  Oil  and  Tbanspobtation  Co. 

The  National  Oil  and  Transpobtation  Co. 
By  Wm.  Matson,  General  Manager, 

(Printed  copy  of  franchise  referred  to  in  above  attached  to  original,  taken 
from  Govemov  Magoon's  testimony  befofe  Senate  conunlttee,  10S7-21,  ppi 
78^-787.) 


Wab  Depabtmeht, 

Washington,  February  26,  1906- 
Mt  Deab  Sib:  Inclosed  I  hand  you  a  communication  from  the  Secretary  to 
the  President,  together  with  copy  of  a  letter  from  the  Colinga  Oil  and  Trans- 
portation Company  and  the  National  Oil  and  Transportation  Company,  and  beg 
to  inquire  if  you  have  any  objection  to  making  your  line  a  common  carrier? 
Very  respectfully,  yours, 

Wm.  H.  Tapt,  Secretary  of  War. 
R.  WooDLAin)  Gates,  Esq., 

Attorney,  The  Ontario,  Washington,  D,  0. 

I 

Union  Oil  Company  of  Califobnia, 

San  Francisco,  Oal.,  March  2S,  1906. 
Hon.  William  H.  TAFr, 

Secretary  of  War,  Washington,  D,  C. 

Deab  Sib  :  Replying  to  your  communication  dated  February  26.  addressed  to 
our  Washington,  D.  C  attorney,  Mr.  R.  Woodland  Gates,  and  the  letter  from 
the  Conlinga  Oil  and  Transportation  Company  and  National  Oil  and  Transpor- 
tation Company  therein  Inclosed,  we  beg  to  state  that  the  two  companies  named 
were  purchased  by  the  Associated  Oil  Company  in  June,  1905,  but  up  to  within 
thirty  days  were  operated  by  the  original  owners.  Mr.  Matson  is  no  longer 
general  manager  of  those  companies;  the  president  and  vlce-persident  of  the 
Associated  Oil  Company  are  now  president  and  vice-president,  respectively,  of 
them,  and  there  is  no  general  manager. 

The  Southern  Pacific  Railroad  Company  Is  heavily  interested  In  the  Asso- 
ciated Oil  Company,  and  it  is  generally  understood  exerts  a  controlling  Influ- 
ence over  its  affairs;  Mr.  E.  H.  Harrlman  being  personally  consulted  on  im- 
portant matters  of  policy.    It  is  a  well-recognized  fact  in  this  State  that  tlie 
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Standard  Oil  Company,  tlirough  the  Harriman  (Sonthem  Pacific)  connectloii 
really  dominates  the  Associated  Oil  Company.  We  make  these  statements  that 
you  may  know  the  source  and  object  of  the  attack. 

Our  company  is  and  always  has  been  an  independent  concern.  It  has  neyer 
entered  into  any  alliance  or  affiliation  with  any  other  oil  company,  and  does  not 
propose  to.  On  the  contrary,  the  object  of  this  pipe  line  Is  to  enable  us  to 
extend  the  range  of  our  competition  to  the  Atlantic  seaboard  and  Europe,  as 
will  appear  by  the  affidavit  of  the  directors  herewith  inclosed. 

In  order  to  hamper  us  in  carrying  out  our  plans,  the  allies  of  the  Standard 
Oil  Company  have  made  the  request  that  our  line  be  made  a  common  carrier. 
We  have  acted  promptly  and  in  all  respects  in  good  faith  In  carrying  out  the 
terms  of  the  license  granted  us,  and  beg  to  suggest  that  rather  than  limit  the 
efficiency  of  our  line  you  exercise  your  right  and  grant  the  same  privilege  we 
have  received  to  any  other  company  that  will  comply  with  the  same  terms  and 
conditions  imposed  upon  us.  We  can  assure  you  that  we  will  not  in  any  way 
interfere  with  any  other  company  entering  the  field. 

We  are  absolutely  of  the  opinion  that  the  communication  sent  you  by  the 
Goalinga  Oil  and  Transportation  Company  and  National  Oil  and  Transporta- 
tion Company  was  not  made  in  good  faith,  and  that  they  nave  no  Intention  or 
desire  to  lay  a  pipe  line  across  the  Isthmus  of  Panama ;  that  their  motive  is  to 
liamper  us  as  far  as  possible  in  the  execution  of  our  plan  to  compete  for  busi- 
ness in  the  markets  of  the  Atlantic  seaboard  and  Europe. 

We  wish  to  thank  you  for  apprising  us  of  their  letter.  We  have  expected 
and  anticipate  attacks  such  as  it  contains,  and  would  be  pleased  in  the  event 
of  similar  or  other  attacks  if  you  would  supply  us  with  the  information  at  your 
convenience. 

Herewith  hand  you  a  letter  In  reply  to  the  above-mentioned  conununicatlon 
from  the  companies  named. 

Very  respectfully,  Jho.  Bakeb,  Jr. 


State  of  Califobnia,  County  of  Los  Angeles,  88: 

Lyman  Stewart,  J.  S.  Torrance,  Giles  Kellogg,  being  duly  sworn,  each  for 
himself  deposes  and  says : 

Firstly.  That  the  directorate  of  the  Union  Oil  Company  of  California  is  com- 
posed of  eleven  directors,  constituted  as  follows:  Lyman  Stewart,  W.  L, 
Stewart  J.  S.  Torrance,  J.  H.  Adams,  F.  C.  Bolt,  W.  R.  Staats,  John  Baker,  Jr., 
W.  F.  Botsford,  Frank  A.  Carbutt,  Edwin  T.  Earl.  Giles  Kellogg,  of  which 
number  the  subscribers  to  this  affidavit  constitute  a  majority. 

Secondly.  That  certain  false  and  injurious  rumors  and  statements  are  from 
time  to  time  receiving  publicity  and  appearing  in  the  public  prints  to  the  effect 
that  the  Union  Oil  Company  Is  allied  with,  owned,  or  controlled  by  the 
Standard  Oil  Company. 

Thirdly.  That  such  a  question  seems  to  have  arisen  in  the  Investigation  now 
being  conducted  by  the  Senate  of  the  United  States  over  the  Panama  Canal 
Commission. 

Fourthly.  That  this  company  is  now  and  always  has  been  an  absolutely  inde- 
pendent corporation  and  an  active  and  pronounced  competitor  of  all  other  com- 
panies engaged  in  the  oil  business. 

Fifthly.  That  this  company  has  now  taken  up  and  is  prosecuting  all  branches 
of  the  refined  and  fuel  oil  business  and  is  preparing  to  greatly  enlarge  the 
scope  of  its  activities  by  entering  into  the  markets  of  the  world  as  an  Inde- 
Iiendent  competitor. 

Sixthly.  That  these  rumors  and  reports  are  injurious  to  the  business  of  the 
company  and  are  apparently  being  circulated  for  the  purpose  of  injuring  the 
company. 

Seventhly.  That  the  same  are  absolutely  false  and  unfounded;  and 

Eighthly.  That  in  order  to  set  at  rest  all  such  false  rumors  and  reports,  the 
undersigned  subscribers  to  this  affidavit  desire,  in  behalf  of  the  corporation 
which  they  represent,  the  Union  Oil  Company,  of  California,  a  public  statement 
be  issued,  verified  by  all  the  accessible  directors  of  this  company,  setting  forth 
the  fact  that  this  company  is  now  and  always  has  been  Independent  of  all  cor- 
porations engaged  in  the  oil  business,  that  it  is  not  under  the  dominion,  influence 
or  control  of  anv  other  corporation  or  organization,  and,  particularly,  that  this 
company  has  no  afiUlations  of  any  kind  with  the  Standard  Oil  Comi^any  or  fny 
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of  its  sui^sidlary  coriK)rations,  but  Is  an  active  competitor  of  said  corporation  Id 
all  the  marlcets  which  this  company  Iris  entered,  and  that  this  corporation  in- 
tends as  such  conii>etitor  to  extend  the  field  of  its  operations  into  additional 
markets,  both  in  the  United  States  and  In  foreign  countries. 

Ltman    Stewabt, 
j.   s.  tobbenci, 
Giles   Kellogo, 

J.    H.   AOAliS. 
W.  F.  BOTSFCttO, 

Frank    A.    Gabbutt, 
Edwin  T.  Eabl, 
John  Baker,  Jb. 

Subscribed  and  sworn  to  before  me  this  12th  day  of  March,  1906. 

[SEAL.]  B.  a  DE88EN, 

Notary  Public  in  and  for  the  County  of  Los  Angeles, 

State  of  California, 

Subscribed  and  sworn  to  before  me  this  24th  day  of  March,  1906,  by  Jobo 
Baker,  Jr. 

[BEALi]  Matthew  Beady,  Notary  Publia, 


Union  Oil  CJompany,  of  Calxtobnia, 
San  Frandsoo,  Cal,  March  24,  J90S. 
Hon.  W.  H.  Taft, 

Secretary  of  War,  Washington,  D.  O. 

Deab  Sib  :  We  have  before  us  a  copy  of  a  letter  addressed  to  the  President  of 
the  United  States  by  the  Coalinga  Oil  and  Transportation  Company  and  the 
National  Oil  and  Transportation  Ck)mpany,  dated  February  26,  1906,  suggesting 
that  our  pipe  line  across  the  Isttnnus  be  made  a  common  carrier. 

Our  objections  to  having  Imposed  upon  us  the  obligations  of  a  conunon  carrier 
are  based  upon  many  grounds,  but  these  hereinafter  set  forth  are  so  well 
founded  that  any  one  of  them  should  be  sufficient  to  defeat  such  an  attack  as  is 
contained  in  the  letter  to  the  President 

In  the  first  place,  such  a  step  would  be  grossly  unjust  to  us.  Soch  a  condi- 
tion was  never  considered  by  or  suggested  to  this  company  when  it  made  its 
application  for  the  necessary  permit  to  lay  the  line.  The  concession  from 
Panama  and  the  permit  granted  by  our  Government  were  both  issued  witbont 
Implying  the  least  obligation  either  In  themselves  or  through  the  medium  of 
any  verbal  agreement  or  discussion.  The  terms  accepted  by  our  company  as  a 
condition  for  the  grants  were  not  based  upon  any  such  supposition.  Our  propo- 
sitions to  the  Governments  and  representations  made  to  them  were  all  based 
upon  the  understanding  that  our  pipe  line  was  for  the  use  of  our  company  in 
carrying  on  its  own  business  of  marketing  its  own  oil. 

Furthermore,  such  a  condition,  if  Imposed  upon  us,  would  be  unfair  in  oor 
competition  with  others  in  the  oil  business.  This  company  is  investing  its 
capital  In  terminal  facilities  and  a  pipe  line  across  the  Isthmus  to  the  extent 
of  over  half  a  million  dollars.  Obligations  have  been  paid,  or  incurred,  in  rela- 
tion to  water  transportation  amounting  to  over  $2,000,000,  and  further  and  much 
larger  expenditures  for  additional  water  transportation  will  be  made  to  carry 
on  the  business  we  have  outlined ;  all  for  the  purpose  of  conducting  our  own 
business  of  selling  oil  on  the  Atlantic  seaboard  and  In  Europe,  as  a  real  com- 
petitor with  those  In  the  same  line  of  business.  We  can  not  see  the  fairness  of 
permitting  our  competitors  to  enjoy  all  the  privileges  accorded  to  us  wltboot 
the  expenditure  on  their  part  of  a  single  dollar. 

Our  company  does  not  ask  for,  nor  has  it  been  granted,  "practically  a  mo- 
nopoly for  the  transportation  of  oil  across  the  Isthmus"  in  any  sense,  as  is 
apparent  from  the  language  of  the  two  concessions.  Neither  Is  exclusive  in  any 
sense.  We  know  of  no  reason  why  any  other  oil  company  desiring  to  establish 
its  own  pipe  line  on  the  Isthmus  can  not  obtain  permits  similar  to  those  granted 
tons. 

The  pipe  line  of  the  Union  Oil  Company,  of  California,  will  not  occupy  the 
trestles  or  bridges  so  as  to  preclude  the  construction  over  them  of  other  pipe 
lines.    Our  line  will  be  8  Inches  in  diameter ;  weight,  28  pounds  per  foot,  and  It 
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mn^t  be  apparent  that  there  is  room  upon  all  the  trestles  and  bridges  of  the 
PHuama  Railroad  for  several  such  lines  without  in  the  leant  degree  Interfering 
with  tbe  operation  of  the  railroad.  We  have  not  the  slightest  objection  to  the 
ooDstrpction  of  such  pipe  lines,  whether  they  are  for  the  purpose  of  furnishing 
oil  to  the  Canal  Commission,  or  for  the  purpose  of  transportation  of  oil  from  the 
Pacific  to  the  Atlantic,  or  from  the  Atlantic  to  the  Pacific. 

Onr  company  has  demonstrated  on  the  Pacific  coast  the  value  to  the  con- 
anmer  and  to  the  community  generally  of  real  competition,  and  has  also  shown 
its  ability  to  sustain  itself  under  the  severest  competition.  We  unhesitatingly 
and  anqualifiedly  assure  you  that  our  competition  alone  on  this  coast  is  result- 
ing in  the  building  up  of  all  classes  of  manufacturing  industries  heretofore 
discouraged  by  the  high  price  of  fuel.  With  the  aid  of  the  railroads  on  this 
coast  the  Standard  Oil  Company  and  the  Associated  Oil  Company  have  prac- 
tically eliminated  all  competition  but  ours.  The  purpose  of  the  pipe  line  across 
the  Isthmus  is  to  enable  us  to  enter  the  eastern  markets.  That  we  are  acting 
in  good  faith  along  these  lines  is  evidenced  by  the  vast  expenditures  we  are 
making  in  preparation.  The  pipe  line  we  are  la3ring  will  have  a  capacity  of 
folly  ten  times  the  amount  of  oil  that  might  be  required  on  the  Isthmus. 

The  suggested  charge  for  piping  oil  Is  ridiculous.  No  pipe  line  could  be  oper- 
ated across  the  Isthmus  at  from  5  cents  to  8  cents  per  barrel.  There  has 
never  been  such  a  rate  made  for  such  service  In  the  history  of  the  oil  business. 
Tbe  conditions  on  the  Isthmus  are  such  that  a  pipe  line  will  not  last  to  exceed 
ten  years,  whereas  in  this  State  there  are  a  number  of  lines  in  use  which  have 
been  operated  over  twenty  years  and  are  still  in  good  serviceable  condition. 

We  submit,  however,  that  our  principal  objection  to  being  a  common  carrier 
is  the  damage  that  would  result  to  our  general  business,  for  we  have  no  knowl- 
edge of  when  we  might  be  called  upon  to  handle  the  public's  business,  resulting 
in  tbe  interruption  of  our  own.  Such  a  condition  imposed  upon  us  would 
seriously  hamper  every  feature  of  our  expansion  plans  and  subject  us  to  inter- 
minable difficulties  and  delays  and  increased  expense  in  reaching  the  eastern 
markets.  We  have  canvassed  the  Atlantic  and  European  markets  and  are  In  a 
position  to  dispose  of  all  of  the  oil  we  can  deliver.  The  real  and  most  important 
requirement  in  handling  such  business  is  the  guaranty  to  the  consumer  of  a 
regular  supply ;  unless  this  is  assured  the  consumer  would  not  be  Justified  In 
eontracting  for  tlie  purchase  of  our  oil 

The  number  of  different  classes  of  oil  which  might  be  offered  for  trans- 
portation would  necessitate  a  large  Increase  In  the  storage  to  keep  the  different 
*^ls  separate.  It  would  also  decrease  the  capacity  of  the  line,  as  It  would  have 
to  be  cleaned  at  considerable  expense  after  each  class  of  oil  had  been  pumped 
through  it  It  would  seriously  hamper  deliveries  to  the  Canal  Commission 
should  they  call  upon  us  for  oil  as  it  Is  needed.  In  fact,  It  would  practically 
eliminate  our  ability  to  make  such  deliveries,  and  consequently  our  obligation  so 
to  do.  Should  the  Canal  Commission  equip  Its  apparatus  on  the  canal  works 
for  tlie  burning  of  oil,  and  should  we  transport  through  our  pipe  line  different 
grades  of  oil.  It  would,  in  all  probability,  cause  trouble  with  the  oil  burners. 
The  greatest  eflSciency  In  burning  oil  results  from  the  use  of  a  uniform  grade, 
and  any  changes  In  this  respect  would  result  In  considerable  loss.  We  do  not 
suppose  that  the  canal  oflScials  would  wish  their  supply  of  oil  at  various  points 
along  tbe  line  of  the  canal  shut  off  from  time  to  time  to  permit  the  Intermittent 
passage  through  our  pipe  line  of  different  classes  of  oil  or  oil  that  they  had  no 
right  to  use  themselves. 

We  know  that  some  of  the  directors  of  the  Associated  Oil  Company  are 
heavily  Interested  in  the  development  of  oil  In  the  Republic  of  Mexico,  where 
there  is  now  a  large  production.  This  foreign  product  will  probably  be  brought 
Into  competition  with  ours.  They  would  have  the  advantage  In  many  miles  of 
transportation  in  reaching  the  Istlmius,  and  no  further  advantage  should  be 
given  tbem  in  their  competition  with  an  American  corporation. 

Our  company  Intends  to  live  up  In  the  highest  degree  to  all  the  promises  It 
has  made  to  the  ofiicials  of  the  United  States.  There  Is  not  the  slightest  obli- 
gation on  the  part  of  the  Government  or  the  Canal  Commission  to  take  any  oti 
from  ns.  The  obligation  Is  entirely  on  us  to  sell  them  the  oil  whenever  they 
desire  It,  If  at  all,  and  during  a  long  period  of  years  and  at  a  very  low  price 
We  realize  that  It  Is  a  source  of  great  dissatisfaction  among  many  other  oil  com- 
panies tbat  we  should  have  quoted  such  favorable  terms.  It  Is  a  matter  of 
public  record  that  our  company  Is  the  owner  of  more  crude  oil  territory  than 
any  otber  company  In  the  world,  and  this  assures  our  ability  to  meet  all  the 
req[alrementii  made  upon  us.    If  any  otlier  company  wlshesL^,.@j3PPly  ^Lto  the 
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Canal  Ck)mmission  there  is  no  obstacle  in  their  way.  The  CommissioD  oui 
advertise  for  bids,  and  if  the  bids  are  not  as  low  as  oar  contract  calls  for,  we 
will  supply  the  oil.  We  submit,  however,  as  a  matter  of  fairness,  that  appli- 
cants for  the  pipe  lines  across  the  Isthmus  should  be  placed  upon  the  same  foot- 
ing we  .are,  and  should  be  subjected  to  the  same  conditions  we  have  met^ 

However,  in  closing  we  wish  to  say  that  if  other  companies  do  not  occupy  t 
position  sufficiently  strong  to  Justify  their  guaranteeing  to  furnish  oil  for  a 
period  of  ten  years  at  90  cents  per  barrel,  and  this  feature  of  our  propositioD 
is  looked  upon  unfavorably,  we  are  pleased  to  further  verify  the  real  object 
of  our  pipe  line  by  consenting  to  have  that  portion  of  our  proposition  canceled. 
If  such  obligation  on  us  was  withdrawn,  we  should  be  perfectly  satisfied  to 
have  pipe-line  privileges  granted  to  other  companies  on  the  same  basis  as  ours, 
with  this  clause  eliminated.  We  are  frank  to  say,  nevertheless,  that  our  Gov- 
ernment would  probably  sustain  considerable  financial  loss  by  such  a  modifi- 
cation. 

In  conclusion,  we  wish  to  reiterate  that  we  are  going  into  the  eastern  markets 
to  introduce  genuine  competition  with  most  powerful  rivals.  We  think  that  onr 
actions  along  these  lines  should  not  be  hampered  by  any  such  proposed  changes 
as  are  contained  In  the  letter  to  the  President 

Very  respectfully,  jNa  Bakeb,  Jr. 


[Sent  to  ClArenoe  W.  De  Knight.  Attorney,  KeUogg  Baildlng,  city.] 

Mabch  31,  19061 

Gkntlemen  :  I  t>eg  to  say  that  some  time  ago  I  had  a  conversation  with  t 
representative  of  yours  in  reference  to  the  making  of  the  Union  Oil  Company 
a  common  carrier  of  oil  through  the  pipe  line  which  it  proposes  to  construct 
across  the  Isthmus  of  Panama.  I  have  conferred  with  a  representative  of  the 
Union  Oil  Company  as  to  whether  it  would  be  practicable  for  them  to  consent 
to  this  arrangement,  and  have  had  correspondence  with  them  which  satisfies 
me  that  their  use  of  the  pipe  line  they  propose  to  erect,  and  for  the  erection  of 
which  they  now  have  a  revocable  license,  would  be  inconsistent  with  their  offe^ 
Ing  it  for  use  by  the  public 

Your  representative,  Matson,  I  think,  was  his  name,  who  called  on  me  then 
Inquired  whether  you  would  be  permitted  to  construct  a  pipe  line  across  the 
Isthmus  to  be  used  by  the  public  at  rates  to  be  regulated  by  the  Secretary  of 
War  or  the  governor  of  the  Zone.  I  have  submitted  this  matter  to  the  Presi- 
dent in  Cabinet,  and  am  authorized  to  say  that  should  you  make  an  applica- 
tion exactly  similar  to  that  made  by  the  Union  Oil  Company  you  will  be  granted 
exactly  the  same  privilege  as  the  Union  Oil  Company  for  the  construction  of  a 
pipe  line,  and  no  objection  will  be  made,  if  you  desire  it,  to  the  use  by  ttae 
public  of  your  line  as  a  common  carrier  at  rates  which  will  be  fixed  by  the 
Secretary  of  War.  I  understood  your  representative  to  say  that  this  would  be 
what  you  desire,  and  I  therefore  advise  you  accordingly. 
Very  respectfully,  yours, 

Wm.  H.  Tait, 

Secretary  of  War. 

The  CoLiNOA  Oil  and  Tbanspobtation  Company. 

The  National  Oil  and  Tbanspobtation  Company. 


Ptaolosore— Bxhlbit  l.) 


OCTOBEB  22, 1901 


Admiral  Walkeb, 

President  Isthmian  Canal  Commission,  Washington,  D,  0, 

Deab  Sib:  I  have  the  honor  to  inclose,  for  convenience  of  consideration,  sev- 
eral copies  of  a  brief  digest  of  the  oil  pipe  line  project  contemplated  und^my 
application,  for  which  careful  studies,  estimates,  and  arrangements  have  5f*»n 
made. 

A  competitive  opportunity  is  sought  on  the  Isthmus  to  store,  sell,  and  con- 
veniently deliver  this  commodity,  subject  to  the  following  primary  conditions: 

First  That  the  installation  for  which  permission  is  granted  shall  be  subject 
to  inspection  and  approval  by  the  Commission.  C^r\r\n]t> 

i^igitized  by  V^vJOV  LV^ 
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Second.  That  the  permit  does  not  give  any  property  titles  and  does  not  sub- 
ject to  inspection  and  approval  by  the  Commission. 

Third.  That  the  permit  does  not  give  any  property  titles  and  does  not  an- 
thorize  any  invasion  of  private  property  or  rights. 

Foorth.  That  the  permit  shall  grant  no  rights  precluding  the  installation  of 
other  pipe  lines  for  a  similar  purpose. 

Very  truly,  yours,  w 


Januabt  11,  1900. 
The  SscBETABT  OF  Wab, 

Washington,  D,  O. 

Deab  Sib  :  May  the  writer  venture  to  call  your  attention  to  his  letter  sent  on 
October  22,  1904,  to  the  president  of  the  Isthmian  Canal  Commission,  offering 
to  construct  an  oil  pipe  line  and  requesting  a  comi)etitive  opportunity  to  bid  for 
the  necessary  right  of  way  across  the  Isthmus  of  Panama?  This  formal  letter 
first  suggested  a  pipe  line. 

That  subsequently,  on  September  19,  1905,  there  was  sent  to  you  the  "  System 
and  projects  of  Lindon  W.  Bates  "  for  the  Panama  Cnnal,  In  which,  pages  115 
to  118,  all  the  data  concerning  the  utility  of  oil  and  the  cost  and  methods  of 
installation  were  placed  at  the  disposition  of  those  charged  with  constructing 
the  canaL 

Learning  in  the  daily  press  that  It  is  proposed  to  call  for  public  competitive 
bids  for  the  nonexclusive  permit  to  construct  such  a  pipe  line,  the  writer  begs  to 
be  advised  as  to  when  such  will  be  received. 

Very  respectfully,  Lindon  W.  Batbb. 


Januaby  18,  1908. 

Mt  Deab  Sib:  The  Union  Oil  Company,  of  California,  applied  to  me  for  a 
revocable  license  to  lay  an  oil  pipe  line  across  the  Canal  Zone  from  the  Panama 
line  on  the  one  hand  to  the  Colon  line  on  the  other.  I  declined  to  consider  the 
matter  until  they  had  obtained  permission  from  the  authorities  of  the  Republic 
of  Panama  to  enter  the  Republic  at  the  Panama  side  and  to  leave  It  at  Colon, 
and  then  after  consulting  with  the  chief  engineer  and  Mr.  Shouts,  chairman  of 
the  Canal  Commission,  I  submitted  the  matter  to  the  President  in  Cabinet,  and 
it  was  decided  to  be  proper  under  the  circumstances  to  grant  to  the  Union  Oil 
Company  a  revocable  license  to  construct  a  pipe  line  across  the  Canal  25one  on 
condition : 

First  That  its  position  should  be  determined  by  the  chief  engineer. 

Second.  That  any  part  of  it  should  be  removed  at  any  time  by  direction  of  the 
chief  engineer. 

Third.  That  it  all  should  be  removed  at  any  time  the  Canal  Commission  chose 
to  have  it  removed. 

Fourth.  That  while  It  was  maintained  it  should  pay  in  advance,  after  its  con- 
struction, on  or  before  the  1st  of  August  $500  per  month. 

Fifth.  That  It  should  furnish  the  oil  conveyed  in  the  pipes  at  a  maximum  price 
of  90  cents  per  barrel  to  the  €tovemment  whenever  the  Qovernment  should 
desire  it 

Sixth.  That  the  license  should  be  nonexclusive. 

It  is  intended  to  grant  similar  licenses  to  other  companies  who  may  apply  on 
similar  conditions.  There  is  no  agreement  on  the  part  of  the  Government  to 
take  any  oil  from  this  company,  and  there  Is  full  opportunity  for  the  Govern- 
ment, should  It  desire  to  use  the  oil,  to  invite  competition  with  respect  to  the 
price  and  manner  of  furnishing.  At  present  the  Government  engines  and 
locomotives  are  not  arranged  with  a  view  to  the  use  of  oil,  but  the  chief 
engineer  advises  me  that  In  the  course  of  six  months  or  a  year  It  Is  quite  possi- 
ble that  it  would  be  thought  wise  to  make  the  changes.  Whenever  it  Is  thought 
wise*  competition  at  the  price  at  which  the  oil  may  be  furnished  will  be  invited 
hj  advertisement 

Very  sincerely,  yours,  Wm.  H.  Taft, 

Seoretary  of  War. 

LiNooN  W.  Bates,  Bsq., 

Ill  Broadway,  New  York.  N.  7.  ^^^^^^^^^  ^^  GoOglc 


TO  ACCOMPANY  STATEMENT  OF  HON,  WILLIAM  H.  TAFT.  SECRETARY  07 
WAR,  BEFORE  COMMITTEE  ON  INTEROCEANIC  CANALS  OF  THE 
UNITED  STATES  SENATE. 


ADDinOKAIi  0OSBB8PONDEN0E  BETWEEN  MB.  WALLACE  A5D 
THE  8ECBETABT  OF  WAB,  MB.  WALLACE  AND  at^wtrat. 
WALKEB,  E.  A.  DBAKE,  AND  T.  P.  SHONTS. 


Isthmian  Canal  Commission, 

Panajna^  December  20^  190 J^ 
Hon.  Wm.  H.  Tapt, 

Secretary  of  War,  Washington,  D  O. 
My  Deab  Mr.  Secbetart:  If  you  will  kindly  pardon  me  for  doing 
BO  1  would  like  to  make  the  personal  suggestion  that  if  the  President 
and  yourself  should  decide  at  any  time  to  reduce  the  Commission  to 
three  members,  resident  on  the  Isthmus,  the  jj overnor  of  the  Zone  and 
the  chief  engineer  should  be  members  of  this  Commission  ex  officia 
An  or^nization  of  this  kind,  with  the  chairman  of  the  Commission 
resident  in  Washington  to  look  after  general  and  departmental  matters, 
would  no  doubt  work  satisf  actonly  and  be  much  less  cumbersome  than 
the  present  one. 

Oi  course  this  would  not  prevent  the  employment  of  eminent  engi- 
neers in  a  consulting  capacity,  to  such  an  extent  as  might  be  deemed 
desirable. 

Very  truly,  yours,  John  F.  Wallace^ 

Chief  Engtneer. 


fPersoiiAl.] 


Isthmian  Canal  Commission, 

Panama,  FAruary  23,  1906. 
Hon.  William  H.  Tapt, 

Secretary  of  War,  Wash?ngton,  D,  G. 
Mr  Dear  Mr.  Secretary:   Your  letter  was  handed  me  by  Mr. 
Bristow. 

W^hile  Mr.  Bristow  was  here  I  made  every  possible  eflFort  to  post 
him  as  to  the  situation  on  the  Isthmus  from  a  practical  standpoint  I 
took  particular  pains  to  explain  to  him  my  ^neral  ideas  as  to  tiiie 
operation  of  the  Panama  Railroad  and  Steamship  Line;  its  connection 
with  commercial  traffic,  as  well  as  its  relations  to  the  construction  of 
the  canal. 
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In  regard  to  canal  matters,  1  presume  by  the  time  this  reaches  you 
the  Isthmian  Canal  Commission  will  have  acted  upon  the  recommenda- 
tions contained  in  the  report  of  the  en^neerin^  conmiittee,  consistin^i^ 
of  Professor  Burr,  Mr.  Parsons,  and  General  Davis,  which  was  recently 
in  session  for  three  weeks  on  the  Isthmus.  I  placed  at  the  disposal  of 
this  committee  the  results  of  my  studies  dunng  the  eight  months  I 
have  held  the  position  of  chief  engineer  of  this  work,  as  contained  in 
my  report  to  tne  Commission  dated  February  1. 
^  If  tne  Commission  shall  have  taken  favorable  action  on  the  engineer- 
ine  committee's  report  by  the  time  you  receive  this  letter,  the  princi- 
pw  engineering  questions  requiring  expert  council  will  have  been 
settled.  Those  that  remain  for  further  consideration  will  be  connected 
with  the  details  of  the  Gamboa  dam  and  spillway,  and  the  utilization 
of  this  dam  for  the  generation  of  electrical  power;  but  all  of  the  prob- 
lems in  reference  to  the  general  plan  and  design  of  the  canal  itself 
will  have  been  disposed  of,  except  those  which  will  of  necessity  have 
to  be  decided  by  tne  chief  enginner  on  the  ground  from  time  to  time 
as  they  may  arise. 

These  problems  will  be  of  such  a  nature  that  it  should  be  left  to  the 
chief  engineer  to  decide  whether  the  cases  require  immediate  settle- 
ment and  solution  on  the  ground,  or  whether  they  are  of  such  impor- 
tance that  he  should  refer  them  to  the  expert  consideration  of  a  body 
of  consulting  engineers. 

This  council,  however,  should  be  advisory  and  not  dictatorial,  and 
tile  advisory  board  should  consist  of  an  even  number  of  men,  either 
four  or  six,  of  which  the  chief  en^neer  should  be  the  head,  giving 
him  the  deciding  voice  in  case  of  difference  of  opinion. 

I  think  you  will  see  the  necessity  for  this,  as  the  responsibility  for 
all  engineering  questions  will  ultimately  have  to  rest  with  the  chief 
engineer. 

In  passing  I  desire  to  say  that  I  do  not  shirk  these  responsibilities 
provided  I  nave  the  authority  and  power  to  execute  them  in  my  own 
way,  although  I  desire  to  have  placed  at  my  disposal  the  wisest  and 
best  professional  counsel. 

It  would  not  be  necessary  for  this  advisory  body  of  engineei's  to  give 
their  entire  time  to  the  work.  You  will  find  that  the  best  service  will 
be  obtained  from  men  whose  abilitv  and  reputation  are  such  that  they 
are  in  constant  demand.  The  iuagu)(int  of  such  men  will  be  much 
more  valuable  id>  me  than  that  of  men  of  less  experience.  An  instance 
of  this  is  the  fact  that  the  Commissioners  who  had  been  of  the  most 
service  to  the  (government  in  the  settlement  of  large  questions  have 
been  the  men  who  have  had  the  most  numerous  outside  engagements, 
and  who  have  given  the  least  of  their  personal  time  to  the  business  of 
the  Commission.  These  men  should  not  be  detail  men  in  Any  sense, 
but  accustomed  to  look  at  engineering  questions  in  a  broad  way  and 
decide  matters  on  principle. 

It  would  be  very  unfortunate  if  a  commission  should  be  stationed 
on  the  ground  at  Panama  charged  with  the  direction  of  the  work,  and 
the  position  would  be  an  unbearable  one  to  any  chief  engineer  who  had 
to  remain  here  and  attempt  to  execute  the  work  under  such  direction. 
If  the  Commission  is  retained  in  its  present  form,  the  governor  of 
the  Zone  and  the  chief  engineer,  resident  on  the  Isthmus,  should  both 
be  members  thereof,  with  a  chairman  acting  in  an  administrative  capac- 
ity at  Washington,  who  should  be  the  line  of  communication  from  the 


2706  INVESTIGATION   OF  PANAMA  OANAL  MATTERS. 

Commission  to  the  Secretary  of  War,  and  be  charged  with  the  execu- 
tive business  connected  with  the  other  departments  of  the  Government 
having  general  control  over  the  purchasing  of  and  contracting  for  pro- 
visions and  supplies  and  the  miscellaneous  business  connected  with  the 
work,  which  would  necessarily  have  to  be  transacted  in  the  United 
States. 

The  engineering  members  of  the  Commission  could  then  constitute 
an  advisory  board,  to  whom  could  be  referred  such  engineering  ques- 
tions of  a  general  or  special  nature  as  the  chief  engineer  might  con- 
sider necessary  from  time  to  time,  and  who  could  meet  in  council  with 
him  alternately  at  Washington  or  on  the  Isthmus,  as  occasion  or  con- 
venience might  require. 

As  vou  know,  1  have  been  very  loath  to  express  my  opinion  in 
regard  to  matters  connected  with  the  organization  of  the  Commission; 
but  Congress  will  have  adjourned  by  the  time  you  receive  this  letter, 
which  is  being  written  on  the  supposition  that  no  radical  change  has 
been  made  in  existing  legislation  and  that  it  will  remain  for  yourself 
and  the  President  to  determine  in  what  way  you  will  organize  tie 
work  of  the  present  Commission  by  Executive  action  in  order  to 
obtain  more  satisfactory  results.  1  only  do  so  in  this  case  for  the 
reason  that  I  feel  that  my  relations  to  this  work  are  important  enough 
to  justify  at  least  the  consideration  of  my  views  by  yourself  and  the 
President.  This  letter  will  probably  reach  you  about  the  time  the 
matter  will  be  up  for  consideration. 

I  hope  you  will  pardon  the  length  at  which  I  have  addressed  you. 
Very  truly,  yours, 

John  F.  Wallace^ 

Chief  Engtneer. 


[PeraonaL] 

War  Department, 
Isthmian  Canal  Combossion, 

Panama^  March  16 y  1906. 
Hon.  William  H.  Taft, 

Secretary  of  War^  Washington^  D.  C. 

My  dear  Mr.  Secretary:  1  have  heretofore  refrained  from  writing 
you  direct  on  any  matters  connected  with  this  work,  except  in  direct 
answer  to  your  communications. 

I  have  seen  and  heard  a  great  deal  lately  indicating  that  the  Presi- 
dent was  considering  the  appointment  of  a  hundred  thousand  dollar 
man  to  take  charge  of  the  construction  of  the  Panama  Canal  and  reside 
in  Washington,  and  have  also  had  it  intimated  by  personal  friends  that 
Mr.  Burt,  formerly  president  of  the  Union  Pacific  Railroad,  Mr.  Fel- 
ton,  president  of  the  Chicago  and  Alton,  Mr.  Loree,  formerly  presi- 
dent of  the  Bock  Island,  and  Mr.  Shontz,  have  all  been  suggested  and 
pushed  for  this  position. 

1  am  personally  acquainted  with  three  of  these  men,  and  know  the 
other  well  through  mutual  friends  and  acquaintances.  Three  of  them 
are  my  juniors,  both  in  age  and  professional  attainments,  and  of  the 
three  there  is  only  one  with  whom  there  would  be  the  slightest  po^i- 
bility  of  my  working  in  harmony. 

My  professional  instincts  and  patriotism  have  induced  me  to  sacri- 
fice the  benefits  of  a  pleasant  home,  a  lucrative  position  with  the  possi- 
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bility  of  large  promotions  before  it,  friends,  and  the  various  comforts 
of  life  to  live  in  this  God-forsaken  countrv,  and  to  assist  you  and  our 
President  in  carrying  out  this  great  work.  If  I  am  furnished  with 
the  men  and  material  I  have  asked  for,  and  my  action  is  not  nullified 
by  opposing  influences  in  the  United  States,  tnis  work  will  be  com- 
pleted, well,  quickly,  and  economically,  and  I  fail  to  see  the  necessity 
of  a  high-priced  figurehead  in  Washington.  All  that  is  needed  there, 
other  than  the  Honorable  Secretary  of  War,  who  is  the  head  of  the 
department  under  which  this  work  is  being  conducted,  is  the  necessary 
oflacial  machinery  to  provide  men  and  material  it  may  be  necessary  to 
secure  from  the  States  and  to  conduct  the  routine  departmental  work. 

If  it  is  absolutely  necessary  to  have  a  one  hundrea  thousand  dollar 
man  in  Washington,  I  might  possibly  be  induced  to  sacrifice  some  of 
my  prospects  here  and  accept  the  situation,  but  I  do  not  ask  it,  am  not 
after  it,  and  prefer  to  be  on  the  firing  line,  provided  I  receive  proper 
support,  and  an  impossible  situation  is  not  created  at  Washington, 

1  nope  you  will  not  consider  me  presumptive  if  I  respectfully  ask 
that  1  DC  granted  a  personal  intei*view  before  any  radical  change  is 
decided  upon  in  the  governmental  organization  which  would  affect  me 
unfavorably. 

I  am  not  requesting  additional  emoluments  of  any  nature  whatever, 
but  simply  that  no  condition  of  affairs  be  created  which  will  unneces- 
sarily interfere  with  my  eflSciency  here. 

Yours,  respectfully,  John  F,  Wallagb. 


Isthmian  Canal  Commission, 

Panama^  Ma/rch  )?i,  1906. 
Hon.  Wm.  H.  Taft, 

Secretary  of  Wa/r^  Washington^  D.  C. 
Sir:  I  have  received  a  cablegram  from  Mr.  Di*ake,  vice-president  of 
the  Panama  Railroad,  announcing  my  election  as  general  superintend- 
ent of  that  corporation  on  the  Isthmus. 

Not  having  received  any  oflScial  intimation  of  a  probable  step  of  this 
kind  from  tne  Commission,  which  is  the  source  of  my  authority  and 
under  whose  direction  I  act,  I  was  naturally  at  a  loss  to  know  what 
action  to  take  in  the  premises. 

Immediately  upon  receipt  of  Mr.  Drake's  cablegram  I  notified 
Admiral  Walter  by  cable,  but,  having  received  no  reply  or  instruc- 
tions from  himj  I  consider  it  both  my  privilege  and  my  duty  to  address 
you  on  the  subject,  and  hope  you  and  Admiral  Walker  will  pardon  me 
if  I  have  overstepped  the  bounds  of  propriety  or  oflScial  etiquette  in 
doing  so. 

Wnile  under  ordinary  circumstances  I  would  feel  it  my  duty  to 
decline  to  assume  charge  of  the  Panama  Railroad  on  the  Isthmus  as 
general  superintendent,  the  present  circumstances  are  such  and  the 
situation  here  is  so  critical  that  I  feel  it  my  duty  to  do  so  in  the  inter- 
est of  the  economical  construction  of  the  canal. 

The  situation  to-day  on  the  Panama  Railroad  is  that  it  is  over- 
burdened with  a  larger  amount  of  both  commercial  and  Government 
business  than  it  is  able  to  handle  with  its  existing  organization  and 
equipment. 

That  it  will  be  impossible  for  any  management  to  satisfactorily  han- 
dle this  business  witnout  complaints  upon  the  part  9%Jh%  QQi8i8^Aial 
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interests  is  self-evident,  particularly  when  comparison  is  made  with  the 
handling  of  the  business  under  the  normal  conditions  which  existed 
before  the  transportation  of  a  large  amount  of  Government  supplies 
and  material  was  injected  into  the  problem. 

This  situation  can  only  be  rectified  by  time  and  the  prompt  provision 
of  additional  equipment  and  other  facilities,  recommendations  covering 
which  vou  will  find  contained  in  my  various  reports  to  the  Isthmian 
Canal  Commission  and  in  the  memorandum  report  which  I  furnished 
Mr.  Bristow  by  your  direction. 

1  find  that  the  powers  and  authority  heretofore  granted  to  and  exer- 
cised by  the  general  superintendent  of  the  Panama  Railroad  are  not 
suflScient  and  ample  to  efficiently  and  economically  control  the  situa- 
tion here,  he  being  required  to  report  to  and  receive  authority  from  the 
New  York  ofiSice  on  the  most  trivial  matters,  and  that  it  will  be  imprac- 
ticable to  satisfactorily  manage  the  railroad  under  these  conditions. 

In  view  of  the  responsible  positions  I  have  held  in  the  United  States 
in  railroad  circles,  it  would  be  beneath  my  dignity  to  act  under  the 
title  of  general  superintendent  of  the  Panama  Sailroad,  and  report  to 
and  receive  instructions  from  the  oflBicials  operating  the  Panama  Rail- 
road and  Steamship  Line  in  New  York,  the  vice-president  and  con- 
trolling authority  of  which  has  never  been  on  the  Isthmus,  and  the 
general  manager,  while  a  man  of  great  capabilities  and  reputation  and 
an  estimable  gentleman  in  every  way^  for  whom  I  have  the  highest 
respect,  has  only  visited  the  Istlimus  twice  for  short  periods  of  time 
during  his  connection  with  the  company. 

In  view  of  the  fact  that  the  business  of  the  Panama  Railroad  in  the 
handling  of  both  Government  and  commercial  freight  will  probably 
soon  be  five  times  its  former  capacity,  and  in  view  of  the  further  fact 
that  the  use  of  the  Panama  Railroad  in  connection  with  the  excavation 
of  Culebra  cut  will  cause  the  use  of  that  property  inside  of  two  or 
three  years  to  amount  to  at  least  twenty  times  its  present  volume,  you 
can  plainly  see  how  impracticable  it  will  be  for  the  person  controlling 
the  construction  of  the  canal  and  the  operation  of  the  Panama  Rail- 
road on  the  Isthmus  (which  certainly  should  be  one)  to  be  required  to 
report  to  oflScials  in  the  city  of  New  York,  who  do  not  occupy  posi- 
tions of  responsibility  in  regard  to  the  work  to  be  performed  on  the 
Isthmus,  and  who  naturally  will  not  be  in  a  position  to  criticise  or 
direct  the  action  of  the  person  in  control  here. 

It  also  does  not  seem  equitable  that  the  title  of  the  person  in  control 
on  the  Isthmus  should  be  one  of  less  dignity,  or  taking  with  it  le& 
authority,  than  that  exercised  by  the  highest  managing  officer  in  New 
York. 

While  the  Panama  Steamship  Company  was  necessarily  part  and 
parcel  of  the  Panama  Railroad  Company,  was  a  necessary  aojunct  in 
the  securing  of  business  for  the  railroad,  and  it  was  perfectly  proper 
for  the  railroad  to  participate  in  the  expenses  of  the  steamship  line 
which  was  its  principal  feeder  and  support  during  that  period  when 
the  only  motive  was  the  operation  of  the  propert}'  as  a  commercial 
enterprise  for  the  benefit  of  its  stockholders,  there  is  no  necessity, 
under  the  changed  conditions,  for  a  continuance  of  this  policy;  and 
there  is  no  reason  why  the  operation  and  maintenance  of  the  steainship 
line,  together  with  its  receipts  and  disbursements,  can  not  be  priraarilv 
separated  from  the  operation  of  the  Panama  Railroad  Company  with 
its  receipts  and  disbursements,  and  each  part  of  the  business  be  oon* 
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ducted  aoder  a  separate  management,  and  if  it  is  deemed  advisable 
and  policy  to  continue  the  higfier  officials.of  the  railroad  and  steam-, 
ship  company  in  New  York  as  at  present,  their  duties  and  control 
should  be  confined  to  the  steamship  line. 

There  is  no  reason  why  reports  from  the  Panama  Railroad  after  the 
close  of  the  present  fiscal  year  should  go  through  or  be  handleij  by 
that  oflBce. 

There  is  no  reason  why  you  could  not  cause  to  be  elected  as  presi- 
dent  of  the  raili^oad  company  the  chairman  of  the  Isthmian  Canal 
Commission,  or  some  member  thereof,  as  you  might  deem  fit,  or  place 
this  matter  under  one  of  your  own  bureaus,  allowing  the  vice-presi- 
dent and  manager  of  the  steamship  company  and  the  railroad  cx>mp>any 
to  make  separate  reports  to  this  head  as  long  as  you  desire  to  continue 
the  present  railroad  organization. 

While  I  will  temporarily  assume  charge  of  the  railroad,  I  hope  you 
will  see  your  way  clear  to  give  favorable  consideration  to  the  fore- 

foing  and  that  t^e  matter  will  be  adjusted  on  these  or  some  similar 
nes. 

I  do  not  address  you,  Mr.  Secretary,  on  this  matter  with  any  other 
motive  than  that  of  securing  such  an  organization  and  arrangement  of 
the  railroad  matters  as  will  be  clean-cut  and  businesslike,  with  a 
proper  adjustment  of  authority  and  responsibility,  to  the  end  that  this 
work  may  be  conducted  in  an  economical  and  efiicient  manner  and  to 
the  credit  of  yourself  and  the  Adminbtration. 
Very  respectfully, 

John  F.  WallaoBj 

Ohi^  Engvneer. 


New  Yobk,  Mtproh  17^  1906. 
Admiral  J.  G.  Walker, 

Chairman  Isthmian  Canal  Oom^mission^ 

Washington^  D.  0. 
Dear  I^r:  I  have  your  telegram  of  to-day,  reading: 

We  have  received  following  cableffram  from  Panama,  which  we  do  not  cmder- 
stand.  Can  you  explain?  Drake  cable  appointment  General  Superintendent  Panama 
Railroad  Company,  have  received  no  information  or  instructiona  from  you  in  regard 
to  this.    Wallace. 

As  you  know,  Mr.  Wallace  has  been  advising  and  urging  that  there 
be  undertaken  at  once  radical  increases  in  our  equipment  and  in  recon- 
struction work,  and  in  general  conference  between  Secretary  Taft  and 
Mr.  Cromwell  recently,  the  Secretary  heartily  approved  of  the  idea  of 
having  Mr.  Wallace  take  charge  at  once  instead  of  waiting,  and  desired 
that  this  be  done.  Knowing  that  this  was  the  desire  of  all  of  you,  we 
acted  on  it  at  our  executive  committee  meeting  of  the  14th  instant, 
and  appointed  Mr.  Wallace  so  that  he  could  take  charge  immediately. 

In  the  same  manner  we  have  to-day  acted  on  your  Tetter  of  March 
16,  inclosing  Mr.  Wallace's  recommepdation  for  the  practical  double 
tracking  of  the  road,  and  unanimously  recommended  to  the  board  of 
directors  that  this  be  done.  At  the  meeting  next  Thursday  no  doubt 
this  will  be  oflScially  ratified.  In  the  meanwhile  the  committee 
requested  me  to  gather  the  material  to  prepare  specifications  so  that 
no  time  will  be  lost. 
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I  have  just  wired  you  as  follows: 

Telegram  received.    Notice  of  appointment  to  Wallace  in  accordance  with  execu- 
tive committee  action  Tuesday.    Letter  of  explanation  goes  to  you  by  to-night's 

Truly,  yours,  E.  O.  Dbaee^ 

Vice-I^esidenL 


[Penontl.] 


IsTHMAN  Canal  Commission, 

Panama^  Mcvrch  iRf,  1905. 
Mr.  E.  A.  Drake, 

Vic€' President  Panama  Railroad^ 

^4  State  Street^  New  York 

My  Dear  Mr.  Drake:  I  am  just  in  receipt  of  a  letter  dated  March 
8  from  Admiral  Walker,  transmitting  three  letters  from  you  under 
date  of  March  4  and  one  from  Mr.  Paine  under  date  of  March  8, 1905, 
in  regard  to  rates  of  pay  of  laborers.  1  very  much  appreciate  what 
you  say  and  will  take  particular  pains  to  see  that  there  is  no  disturb- 
ance in  the  Panama  Railroad  work. 

By  the  way,  I  have  had  a  rather  extensive  acquaintance  with  the  new 
general  superintendent  of  the  Panama  Railroad^  and  believe  that  by 
cooperating  with  him  fully  I  can  secure  satisfactory  results. 

I  am  just  as  anxious  to  get  the  new  rail  laid  on  the  Panama  Railroad 
tracks  as  he  is,  and  I  am  fully  as  anxious  that  there  should  be  no  cod- 
gestion  of  freight  traffic. 

If  you  will  kindly  instruct  him  to  confer  freely  with  the  chief  engi- 
neer of  the  Isthmian  Canal  Commission  at  all  times,  I  think  we  will 
have  no  difficulty  in  handling  the  matter  satisfactorily.  > 

I  have  had  several  conversations  with  him  already  since  his  appoint- 
ment, and  while  he  is  rather  inclined  to  lean  too  much  toward  the 
interests  of  the  Panama  Railroad  Company,  which  I  presume  is  due  to 
his  former  experience  as  a  railroad  manager,  still  I  feel  that  we  will 
get  along  very  satisfactorily  and  that  the  interests  of  both  parties 
will  be  properly  conserved. 

Kindly  excuse  the  odor  of  humor  in  this  letter,  provided  you  can 
detect  any. 

Very  truly,  yours,  John  F.  WallaoEj 

Chief  JSngtneer. 


Isthmian  Canal  Commission, 

Panama^  March  ^-^  ^^* 
Rear-Admii-al  John  G.  Walker,  U.  S.  N.^ 

Chair^nan  hthmian  Canal  Commission^ 

Washi/ngton^  D*  C. 
Sir:  If  the  Commission  have  in  mind  ordering  me  to  Washington 
any  time  in  the  near  future,  in  order  to  assist  in  the  letting  of  impor- 
tant contracts  or  to  confer  on  other  matters,  I  hope  the  time  will  te  so 
arranged  that  I  can  be  there  during  the  month  or  May  or  June,  either 
at  the  commencement  or  end  of  my  trip. 

In  May  the  International   Engineering  Railway  Congress  meets 
in  Washington.    Before  I  enter^  the  service  of  the  Commissioo  I 
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assumed  the  obli^tion  of  preparing  one  of  the  important  papers  which 
will  be  presented  at  this  convention,  and  while  1  would  not  go  to  the 
States  for  this  jjurpose  alone,  if  it  will  fit  in  without  interference  with 
m\^  duties  as  chief  engineer  of  the  Isthmian  Canal  Commission  it  will 
of  course  be  agreeable  for  me  to  do  so. 

I  would  also  like  to  attend  this  convention  in  the  interest  of  the 
Isthmian  Canal  Commission,  as  there  will  be  exhibited  in  Washington 
at  that  time  almost  every  article  in  the  way  of  railway  and  construc- 
tion appliances,  and  I  would  be  eiven  an  opportunity  to  meet  and  con- 
fer with  the  best  experts,  not  only  from  America,  but  from  all  over  the 
world,  in  regard  to  matters  of  tfiis  kind. 

As  the  pnncipal  part  of  the  work  here  is  more  or  less  a  railroad 
proposition,  and  the  principal  machinery  will  be  steam  shovels,  exca- 
vators, cranes,  ^  locomotives,  cars,  track,  and  various  railroad  and 
excavating  appliances,  this  is  an  opportunity  that,  from  the  standpoint 
of  the  chief  engineer  of  the  Isthnuan  CanafCommission,  should  not  be 
missed. 

1  would  also  like  to  spend  several  days  during  this  exposition  in 
having  Major  Gallagher,  or  whoever  is  to  be  the  purchasing  agent  of 
the  Commission,  go  over  the  exhibits  with  me,  so  that  1  can  explain 
to  him  the  difference  between  the  quality  and  efficiency  of  the  various 
appliances  and  materials,  as  you  can  appreciate  how  we  will  be  ham- 
pered by  having  the  head  of  our  purchasing  department  and  the  clerks 
under  him  entirely  ignorant  of  the  relative  degrees  of  quality  and  effi- 
ciency of  the  machinery  which  will  be  needed  in  this  work. 

I  will  also  desire  in  connection  with  my  business  trip  at  that  time  to 
take  my  annual  vacation.  I  had  first  thought  of  elimmating  this  this 
year,  hut  the  effects  of  the  climate  and  the  extraordinary  amount  of 
work  thrown  upon  me.  due  to  organization  matters,  is  commencing  to 
wear,  and  I  feel  that  I  should  not  go  through  another  summer  here 
without  taking  sufficient  time  in  the  States  to  thoroughly  recuperate, 
so  that  I  will  be  in  the  best  possible  physical  condition  to  push  the 
work  for  the  following  year  upon  my  return.     I  also  find  that  the 

Frobabilities  are  the  condition  of  the  work  will  be  in  such  shape  that 
can  be  better  spared  from  the  Isthmus  during  May  or  June  than 
either  earlier  or  later. 

In  case,  however,  anything  should  happen  that  my  presence  might  be 
desired  in  Washington  at  an  earlier  date,  I  should  desire  at  least  two 
weeks^  notice,  so  that  I  will  have  sufficient  time  to  leave  matters  in 
proper  shape  during  my  absence. 

Very  respectfully,  John  F.  Wallace 

Chief  Engineer. 


Hotel  Marfe  Antoinbtte, 

New  Y</rk,  June  23,  1905. 
Hon.  Wm.  H.  Taft, 

Secretary  of  War^  Washington^  D,  C. 
My  Dear  Mr.  Secretary:  1  arrived  in  New  York  late  yesterday 
evening.  Mr.  Cromwell  called  this  morning  and  advised  me  that  he 
had  been  instructed  by  you  to  say  to  me  that  you  preferred  I  should 
remain  in  New  York  and  await  your  arrival  here  for  an  interview  Sun- 
day,  instead  of  my  going  to  Washington,  ad  I  had  originally  intended. 
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Consequently  I  sent  you  the  followinji^  telegram  to  oonfirm  the  engage- 
ment made  by  Mr.  Cromwell: 

In  accordance  with  instructions  from  yon  through  Cromwell,  will  remain  in  New 
York  to  meet  you  Sunday  at  such  time  and  place  as  you  desire. 

I  await  your  pleasure,  as  it  may  be  expressed  either  direct  or  through 
Mr.  Cromwell,  as  to  time  and  place  of  meeting.  • 

I  am  stopping  at  the  Hotel  Marie  Antoinette,  where  I  can  be  reached 
at  any  time. 

Very  truly,  yours,  John  F.  Wallace, 

Chief  Engineer. 


Isthmian  Canal  Combossion, 

New  York,  June  £6, 1906. 
The  President, 

White  Uoxise^  Washington,  D.  C. 
(Through  the  Secretary  of  War.) 
Sir:  I  have  the  honor  to  hereby  respectfully  tender  my  rebignation 
as  member  of  the  Isthmian  Canal  Commission,  to  take  effect  at  such 
time  as  may  suit  your  pleasure  and  convenience. 
Very  respectfully, 

John  F.  Wallace, 
Member  Isthmian  Canal  Commiseian. 


[P«nonal  and  confldeDtUd.] 

Isthmian  Canal  Commission, 

New  York,  June  26, 1905. 
Mr.  T.  P.  Shonts, 

Chairma/n,  Isthmia/n  Ca/nal  Commiss-ion, 

New  York  dt/y. 

Mr  Dear  Mr.  Shonts:  I  have  had  confidential  advices  that  the 
Chicago  Record-Herald  intends  to  publish  an  article  to-morrow  morn- 
ing stating  that  the  President  had  found  things  unsatisfactory  on  the 
Isthmus  and  had  requested  my  resignation. 

I  of  course  can  not  feel  but  that  this  is  being  done  to  injure  me  and 
is  being  instigated  by  some  one. 

If  you  can  bring  any  influence  to  bear  in  any  direction  to  prevent 
an  act  which  will  lead  to  results  that  no  one  can  foresee,  and  which  will 
be  deplorable  to  our  mutual  friends  connected  with  the  Administra- 
tion, you  will  certainly  be  doing  a  wise  act  and  a  kind  deed  if  yon 
can  nead  it  off. 

While  I  desire  to  leave  matters  in  the  most  satisfactory  shape  for 
yourself  and  the  Administration,  I  of  course  can  not  let  anv  statement 
of  this  character  go  unchallenged,  and  I  think  that  all  our  mends  con- 
nected with  the  canal  work  wul  realize  that  no  good  and  much  injury 
will  be  done  the  cause  by  an  article  of  this  nature.  It  can  certainly 
benefit  no  one. 

Confidentially  I  desire  to  tell  you  that  I  sent  my  formal  resignation 
from  all  the  positions  I  hold  in  connection  with  the  work  to-day,  and 
that  I  have  absolutely  refrained  from  any  statements  to  the  press,  M 
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I  thonght  that  anything  that  should  go  to  the  press  should  be  alter 
mntual  agreement  and  consideration  among  those  interested. 

A  little  pmdence  at  this  time  upon  the  {Mtrt  of  all  of  us  may  prevent 
a  most  unpleasant  situation. 

Very  truly,  yours,  J,  F.  W.     • 


^  Nbw  Yobx,  June  *7,  l906. 

Mr.  John  F.  Waixaoe,  New  York. 

My  Dear  Mr.  Wallace:  I  acknowledge  your  two  favors  of  yester- 
day, one  of  which  I  received  yesterday  afternoon  and  the  other  this 
morning. 

When  I  reached  New  York  Sunday  morning,  I  went  as  usual  to  my 
brother-in-law's  apartments  at  the  Waldorf,  and  while  there  received 
word  from  Secretary  Taft  to  call  upon  him  at  the  Manhattan. 

I  immediately  went  there;  saw  ISecretary  Taft  and  Mr.  Cromwell; 
was  told  of  their  conference  with  you  and  its  results.  As  the  Secretary 
had  other  parties  with  him  and  was  taking  the  1  o'clock  train,  I,  at 
his  request,  accompanied  him  part  of  the  way  that  he  might  inform  me 
of  his  views  upon  the  situation  thus  created. 

I  can  not  tell  you  how  distressed  and  surprised  I  was  at  this  turn  of 
affairs. 

I  need  not  say  that  I  most  fully  reciprocate  your  expressions  of 
cordiality  and  good  will,  and  the  only  consolation  in  the  severance  of 
our  oflScial  relations  is  the  fact  to  which  you  so  kindly  allude — our 
personal  friendship  and  the  complete  harmony  of  our  cooperation  in 
the  work  up  to  this  point. 

As  you  say,  the  subject  is  relieved  entirely  of  the  personal  element, 
there  being  not  the  least  friction  between  the  members  of  the  Com- 
mission, but  1  would  not  be  just  to  myself  (especially  as  I  was  influ- 
enced in  accepting  the  chairman.ship  by  the  assurance  that  you  would 
discharge  the  important  duties  of  constructive  engineer)  if  I  did  not 
say  that  I  can  hardly  agree  that  you  had  the  right  to  make  other 
enga^ments  before  we  had  carried  out  the  programme  agreed  upon  and 
which  you  so  heartily  approved  of. 

With  regards,  I  am,  sincerely  yours,  T.  P.  Shonts. 
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Committee  on  Interoceanic  Canals, 

United  States  Senate, 
Washington,  D.  C.^  Friday,  April  20, 1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Present:   Senators  Millard  (chairman),  Kittredge,  Dryden,  Hop- 
kins, Ankeny,  Morgan,  Taliaferro,  and  Simmons. 
Present,  also,  Maj.  Gen.  George  W.  Davis,  U.  S.  Army,  retired. 

8TATEMEHT  OF  HOH.  WILLIAM  H.  TAFT— Continued. 

The  Chairman.  Mr.  Secretary,  as  we  have  all  before  us  the  state- 
ment which  you  have  made  to  the  committee  during  the  past  two 
days,  I  think  we  are  ready  to  proceed  with  the  questioning.  Senator 
Morgan,  do  you  wish  to  take  up  the  questions  with  the  Secretary 
(his  morning  first? 

Senator  Morgan.  Yes,  sir. 

The  Chairman.  Please  proceed,  then.    We  are  all  ready. 

Secretary  Taft.  May  I  introduce  something  that  I  omitted  from 
my  statement? 

Senator  Morgan.  Of  course ;  or  make  any  statement  that  you  de- 
sire to  make,  Mr.  Secretary. 

Secretary  Taft.  This  is  something  that  I  omitted.  A  clause  of  this 
kind  occurs  on  page  2400  of  the  evidence,  the  report  of  the  Isthmian 
Canal  Conmiission  of  1904,  printed  in  connection  with  the  testimony 
of  General  Davis.     [Heading :] 

"An  important  question  of  policy  is  yet  to  be  determined.  If  the 
Isthmian  Canal  Commission  are  not  bound  by  any  restriction  of  Con- 
gress as  to  where  they  shall  purchase  machinery,  material,  and  sup- 
plies, then  it  would  seem  to  oe  their  duty  to  construct  the  canal  as 
cheaply  as  possible,  and  so  to  buy  what  they  need  where  they  can  get 
it  cheapest  This,  however,  is  certain  to  produce,  every  time  that  a 
large  contract  is  awarded  to  a  foreign  manufacturer  or  dealer,  an 
outcry  on  the  part  of  the  American  unsuccessful  competitors.  If 
Congress  approves  the  policy  of  favoring  American  manufactures 
and  dealers,  even  if  it  increases  the  cost  of  the  construction  of  the 
canal,  then  it  seems  to  me  onlv  just  that  it  should  declare  this  policy 
by  law  and  lay  down  a  rule  which  the  Commission  can  easily  follow.'* 

It  is  entirely  natural  that  almost  everything  which  is  bought  should 
be  bought  in  uie  United  States,  provided  there  is  no  great  discrepancy 
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in  the  matter  of  value — I  mean,  for  convenience.  Foreign  manufac- 
turers do  not  come  in  here  for  contracts  unless  the  profit  is  consid- 
erable; and  the  advertising  is  not  so  general  in  Eurojpe  as  it  is  in 
this  country.  But  we  are  constantly  confronted  with  complaints, 
every  time  that  a  foreign  manufacturer  puts  his  ^oods  in  competition, 
that  we  ought  to  favor  American  dealers.  It  £ould  be  one  way  or 
the  other. 

Either  we  ought  to  limit  our  bids  received  to  American  manufac- 
turers and  American  merchants  who  can  furnish  supplies,  or  else  we 
ought  to  make  the  competition  general.  My  understanding  is  that  it 
is  our  duty  in  conducting  affairs  here  to  build  this  canal  as  cheaply 
as  we  can ;  and  therefore  that  if  Congress  says  nothing  on  the  sub- 
ject, that  we  ought  to  invite  as  broad  and  wide  competition  as  pos- 
sible. That  is  the  policy  that,  so  far  as  I  have  control  of  the  matter, 
I  expect  to  follow,  unless  Congress  shall  relieve  the  persons  who  are 
responsible  from  that  responsibility  by  laying  down  a  different  rule. 
I  omitted  to  put  this  in,  but  it  is  a  very  important  part  of  the  policy 
to  be  pursued,  and  I  suggest  to  the  committee  that  the  question  be 
considered,  and  if  it  is  mought  wise  to  do  nothing,  then  we  under- 
stand that  the  decision  is  that  we  are  to  pursue  the  course  whidi  we 
have  already  laid  down. 

Senator  Taliaferko.  That  is,  to  buy  the  goods  where  they  can  be 
bought  the  cheapest? 

Secretary  Taft.  Of  course  other  considerations  may  enter  into  the 
matter.  For  instance,  in  the  case  of  the  purchase  of  the  steamshij^s 
there  was  the  question  whether  we  could  sail  them  under  the  Ameri- 
can flag;  and  it  was  thought  that,  in  addition  to  the  other  advanti^es 
of  those  steamers,  the  fact  that  they  were  imder  the  American  flag 
was  a  consideration  which  justified  us  in  buying  them. 

Senator  Taliaferro.  I  would  put  it  this  way :  Other  things  being 
equal,  the  policy  would  be  to  buy  where  you  could  buy  ihe  cheapest 

Secretary  Taft.  Yes,  sir.    That  is  all  I  desire  to  add. 

Senator  Morgan.  It  would  be  practicable,  I  suppose,  to  authorize 
the  purchase  of  American  material  and  manufactures  in  preference 
to  foreign  productions,  materials,  and  manufactures  at  a  rate  of  dis- 
count equal  to  the  percentage  of  the  tariff? 

Secretary  Taft.  Well,  I  am  not  a  tariff  expert.  I  do  not  know  how 
that  would  work. 

Senator  Morgan.  I  am  not  either,  and  that  is  the  reason  I  think  I 
understand  it.     [Laughter.] 

Senator  Dryden.  I  suppose  the  simplest  way  would  be  to  regulate 
it  by  the  question  of  price  and  cost  to  the  Government,  and  of  course 
it  would  De  necessary  to  take  into  consideration  the  facility  and 
rapidity  of  delivery  of  the  goods.    That  is  a  very  important  matter. 

Secretary  Taft.  Yes,  sir;  it  is,  and  the  convenience  of  getting 
them. 

Senator  Dryden.  Yes. 

Secretary  Taft.  The  natural  tendency  would  be,  even  if  ywi 
adopted  no  rule,  to  take  American  goods. 

Senator  Dryden.  Naturally. 

Secretary  Taft.  That  has  been  the  result,  although  we  have  fol- 
lowed generally  the  rule  which  I  stated.  I  think  about  95  pw  cent 
of  all  that  is  bought  has  been  bought  in  the  United  States.  Bat 
there  are  some  particular  contracts  that  will  invite  the  attenticm  of 
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fcnreign  ^vemments.  I  know  that,  because  I  am  in  receipt  of  com- 
munications through  the  State  Department  from  the  ambassadors  of 
the  various  countries,  inquiring  as  to  the  form  of  the  advertisement 
and  the  bids  and  when  the  bids  are  to  be  opened. 

There  is  an  important  letting  of  bids  to  be  made  in  the  course  of 
a  few  days— the  bids  for  dredges.  I  know  that  the  Dutch  are  making 
an  effort  to  compete,  and  I  have  been  advised  that  the  English  are. 
Of  course  the  question  of  delivery,  the  question  of  the  probability  of 
prompt  delivery,  and  other  matters  of  that  sort  might  lean  the  per- 
son selecting  the  bid  toward  the  American  bidder,  even  though  he 
might  not  be  the  lowest  bidder;  but  if  there  was  a  larcfe  difference  I 
am  quite  sure  that  the  policy  would  be  to  accept  the  foreign  bidder. 
and  that  is  sure  to  bring  to  the  War  Department  a  great  number  or 
communications  on  the  subject  in  whidi  the  statement  is  made  that 
if  we  are  spending  millions  of  dollars  down  there  we  ought  to  spend 
it  for  the  benefit  of  our  own  citizens. 

The  Chairman.  We  have  had  some  such  communications  here  in 
regard  to  this  matter.     FLaughter.] 

Senator  Dryden.  Well,  I  suppose  that  within  reasonable  limits 
you  would  favor  that  policy,  naturally  ? 

Secretary  Taft.  Of  course  I  would  rather  have  the  American  cet 
the  contract  than  somebody  else,  if  the  American  would  furnish  uie 
goods  for  the  same  price. 

Senator  Dryden.  Yes. 

Secretary  Tapt.  But  the  Question  here  is  of  the  duty  of  an  Execu- 
tive upon  whose  conduct  in  tnat  respect  there  is  no  limitation. 

Senator  Dryden.  Would  you  prefer  to  have  the  matter  stand  as  it 
is  without  any  action  of  Congress,  or  have  Congress  legislate  dis- 
tinctly upon  that  point? 

Secretary  Taft.  I  would  much  prefer  to  have  Congress  legislate 
distinctly. 

Senator  Hopkins.  What  class  of  goods^  or  what  class  of  machinery, 
do  you  find  that  the  foreigners  can  furnish  cheaper  than  the  Ameri- 
cans? 

Secretary  Tapt.  I  am  not  familiar.  Senator,  with  the  prices;  but 
I  lAoald  think  tiiat  in  the  case  of  dredges,  probably,  the  foreigners 
could  furnish  them  at  a  less  rate^  though  it  is  by  no  means  certain 
that  the  dredges  which  they  furmsh  would  be  the  best  dredges.  Of 
course  the  American  facility  for  getting  good  machinery,  and  ma- 
chiaerj  that  will  woA  "  up-to-date,"  so  to  speak,  is  so  great  that  it 
is  quite  possible  that  with  respect  to  that  class  of  goods  they  would 
be  entitled  to  the  award,  at  any  rate. 

Senator  Hopkins.  The  dredges  that  you  use  down  there  are  the 
character  of  dredges  that  we  find  in  use  in  the  United  States?       ^ 

Secretary  Tapt.  Yes,  sir. 

Senator  Hopkins.  There  is  no  special  type  that  you  are  having 
manufactured? 

Secretary  Tapt.  I  Gnnk  not.  I  think  liiere  are  some  general  speci- 
fications.   I  have  not  examined  them  with  care. 

Cement  is  a  very  important  item.  We  shall  have  to  use  millions  of 
barrels  of  cement,  especially  if  the  lock  canal  is  adopted  as  the  type. 
We  have  already,  if  1  recall,  purchased  some  foreign  cement,  on  me 
ground  ttmt  we  could  save  $7,000  in  the  particular  contract  which  wo 
weare  making.  ^  y,_,,  .^  _  OOgle 
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Senator  Morgan.  About  300,000  barrels  have  been  purchased,  as 
I  remember  the  figures. 

The  Chairman.  We  have  letters  here  to  that  effect,  that  there  has 
been  a  very  great  difference  in  the  cost  of  foreign  cement  and  the  cost 
of  domestic  cement. 

Secretary  Taft.  Yes,  sir;  but  there  are  very  great  cement  interests 
in  Kansas 

The  Chairman.  And  in  different  parts  of  this  country. 

Secretary  Taft.  And  along  the  Mississippi  Valley. 

The  Chairman.  And  the  cement  people  are  to  come  here  on  Thurs- 
day next  and  state  their  case  to  the  conmiittee.  They  have  been  in- 
vited to  appear  here  at  10.30  next  Thursday. 

Secretary  Taft.  Yes. 

Senator  Hopkins.  Is  it  not  important  in  purchasing  the  cement 
that  you  shall  use  on  the  Isthmus  that,  if  possible,  you  get  it  from 
the  same  manufacturers,  so  as  to  have  uniformity  in  the  cement? 

Secretary  Taft.  I  have  no  doubt  imiformitv  is  very  important, 
but  I  understand — though  doubtless  members  or  the  committee  know 
more  about  that  than  I  do — that  Portland  cement  is  made  on  a  par- 
ticular formula,  and  while  of  course  it  varies  as  it  is  furnished  bv 
different  manufacturers,  that  if  it  is  good  Portland  cement  it  will 
all  unite  with  other  good  Portland  cement.  But  I  do  not  know 
about  that. 

Senator  Morgan.  Portland  cement  is  made  on  a  chemical  formula, 
from  which  no  variation  is  permitted  by  builders  and  architects, 
men  who  use  it  for  permanent  works,  beyond  5  per  cent  from  that 
formula.  It  makes  no  difference  where  you  ffet  the  materials;  if  you 
can  assemble  them  together,  you  get  Portland  cement ;  and  the  varia- 
tion is  only  between  the  maximum  of  perfection  and  5  per  cent  below 
that.    That  is  all  that  is  allowed. 

While  we  are  on  that  subject,  I  would  like  to  mention  this,  and  I  do 
not  do  it  for  the  purpose  of  advertising  my  State  at  all :  There  are 
two  bands  of  chalk,  like  the  Dover  chalk,  the  same  stuff  exactly, 
formed  in  the  same  way  and  under  the  same  circumstances,  on  the 
margin  of  the  sea  from  the  framework  of  a  little  insect  called  globiff- 
erina,  I  believe  it  is,  that  has  perished  in  untold  and  countless  myriads 
alon^  the  coasts  of  ancient  seas,  and  has  taken  up  certain  qualities  of 
aluminum  and  silex  from  the  inwash  of  the  fresh  waters  when  these 
seas  were  removed. 

These  two  belts  in  Alabama  range  from  southwest  Gteorgia  through 
to  Columbus,  Miss.,  the  first  one,  the  innermost  one.  It  is  about, 
probably,  200  miles  long,  or  maybe  more.  It  is  an  avenige  of  10 
miles  wide.  Its  depth  nobody  knows,  but  it  is  thousands  of  feet  deep. 
Parallel  to  that  another  bed  of  the  same  sort,  which  was  located  on 
the  margin  of  the  sea,  has  been  thrown  off,  the  black  belt,  as  we  call  it, 
the  cretaceous  formation,  and  runs  through  St  Stephens,  the  ancient 
capital  of  the  State,  within  80  miles  or  75  miles  of  Mobile. 

That  belt  is  about  75  or  80  miles  long,  and  about  of  equal  depth 
and  equal  width  and  probably  of  equal  chemical  pronerties.  Those 
two  belts  are  cut  through  by  the  Warrior  River,  the  Tombigbee,^d 
the  Alabama  River,  and  over  in  Georgia  by  the  Chattahoodiee,  fur- 
nishing navigation  out  to  the  coast  Lying  across  all  of  them  are  the 
great  coal  fields  of  Alabama.  Coal  is  a  necessary  element  in  the  pro- 
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duction  of  this  cement  So  that  that  will  be  necessarily  the  field  from 
which  cement  will  be  derived,  because  it  is  the  nearest  and  the  most 
perfectly  pure,  I  will  call  it — adjusted  in  its  chemical  elements  to  the 
production  of  this  stone,  without  anv  interveninc  material. 

I  look  forward  to  that,  as  Mr.  Hanna  looked  forward  to  it  when 
he  was  living,  as  being  the  great  source  of  cement  supply  for  this 
work.  But  on  looking  at  a  piece  of  this  material  that  is  bored  out 
of  what  is  called  the  ^'  indurated  clay ''  at  Gatun,  that  Mr.  Bates 
showed  us  here,  I  suspected — I  might  say  I  came  to  the  conclusion — 
that  that  material  is  identical  with  the  chalk  bluffs  of  Dover  and 
those  belts  that  I  have  described  in  Alabama.  I  have  asked  General 
Hains  to  have  that  material  sent  here  for  chemical  analysis,  and  also 
a  similar  material,  but  evidently  different  in  some  of  its  chemical 
components,  that  has  been  taken  out  of  the  Culebra  Heights,  upon 
which  water  has  a  very  different  effect  from  what  it  has  upon  the 
material  taken  out  at  (jratun. 

At  Gtitun  water  seems  to  have  the  hardening  effect  that  it  has  upon 
Portland  cement  On  the  same  material  in  appearance  taken  out 
at  Culebra,  you  put  it  into  a  bowl  of  water,  and  it  dissolves,  like  sugar 
or  salt,  showing  the  chemical  difference  between  the  two.  I  have 
asked  General  Hains,  and  he  has  already  telegraphed  to  the  Isthmus 
to  get  specimens  sent  here  for  analysis.  That  ought  to  have  been 
done  as  a  preliminary  start  of  this  whole  business.  If  it  turns  out 
that  at  Gatun  this  bed  is  the  Dover  chalk,  then  that  is  worth  millions 
and  millions  of  dollars  to  the  people  of  the  United  States,  because 
then  you  have  got  nothing  to  do  but  to  import  the  coal — dust  coal,  if 
you  please,  that  you  can  get  from  either  coast — bum  it  on  the  ground, 
and  use  it  as  you  bum  it 

I  insist  that  this  work  has  been  hurried  too  much  in  every  respect, 
and  by  everybody.  We  are  hurrying  it  too  much  to-day.  We  do 
not  know  the  facte.  I  have  a  strong  conviction  that  when  that  chem- 
ical analysis  is  made  here  in  the  mint  and  in  the  public  works  at 
Washington  and  in  the  Geological  Survey  and,  as  I  hope,  by  the 
fi^reat  chemist  who  is  the  authority  on  chemistry  at  the  University  of 
Virginia  also.  Doctor  Mallett,  that  it  will  turn  out  that  we  have  got 
all  the  resources  of  cement  that  we  want  right  at  Gatun.  That  would 
be  a  controlling  element  in  the  decision  of  this  question  between  these 
tvpes  of  canal.  That  is  evident.  And  that  can  be  done  and  will  be 
done  within  ten  or  fifteen  days.  General  Hains  has  already  cabled 
to  the  Isthmus  to  Mr.  Shonte  to  have  these  specimens  sent  up  here 
for  chemical  analysis;  and  how  can  we  afford  to  pass  by  a  question 
like  that  without  having  a  chemical  analysis  of  that  stuff? 

There  is  another  trouble  about  this  matter.  There  is  not  an  engi- 
neer who  has  testified  before  this  body — ^not  one — ^who  has  pretended 
to  give  the  topographv  of  that  part  of  the  valley  of  the  Chagres 
River  Iving  between  Obispo  and  Gatun,  out  in  the  elevated  region 
in  which  is  found  the  watersheds  of  these  several  rivers — the  Gigante 
and  the  Trinidad,  and  those  rivers.  They  do  not  know  anything  about 
it,  and  they  say  that  they  do  not  know  anything  about  it  Here  is  a 
canal  to  be  built,  and  whether  it  is  built  at  Gatun  or  whether  it  is 
built  on  a  sea  level  or  whether  it  is  built  at  Bohio,  it  makes  no  differ- 
ence where  you  put  your  dam  for  the  control  of  the  Chagres  River, 
the  first  thing  yon  have  got  to  do  in  order  to  build  your  canal  or  your 
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dams  is  to  divert  the  entire  flow  of  the  Chagres  Eiver  from  its  pres- 
ent bed  and  throw  it  entirely  beyond  the  works  that  we  propose  to 
construct 

Each  of  the  projects  that  have  been  submitted  to  this  committee 
heretofore  contains  a  diversion  channel,  and  with  very  little  consid- 
eration in  either  case— in  the  old  Bohio  dam  case,  in  the  Frendi  loca- 
tion, none  at  all ;  and  in  the  Gatun  location,  reported  by  the  majority 
of  the  committee,  this  diversion  channel  is  provided  for  by  running 
the  waters  back  over  the  watershed  of,  I  believe  it  is,  the  Indio  Eiver; 
I  am  not  quite  certain  of  the  name ;  running  it  back  over  the  water- 
shed of  that  river,  crarying  it  out  in  the  swamps  and  out  to  sea,  so  as  to 
get  a  dry  place  to  work  on.  Anybody  knows — the  commonest  man  in 
the  world  knows — that  in  order  to  build  a  dam  there  you  have  got  to 
have  a  dry  place  to  put  it  down. 

You  can  not  put  it  down  in  the  water.  You  have  got  to  have  a  dry 
place  to  work  on.  That  diversion  channelj  which  is  the  most  im- 
portant part  of  this  whole  work  in  a  prelimmary  sense,  and  may  be- 
come the  most  important  part  of  the  whole  work  in  the  control  of  the 
Chaffres  floods,  which  are  terrible — ^nearly  as  bad  as  this  earthquake 
at  San  Francisco — ^upon  that  country.  That  channel  has  not  been 
devised.  There  is  no  map  of  it  here;  there  is  no  topographical 
survey.  It  is  through  a  country  filled  with  chaparral  and  all 
kinds  of  tropical  growth,  which  we  have  not  cut  through.  That 
ought  to  be  done  before  we  settle  the  type  of  this  canal.  It  is  a 
work  that  is  indispensable,  of  course,  absolutely  indispensable,  and 
yet  there  is  nothing  here  to  give  us  any  real  information  as  to  whether 
it  is  practicable  or  not. 

I  beg  pardon  for  having  indulged  in  these  remarks,  but  they  have 
impressed  me  so  much  that  I  wanted  to  say  that  much  to  the  com- 
mittee and  to  the  Senate  and  to  everybody  else  connected  with  this 
business.  We  had  better  have  an  extra  session  of  Congress,  if  it  is 
necessary,  if  we  can  not  restrain  ourselves  with  sufficient  patience 
here  to  do  the  work  of  the  Government,  and  come  back  here  after  we 
have  had  an  additional  survey  of  this  preliminary  route — ^this  drain- 
age route.  We  had  better  do  that  than  to  rush  blindly  ahead,  as  we 
have  been  doing  since  we  had  to  abandon  the  Bohio  project  because 
it  turned  out  iiat  the  borings  made  by  the  engineers  were  40  fe^ 
short  of  the  rock  that  they  said  they  had  reachei 

I  myself  do  not  intend  to  get  into  a  hurry  about  this  business.  I 
do  not  want  any  sudden  conclusions  about  it  I  will  not  risk  my — 
I  was  about  to  say  reputation,  but  I  do  not  think  that  amounts  to 
much;  but  I  will  not  risk  my  standing  with  posterity  upon  the 
selection  of  anything  that  is  to  stand  here  for  ages  without  taking 
the  time  to  get  the  facts  before  me  upon  which  I  have  to  form  a  judg- 
ment.   I  will  vote  "  no  "  to  everything  imtil  the  facts  are  known. 

Senator  Hopkins.  You  made  one  suggestion  during  the  progress 
of  the  evidence  that  impressed  me  very  favorably,  on  the  c«nent 

auestion,  and  that  was  that  we  are  to  use  such  quantities  of  cement 
lere  that  it  might  be  wise  for  the  Government  to  establish  its  own 
cement  factory. 

Senator  Morgan.  I  am  willing  to  introduce  a  bill  now  to  have  the 
Government  of  the  United  States  start  a  cem^t  factory,  and  1^  a 
body  of  geologists  and  engineers  go  and  locate  it  anywhere  in  the 
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UiuM  States  where  it  is  thought  best.     I  am  perfectly  willing  to 
do  it,  and  I  think  it  ought  to  be  done. 

Senator  Hopkins.  I  think  this:  That  we  are  to  use  such  quanti- 
ties of  cement  that  it  is  a  great  deal  better  to  patronize  the  Americana 
than  the  foreign^^  in  this,  that  while  it  is  manufactured  under  a 
chemical  formula,  contractors  tell  me  that  there  is  a  wide  difference 
in  the  efficiency  of  Portland  cement  as  produced  by  different  fac- 
tories; and  that  if  the  Grovernment  does  not  maiiufarture  its  own  for 
this  purpose,  we  ought  to  follow  the  same  policy  that  we  do  in  pur- 
chasing armor  plate — that  is,  have  an  expert  at  the  factory  during 
each  €Utgt  of  the  development  of  tlie  cement. 

Senator  Morgan.  Certainly.  I  am  not  looking  at  the  financial  end 
ot  it  in  the  slightest  degree,  but  at  the  question  of  the  practicability 
of  getting  this  immense  mass  of  cement  that  Secretary  Taft  speaks 
of,  that  we  are  obliged  to  use. 

Senator  Dktden.  I  understand  that  we  are  to  have  the  cement  men 
before  us  next  week,  and  we  can  get  a  great  deal  of  information  from 
them,  I  suppose. 

Senator  Morgan.  We  can  ^et  from  them  the  prices  at  which  they 
think  they  can  make  it  and  sell  it. 

Senator  Drtden.  We  would  not  confine  our  investigation  to  that 
phase  of  the  case  entirely. 

The  Chairman.  Are  you  ready  to  proceed  with  the  Secretary, 
Senator  Moraan  ? 
Senator  I^roan.  Yes. 

Mr.  Secretary,  I  did  not  quite  understand  the  statement  that  you 
madeyesterday,  that  I  will  read  to  you  [reading] : 

"With  respect  to  the  type  of  the  canal,  I  can  only  urge  with 
great  deference  that  it  is  of  the  highest  importance  that  the  (question 
Be  decided  with  as  much  promptness  as  the  subject  will  permit." 

In  that  I  agree  with  you,  but  I  think  that  naste  does  not  neces- 
sarily make  progress  in  this  kind  of  work  [continuing  reading] : 

"  The  present  law — the  Spooner  Act,  so  called — certainly  intended 
to  provide  for  the  construction  of  a  lock  canal." 

1  agree  there  with  you  perfectly.  It  did  not  provide  for  anything 
else.  It  excluded  the  seal-level  canal,  because  the  report  of  the  com- 
mittee upon  which  that  act  was  predicated  excluded  it,  some  for  one 
reason  and  some  for  another.  It  located  the  dam,  which  was  the  key 
of  the  canaL,  at  Bohio,  and  gave  us  working  estimates,  down  to  the  last 
figure,  to  be  followed  in  the  construction — maps,  estimates,  every- 
thing necessary  to  the  completion  of  that  canal,  so  that  a  competent 
engineer  in  the  control  of  a  competent  contractor  could  take  those 
mape  and  work  out  that  plan  witnout  any  further  legislative  assist- 
ance and  almost  without  any  variation  from  the  plan  laid  down. 
T^at  has  been  abandoned.  It  was  abandoned  because  Mr.  Wallace 
has  ascertained  that  the  borings  were  not  sufficient.  They  lacked  40 
feet  ot  getting  down  to  the  solid  rock  upon  which  that  dam  was  to  be 
based.  Therefore  I  agree  with  the  Secretary  that  the  Spooner  Act 
cont^nplated  a  lock  canal.  And  I  go  further  and  insist  that  that  act 
was  based  upon  that  report,  or  was  an  affirmation  of  it  by  Congress. 
The  Secretary  continues  [reading]  : 

"  TTie  extent  of  the  financial  provision  made  in  the  act,  when  com- 
pared with  Uie  recommendations  of  the  first  Walker  Commission, 
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leave  no  doubt  that  the  intention  of  Congress  was  to  appropriate 
money  for  a  canal  at  a  90- foot  level,  with  the  necessary  locks.'' 

I  a^ee  to  that.     [Continuing  reading:] 

"  If  Congress  decides  to  reverse  this  policy  and  votes  in  favor  of  a 
sea-level  canal,  then  the  President  is  anxious  to  know  it  as  soon  as  pos- 
sible and  to  begin  the  work  at  once." 

I  think  that  is  commendable.  This  is  the  part,  Mr.  Secretary,  to 
which  I  wish  particularly  to  call  your  attention  Treading]  : 

"  If  Congress  decides  m  favor  of  a  lock  canal,  or  if  it  chooses  not 
to  make  any  decision  at  all  and  is  willing  to  leave  the  situation  as  it 
is  upon  the  law  as  it  is,  the  President  will  not  hedtate  to  adopt  the 
plan  recommended  by  the  minority,  with  some  possible  modifications, 
and  proceed  to  the  speedy  construction  of  the  great  waterway  at 
an  85-foot  level." 

Having  mentioned  a  90-foot  level  in  your  statement^  and  having 
indicateathat  Congress  acted  so  as  to  create  a  lock  canal,  are  we  to 
understand  that  the  President  will  not  hesitate  to  adopt  a  different 
plan,  at  a  different  place,  in  the  event  that  we  are  unabie  to  agree  as 
to  the  recommendation  that  we  will  make? 

Secretary  Tatt.  Yes,  sir. 

Senator  Morgan.  That,  then,  would  negative  the  former  Walker 
report,  which  excluded  expressly  the  Gatun  dam  from  all  considera- 
tion, and  would,  in  the  President's  opinion,  justify^  him  in  accepting 
that  dam  against  the  judgment  of  the  former  Walker  Commission  f 

Secretary  Tatt.  Yes,  sir. 

Senator  Morgan.  Do  jou  think  that  the  President  has  the  au- 
thoritv  conferred  upon  him  by  the  Spooner  law  to  select  a  site  that  is 
excluded  out  of  the  first  Walker  report  at  Gatun,  and  to  build  a  dam 
there,  if  Congress  can  not  agree  upon  some  other  plan? 

Secretary  Tatt.  I  do. 

Senator  Morgan.  Well,  that  seems  to  leave  it  in  this  way,  that  if 
the  sea-level  plan  is  adopted  the  President  is  committed  in  such  a  way 
to  the  Gatun  dam  as  that  he  would  feel  justified  in  refusing  to  give 
his  assent  to  the  measure. 

Secretary  Taft.  Well,  that  would  present  a  different  question.  Of 
course,  when  Congress  presents  its  view — I  mean  when  the  two 
Houses  who  make  up  part  of  the  legislative  power,  who  comprise  it 
all,  subject  to  the  action  of  the  President  under  the  veto  power- 
present  considerations  to  him,  I  do  not  know  what  conclusion  he 
would  reach. 

Senator  Morgan.  Well,  suppose  that  this  Congress  should  adopt 
the  old  Bohio  plan,  do  you  understand  that  the  Resident  is  so  com- 
mitted to  the  Gatun  plan,  which  was  rejected  in  the  former  report, 
as  that  he  would  not  approve  of  such  a  selection  ? 

Secretary  Taft.  That,  Senator,  is  such  a  hypothetical  question  that 
I  am  not  prepared  to  answer  it.  Of  course  that  would  he  speaking 
for  the  President  without  having  consulted  him,  and  that  I  have  no 
rirfittodo. 

Senator  Morgan.  The  President  has  organized  and  has  carried 
through  all  of  its  operations,  or  permitted  mem  to  carry  through  all 
of  their  work,  a  joint  commission  of  experts,  consisting  of  foreign 
engineers  and  American  engineers? 

Secretary  Taft.  Yes,  sir. 
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Senatcr  Morgan.  Do  you  know  of  any  authority  in  the  Spooner 
Act  for  that  work? 
Secretary  Taft.  Yes,  sir. 
Senator  Morgan.  Can  you  point  it  out! 
Secretary  Tatt.  Yes. 

S^ator  Morgan.  I  am  not  Questioning  the  propriety  of  it,  if  it  is 
authorized.  I  merely  want  to  know  if  it  is  authorized. 
Secretary  Taft.  I  read  from  section  7  of  the  Spooner  Act : 
^  In  addition  to  the  members  of  said  Isthmian  Canal  Commission, 
the  President  is  hereby  authorized,  through  said  Commission,  to  em- 
ploy in  said  service  any  of  the  engineers  of  the  United  States  Anny,  at 
his  discretion,  and  likewise  to  employ  any  engineer  in  civil  life,  at  his 
discretion,  and  any  other  persons  necessary  for  the  proper  and  expe- 
ditious prosecution  of  said  work." 

Senator  Morgan.  You  think  that  that  relates  to  the  selection  of  the 
plan,  and  to  change  it  from  the  plan  upon  which  the  Senate  was  then 
acting,  called  the  plan  of  the  first  Walker  Commission — ^it  is  so  diffi- 
cult to  distinguish  between  those  Commissions,  but  I  will  call  it  the 
Commission  of  exploration? 
Secretary  Taft.  I  do. 

Senator  Morgan.  That  seems  to  be  "  for  the  proper  and  expeditious 
prosecution  of  said  work."    As  I  understand  it,  that  does  not  relate 
to  the  selection  of  the  plan. 
Secretary  Taft.  Is  that  a  question,  Senator? 
Senator  Morgan.  Yes.    Do  you  think  it  does! 
S  xjretary  Taft.  I  think  it  does ;  yes. 

Staator  Morgan.  The  preceding  part  of  the  same  clause  reads  as 
follows : 

^  In  addition  to  the  members  of  said  Isthmian  Canal  Commission, 
the  President  is  hereby  authorized,  through  said  Commission,  to  em- 
ploy in  said  service  any  of  the  engineers  of  the  United  States  Army, 
at  his  discretion,  and  likewise  to  employ  any  engineers  in  civil  life,  at 
his  discretion,  and  any  other  persons  necessary  for  the  proper  and 
expeditious  ^.rosecution  of  said  work." 

You  do  not  consider,  I  suppose,  Mr.  Secretary,  that  that  rec[uire- 
ment  that  he  should  make  this  selection  through  the  Commissioners 
applies  to  any  persons  that  he  may  choose  to  select  outside  of  their 
action,  indepenaently  of  their  action,  for  purposes  of  consultation  or 
otherwise? 

Secretary  Taft.  "Well,  the  whole^  text  of  the  act  shows  that  the 
Commission  acts  under  him  and  subject  to  his  control.  He  can  order 
the  Commission  to  do  what  he  thinks,  in  his  wisdom,  ought  to  be 
done.  Therefore  he  could  order  the  Commission  to  select  the  men 
who  were  sdected  to  go  on  thir  board,  and  that  is  what  he  did. 

Senator  Morgan.  You  construe  the  act,  then,  as  meaning  that  the 
President  can  give  orders  to  that  Commission  to  do  anything  in 
regard  to  the  selection  of  the  site  or  the  execution  of  the  work  of 
construction  that  he  may  see  proper? 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Do  you  understand  the  attitude  of  the  President 
with  respect  to  the  Spooner  law  to  be  that  Congress  is  confined  in 
its  action  now  to  the  plans  submitted  by  the  Istnmian  Canal  Com- 
mission,  under  the  consultations  that  have  been  had  by  this  joint 
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board,  one  plan  bein^  a  lock  and  lake  canal,  with  a  dam  at  Gatan, 
and  the  other  plan  being  a  sea-level  canal  through  and  tfaroo^l 
Are  those  the  two  propositions  that  we  are  expected  and  required 
to  act  upon  here,  independently  of  any  other  snggestion  that  mi^t 
arise? 

Secretary  Taft.  I  do  not  believe  the  President  thinks  ConnesB  is 
required  to  do  anything,  and  certainly,  in  fixing  or  refixinff  the  type 
of  the  canal,  if  it  can  be  said  that  the  Spooner  Act  did  fix  the  type  of 
the  canal,  tne  President  does  not  think  that  Congress  is  limited  to 
any  plan.  He  merely  has  assisted  Congress  and  iimted  the  atten- 
tion of  the  Congress  to  the  question  with  the  view,  if  Confess  wishes 
to  indicate  a  different  view  from  that  which  it  took  berore,  that  it 
should  do  so. 

Senator  Morgan.  You  do  not  understand,  then,  that  it  would  be 
inadmissible  on  the  part  of  this  committee,  or  of  Congress,  to  sug- 
gest a  plan  which,  in  their  judgment,  would  meet  the  difficulties  and 
obstructions  to  a  large  extent  that  are  suggested  as  to  both  the  plans 
presented  in  due  form  here  upon  surveys  and  reports?  It  is  not 
considered,  in  other  words,  that  Congress  is  to  be  limited  to  the  con- 
sideration of  the  two  plans  thus  submitted  through  the  Commission 
for  its  action? 

Secretary  Taft.  No,  sir 

Senator  Morgan.  Then  it  would,  in  your  opinion,  be  comp^^nt  for 
Congress  to  take  up  a  plan  for  this  canal  that  might  be  a  mixed 
plan  of  sea  level  and  lock? 

Secretary  Taft.  Yes;  any  plan  that  Congress  in  its  wisdcnn 
thought  ought  to  be  adopted.  I  do  not  for  a  minute  mean  to  indicate 
that  the  whole  control  of  the  matter  is  not  legislative  and  compleldy 
within  the  power  of  Congress. 

Senator  Morgan.  At  this  time? 

Secretary  Taft.  Yes,  sir;  and  that  the  only  powers  that  the  Presi- 
dent has  to-day  are  by  virtue  of  the  previous  provisions  of  Congress, 
of  course. 

Senator  Morgan.  The  Spooner  Act  and  the  acts  that  followed 
that? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  clears  the  way  for  a  suggestion  upon  whidi 
I  would  like  to  have  you  at  some  time,  if  you  are  not  prepared  to  do 
it  now,  state  your  views,  because  we  want  to  follow  the  more  matored 
and  more  studious  and  more  elaborate  and  more  perfect  examinati<»is 
that  gentlemen  in  your  position  are  able  to  make  of  these  questions, 
rather  than  our  own  suggestions. 

Secretary  Taft.  Well,  sir,  the  premise  of  that  remark  I  should  like 
to  object  to. 

Senator  Morgan.  What  is  that? 

Secretary  Taft.  That  is,  that  I  have  more  time  than  the  committee 
has  to  investigate  the  question  of  the  type  of  the  canal.  The  com- 
mittee has  been  sitting  here  for  a  number  of  days  hearing  the  most  ex- 
pert gentlemen  on  the  subject,  and  I  have  to  get  along  with  what  I 
can  in  reading,  and  I  can  not  read  all  that  I  ought  to. 

Senator  Morgan.  Well,  time,  after  all,  is  limited  by  the  addyity 
of  the  party  that  is  engaged  in  performing  the  act     [Laughter.]  * 

Secretary  Taft.  But  you  were  going  to  a£^  me  some  questum. 
Senator?  ^         ,  ^ 
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Senator  Morgan.  Yes.  Say  that  it  should  be  decided  here  that  it 
is  practicable,  convenient,  economical,  and  safe  to  dig  a  sea-level 
canal  from  a  point  at  or  near  Obispo  to  the  Bay  of  Limon.  Yon  will 
remember,  I  will  put  in  by  way  of  parenthesis,  that  the  first  Walker 
Commission  and  the  French  both  agreed  upon  a  sea-level  canal 
from  Colon  to  Bohio,  which  is  about  17  miles,  as  I  recollect,  and 
dredged  that  out 

Secretary  Taft.  If  you  will  pennit  me.  Senator,  I  would  like  to 
ask  that  you  bear  in  mind  that  my  relations  to  this  canal  matter 
began  two  years  ago.  Ui)  to  that  time  I  was  wholly  ignorant  of  it; 
and  I  have  not  lived  with  it,  as  some  of  the  members  of  the  committee 
have,  for  a  good  many  years.    Therefore  I  am  not  particularly 

familiar  with  the  plans  which  preceded 

Senator  Morgan.  I  will  presume  to  state,  then,  upon  the  facts  pre- 
sented by  the  reports,  that  the  French  dredged  a  sea-level  canal  from 
Colon  to  Bohio,  or  in  that  vicinity. 
Secretary  Taft.  Yes. 

Senator  Morgan.  And  that  the  Walker  Conmiission  adopted  that 
sea-level  canal  from  Bohio  out  to  the  sea,  and  put  their  dam  at  Bohio 
as  the  key  of  the  whole  situation  for  a  lock  canal. 
Secretary  Taft.  I  remember  that 

Senator  Morgan.  So  that  the  plan  that  I  am  suggesting  to  you 
now  for  your  consideration  is  an  extension  of  the  sea-level  route 
from  Bomo  as  far  south  as  Obispo  or  in  that  vicinity.  The  engi- 
neers here  have  stated  that  a  sea-level  canal  could  be  extended  about 
4  miles,  along  the  valley  of  tiie  Rio  Grande,  in  what  is  practically 
dead  water.  Then,  take  up  the  subject  on  the  other  side  of  the 
Culebni  ridge,  and  bcj^  a  sea-level  canal,  say,  at  Miraflores,  or  in 
that  vicinity,  and  run  it  out  to  the  40-foot  contour  in  the  Bay  of 
Panama.  That  would  leave  about  8  or  8 J  miles  between  Miraflores 
and  Obispo  to  be  overcome  by  a  lock  canal ;  between  8  and  8^  milas. 
That  would  give  to  the  sea-level  men  about  six-eighths  of  the  entire 
length  of  the  canal,  and  to  the  others  about  two-eighths  of  the  entire 
length  of  the  canaL 

K  has  occurred  to  some  members  of  this  committee  in  the  investi- 
gation of  this  subject  that  the  engineers  have  failed  to  consider  this 
suggestion,  and  that  it  is  worth  while  to  consider  it.  They  have  all 
expressed  the  belief  that  the  dam  at  Gamboa,  projected  by  the  sea- 
level  party,  would  create  a  lake  there  of  quite  sufficient  capacity  to 
supply  the  prism  of  the  canal  between  Obispo  and  Miraflores  as  a 
lode  canal ;  and  some  of  them  have  said  that  there  is  no  difficulty  in 
puttinfirin  locks  at  Obispo  and  at  Miraflores  upon  solid  rock  founda- 
tion. Then  the  level  oi  this  lock  system  would  be  anywhere  from 
60  to  90  feet,  according  to  what  the  engineers  might  determine  was 
the  most  practicable  route  and  the  greatest  saving  to  the  Govern- 
ment, and  so  forth. 

And  then,  further,  if  the  transformation  of  the  canal  from  a  lock 
canal  to  a  sea-level  canal  ever  took  place,  or  should  ever  be  demanded, 
it  would  leave  only  8  miles  to  go  through  for  the  transformation,  and 
would  not  require  the  tearing  away,  for  instance,  of  a  dam  at  Gatun 
or  a  dam  at  La  Boca,  on  the  other  side.  It  would  require  the  throw- 
ing awav  of  nothing  that  had  already  been  constructed  there,  and 
would  also  dispense  with  the  necessity  for  a  sea  gate  on  the  coast  of 
the  Bay  of  Panama.  ....ed  by  Google 
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Secretary  Taft.  For  that  type  of  canal ;  yes. 

Senator  Morgan.  For  that  type  of  canal. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Now.  I  have  ventured  to  suggest  this  for  your 
consideration,  because  I  oelieve  that  you  take  a  perfectly  impartial 
view  of  this  whole  subject,  and  hope  to  be  able  to  get  your  reflections 
upon  it  at  a  later  date  in  these  examinations.  I  mink  you  perfectly 
comprehend  the  suggestion. 

Secretary  Taft.  1  do.  I  think  that  I  could  now  give  the  only  judg- 
ment I  am  likely  to  have.  Such  a  plan  would  have  the  great  advan- 
tage of  building  the  sea-level  canal  part  way,  a  lar^  part  of  it;  so 
that,  should  it  fe  thought  later  on  wise  to  change  it,  it  could  be  more 
easily  done  than  under  any  plan  that  has  been  suggested.  Just 
what  could  be  done,  just  how  much  it  would  cost  to  build  the  sea-level 
canal  to  Obispo,  I  do  not  know. 

I  have  been  at  Obispo  myself  and  I  should  say,  as  a  layman,  with 
a  curbstone  opinion,  that  it  was  very  solid  there,  judging  by  the  qual- 
ity of  the  rock  that  had  to  be  cut  by  the  French  in  making  the  part 
of  the  canal  prism  which  they  have  already  attempted.  But  how 
expensive  it  would  be  to  construct  a  sea-level  canal  from  Obispo  to 
the  mouth  of  the  Mindi,  I  of  course  do  not  know,  and  I  venture  to 
suggest  that  it  might  be  better  to  ask  somebody  who  can  inform  the 
committee,  for  I  do  not  claim  to  be  able  to  do  so. 

Senator  Morgan.  I  merely  assume  that  in  respect  of  the  sea-level 
plan  through  and  through  it  will  cost  just  as  much  between  Bohio 
and  Obispo  as  it  would  to  dig  out  the  same  portion  of  the  canal  to 
sea  level  under  this  mixed  plan. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  So  that  there  is  no  difference  in  the  cost. 

Secretary  Taft.  How  large  would  you  make  that  prism,  Senator! 

Senator  Morgan.  Well,  ttiat  would  depend.  That  would  be  for 
the  engineers  to  say.  I  think  that  in  the  rock  parts  they  propose  to 
make  it  200  feet  wide. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  in  other  parts  150  feet  wide — ^in  the  earthen 
diggings?  where  they  can  flatten  the  slopes  of  the  canal  so  as  to  give 
greater  seaway  for  the  ships.  That,  I  understand,  is  the  reason  why 
fliey  expand  the  sea-level  plan  at  certain  places,  and  expand  it  more 
in  the  rock  portions  than  tney  do  in  the  earthen  portions. 

Secretary  Tapt.  Yes,  sir. 

Senator  Morgan.  Because  the  banks  of  the  sea-level  canal  have  to 
be  almost  sheer;  they  have  to  be  nearly  perpendicular,  while  in  the 
earth  digging  they  can  have  slopes,  giving  greater  seaway. 

Secretary  Taft.  You  mean  in  the  rock  the  sides  of  the  canal  will 
be  perpenaicular  ? 

Senator  Morgan.  Yes. 

Secretary  Tait.  You  said  in  the  sea-level  canal. 

Senator  Morgan.  Yes;  and  in  the  earth  they  can  be  spread  out  so 
as  to  give  steering  room  to  the  ships. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  just  assume  what  they  state  as  being  the  right 
thing.  I  have  no  criticism  to  make  upon  any  statement  made  by  anv 
engineer  here  at  all.  This  plan  I  venture  to  suggest,  further,  would 
include  what  I  consider  to  be  an  absolutely  necessary  preliminary 
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to  the  oontrol  of  the  flood  waters  of  the  Cha^res  River — this  diyersion 
which  is  necessary  and  indispensable  in  building  either  canal,  a  lock 
canal  or  a  sea-level  canal.  That  diversion  has  to  be  made  so  mat  the 
work  can  be  done  in  dry  ground,  or  comparatively^  dry  CTound ;  and, 
when  made,  it  ought  to  be  made  with  care,  so  that  it  would  stand  there 
forever,  for  the  purpose  of  making  a  diversion  of  the  flood  waters  of 
the  Chagres  River,  without  which  no  canal  can  be  safe.  That  is  my 
theory. 

So  that  you  think  I  would  be  at  liberty  to  suggest  such  a  plan  as 
that,  if  it  occurred  to  the  committee  that  it  was  worth  while  to  con- 
sider it? 

Secretary  Taft.  I  certainly  do. 

Senator  Morgan.  The  first  subject  that  you  take  up  in  your  con- 
secutive statement  here,  after  the  chronology — which  1  think  is  very 
admirable — ^is:  "  The  government  of  the  Zone,  its  judicial  system,  and 
what  is  needed  in  the  way  of  additional  legislation  by  Congress." 

I  will  take  occasion,  Mr.  Secretary,  to  say  that  I  am  very  happy 
to  have  a  distinguished  jurist  here  to  pass  upon  these  Questions,  be- 
cause they  are  complicated,  and  so  far  as  I  am  concerned,  have  given 
me  a  great  deal  of  uneasiness. 

Secretary  Taft.  Well,  Senator,  if  I  do  not  deny  it,  you  will  under- 
stand that  it  is  not  due  to  a  lack  of  modesty.     [Laughter.] 

Senator  Morgan.  I  will  premise,  Mr.  Secretary,  by  a  suggestion  that 
I  made  at  the  time  that  we  were  acting  upon  the  Hay-Varilla  treaty, 
that  the  time  would  arrive  when  judicial  questions  of  a  very  serious 
nature  would  arise  between  the  Government  of  the  State  of  Panama — 
the  Republic  of  Panama — ^and  the  United  States  in  respect  of  our 
rights  under  this  Bimau-Varilla  treaty,  or  any  treaty  that  we  might 
make;  and  that  those  questions  would  first  present  themselves,  I  will 
say,  to  the  Supreme  Court  of  the  United  States  as  a  matter  of  juris- 
diction and  power  on  the  part  of  the  government  of  the  Isthmian 
Zone  in  respect  of  the  rights  of  persons  and  property  there. 

The  first  inquiry,  as  it  occurs  to  me — and  I  make  this  remark  as 
a  prefatory  suggestion  in  regard  to  the  questions  that  I  propose  to 
ask  you — ^is  that  the  Supreme  Court  would  necessarily  inquire 
whether  the  authority  that  is  being  exercised  in  the  Isthmian  Zone 
was  supported  by  the  Constitution  of  the  United  States.  That  is  the 
rudimentary  question? 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  is  the  basis  question  of  all? 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  do  anticipate  the  time  when  these  questions 
will  necessarily  arise.    I  think  they  have  already  arisen,  in  fact,  in 
diplomatic  correspondence  between  Mr.  Hay  and  this  other  gentle- 
man, Obaldia,  which  you  have  presented  in  your  testimony  yesterday. 
Secretary  Taft.  Yes^  sir. 

Senator  Morgan.  We  go  back  to  the  act  of  1803,  which  had  the 
approval  of  Thomas  Jefferson,  which  all  the  Democrats,  at  least,  con- 
sMfer  to  be  something  equivalent  to  an  enunciation  in  the  New  Testa- 
ment. [Laughter.]  I  have  taken  occasion,  although  I  am  a  sound 
Democrat,  to  question  some  of  those  propositions,  particularly  that 

ftct« 

All  that  ifi  done  in  the  Canal  Zone,  as  I  understand  it,  is  done 
imder  that  act  or  under  the  law  of  the  land,  as  it  J^i^^fe^^  J^BP- 
jpo-noLa-oe 60 


2728  INYBSTIOATION   OF  PANAMA  CANAL  MATTSSg. 

nated  here,  that  came  over  to  us,  we  will  say,  through  the  acquisi- 
tion of  that  Zone  from  Colombia  to  Panama  and  from  Panama  to 
us — ^the  law  of  the  land.  The  legislation  of  Congress  in  the  Spooner 
Act  and  in  the  subsequent  act  applying  this  act  of  1803  to  the  govern- 
ment of  the  Canal  Zone  and  tne  law  of  the  land  thus  described  is 
what  has  come  over  to  us  as  the  basis  of  all  juridical  action  in  the 
Zone.    That  is  correct,  is  it  not? 

Secretary  Taft.  Yes,  sir.    May  I  state  what  my  theory  of  it  ist 

Senator  Morgan.  Yes :  if  you  please. 

Secretary  Taft.  The  Spooner  Act  enabled  the  President  to  make 
the  Hay-Varilla  treaty.  The  Hay- Varilla  treaty  was  made,  and  sudi 
rights  as  the  United  States  received  in  the  Zone  were  received  by  the 
ifiiy- Varilla  treaty.  Then,  by  the  act  of  April  28,  1904,  the  Presi- 
dent was  directed  to  take  possession  of  that  2iOne,  and  then  was  pvm 
the  powers  under  the  act  of  1803,  if  we  may  call  it  such,  or  an  act 
like  the  act  of  1803.  And  I  ought  to  say  that  that  act  was  followed 
not  only  in  this  case,  but  also  in  the  case  of  the  Philippines,  so  that 
if  Congressional  interpretation  and  action  can  establish  validity  by 
reason  of  custom,  there  seems  to  be  a  good  deal  of  authority  for  the 
constitutionality  of  the  act. 

But,  however  that  may  be,  and  assuming  its  constitutionality,  it 
ffave  to  the  President  the  right  to  appoint  a  l^islature  and  vested 
mat  legislature  with  legislative  powers.  From  -^ril  28,  1904,  th»e- 
fore,  down  to  the  expiration  of  the  Fifty-eighth  Congress,  whidi  was 
the  4th  of  March,  1905,  there  was  power  in  a  legislature,  conferred  by 
Congress — a  subordinate  legislature — to  make  laws  lor  the  Zone. 
The  general  rule,  which  I  presume,  Senator,  you  refer  to  when  you 
speak  of  the  "  law  of  the  land,"  is  that  where  the  control  of  territory 
passes  from  one  government  to  another  the  laws  which  were  in  force 
as  between  individuals,  not  strictly  governmental  laws,  but  laws 
which  are  in  force  as  between  individuals,  continue  in  force  in  the 
territory  after  the  sovereignty  changes,  without  any  action  at  all. 

Senator  Morgan.  Limited  entirely  to  the  rights  of  individuals. 

Secretary  Taft.  Possibly  that  is  too  great  a  limitation;  but,  for 
the  purposes  of  the  discussion,  I  wDl  accept  that. 

Meantime,  during  this  interval,  the  legislature  had  acted  and  had 
created  a  government.  That  property,  that  Zone,  was  in  the  juris- 
diction of  the  United  States  oy  virtue  of  the^  Etajr- Varilla  treaty, 
which  is  the  law  of  the  land,  and  when  the  legislative  power  of  the 
Commission  ceased,  when  the  act  of  April  28,  1904,  ceased  to  have 
effect,  there  was  an  existing  government,  bound  by  existing  laws,  and 
those  continued  in  effect,  tnough  the  power  to  make  them  or  amend 
them  had  ceased  to  be.  Thereafter  it  was  the  duty  of  the  President, 
under  his  constitutional  obligation,  to  see  that  the  laws  were  wiforced, 
to  continue  to  supervise  that  government  and  see  that  it  carried  out 
the  functions  as  limited  by  the  legislative  acts  which  had  theretofore 
been  passed. 

Senator  Morgan.  I  do  not  make  any  question  at  all  that  the  hiatus 
which  was  created  there  between  the  acts  of  Congress  that  you  spoke 
of,  the  one  expiring  and  the  succeeding  act,  was  properly  occupied 
by  the  law  as  it  had  been  enacted  by  the  Commission,  ii  that  law  was 
valid. 

Secretary  Tapt.  Yes,  sir;  but  you  speak  of  the  hiatus.  That 
hiatus  continues  down  to  the  present  day,  Semi|ft?e  ^y  GooqIc 
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Senator  Morgan.  Well,  I  will  brine  it  down  to  the  present  day,  in 
so  far  as  you  had  enacted  laws  up  to  uie  time  that  it  commenced. 

Secretary  Taft.  Yes,  sir ;  I  think  I  have  answered  your  question. 

Senator  Morgan.  Yes;  you  have  answered  my  question,  I  think, 
Mr.  Secretary,  and  I  desire  to  express  a  dissent,  merely  for  the  sake 
of  preserving  my  own  attitude  here. 

Secretary  Taft.  Just  to  note  an  exception. 

Senator  Morgan  (continuing).  As  to  the  remark  that  the  Spooner 
Act  authorized  the  President  to  make  the  Hay-Varilla  treaty,  my 
judgment  is  that  it  forbid  him  from  doing  it. 

Secretary  Taft.  Well,  I  should  like  to  keep  out  of  the  controversy, 
sir,  as  to  the  construction  of  that  act. 

Senator  Morgan.  That  is  a  question  that,  I  will  admit,  has  passed 
by  and  is  out  of  reach,  because  in  its  nature  it  is  a  political  question 
and  not  judicial,  and  therefore  the  Supreme  C!ourt  could  never  touch 
it 

Do  you  think  that  that  act  of  1803,  as  reenacted — I  believe  exactlv 
in  terms  by  the  act  which  you  have  just  referred  to,  the  date  of  whicn 
I  do  not  recall 

Secretary  Taft.  April  28,  1904. 

Senator  Morgan.  Yes.    Do  you  think  that  that  act  of  April  28, 
1904,  adopting  the  act  of  1803,  conferred  upon  the  President  of  the 
United  States  any  powers  that  Congress  could  not  exercise  there? 
•  Secretary  Taft.  Well,  Congress  could  hardly  exercise  executive 
powers. 

Senator  Morgan.  I  mean  any  legislative  powers  or  judicial  power? 

Secretary  Taft.  Congress  could  not  exercise  judicial  power.  It 
certainly  did  not  confer  any  legislative  power  on  the  President's 
appointees  that  Congress  could  not  have  exercised. 

Senator  Morgan.  You  have  stated  on  a  previous  occasion — un- 
fortunately I  have  not  the  paper  before  me  to  call  your  attention  to, 
but  you  will  remember  it — that  the  power  that  Congress  might 
exercise  within  the  Canal  Zone  was  the  same,  or  equivalent  to  the 
siame,  that  it  might  exercise  in  Porto  Rico? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  there  was  nothing  in  the  political  relation 
of  the  Zone  to  the  United  States  that  would  forbia  Congress  from 
entering  that  Zone  with  all  of  its  legislative  powers  as  fully  as  it 
mi^ht  in  Porto  Rico? 

Searetary  Taft.  Yes,  sir. 

Senator  Morgan.  Congress  could,  therefore,  adopt  a  form  of  gov- 
ernment  

Secretary  Tapt.  Yes,  sir. 

Senator  Morgan  (continuing).  Requisite,  according  to  its  judg- 
ment, in  the  Zone  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  you  do  not  admit  or  recognize  the  existence 
of  any  power  in  the  Republic  of  Panama  to  make  a  question  of  Uie 
ri^t  of  Congress  to  do  that? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  In  that  I  agree  with  you. 

You  say  here  [reading]  :  "  Under  the  order  of  the  President  of  May 
9,  1904,  power  was  given  to  exclude  undesirable  characters  coming 
into  the  Zone  from  its  territory,  and  this  has  been  ^©l^fij,^^ J©  cases 
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of  extradition  of  fugitives  from  justice  from  the  Republic  charged 
with  misdemeanor,  in  lieu  of  a  provision  in  the  treaty  of  extradition 
covering  misdemeanors." 

There  is  in  the  treaty  with  Panama  a  provision  for  the  extradition 
of  persons  charged  with  misdemeanors? 

secretary  Taft.  I  think  not,  sir. 

Senator  Morgan.  You  think  there  is  not! 

Secretary  Taft.  I  think  not. 

Senator  Moroan.  You  use  the  words  "  in  lieu  of  a  provision  in  the 
treaty  of  extradition  covering  misdemeanors." 

Secretary  Taft.  Because  mere  was  not.    That  is  what  I  meant 

Senator  Morgan.  You  did  not  mean  that  it  was  substituted  in  place 
of  it? 

Secretary  Taft.  No,  sir;  I  meant  that  there  was  no  provision  in  the 
extradition  treaty  for  the  extradition  of  those  who  committed  misde- 
meanors. 

Senator  Morgan.  I  wanted  to  get  your  meaning  about  that 

Secretary  Taft.  Yes,  sir.  That  is  a  little  ambiguous,  but  tiiat  is 
what  I  meant. 

Senator  Morgan.  Now,  as  to  this  power  of  the  expulsion  of  people 
from  the  territory  of  the  Zone,  I  admit,  Mr.  Secretary,  and  I  do  it 
with  the  greatest  possible  earnestness,  that  the  possession  of  a  power 
of  that  kind  on  the  part  of  the  Executive,  operating  in  that  Zone,  is  an 
absolute  necessity  to  the  construction  of  this  work.  I  admit  that; 
and  if  the  President's  order  establishing  that  law  in  the  Zone  is  con- 
stitutional, which  I  hope  it  may  be,  it  is  an  important  and  indispensa- 
ble part  of  our  public  service. 

Secretary  Taft.  I  am  afraid.  Senator,  that  there  is  lurking  in  your 
mind  some  doubt  of  its  validity,  and  I  would  like  to  mske  a  sugges- 
tion that  probably  would  sustain  it 

Senator  Morgan.  Very  well. 

Secretary  Taft.  Perhaps  General  Davis  can  advise  me  where  I 
could  find  that  order.     I  do  not  think  I  put  it  among  my  exhibits. 

Senator  Morgan.  It  is  here  somewhere. 

General  Davis.  That  order  of  May  9  ? 

Secretary  Taft.  Yes;  which  you  drew  and  I  amended.     [Laugh- 

General  Davis.  Here  it  is  [handing  paper  to  Secretary  Taft]. 

Senator  Morgan.  Just  read  it,  and  let  it  go  into  the  record. 

Secretary  Taft.  I  drafted  this,  Senator,  having  in  view  the  danger 
of  invalidity  which  you  have  suggested. 

Senator  Morgan.  Yes. 

Secretary  Taft.  I  understand  it  to  be  settled  that  due  process  of 
law  must  be  exercised  in  depriving  anyone  of  the  right  to  be  where 
he  is  when  he  is  found  withm  the  jurisdiction  of  the  United  States. 
But  the  Supreme  Court  has  gone  very  far  in  saying  what  provisions 
may  be  adopted  for  the  exclusion  of  persons  coniing  into  ttie  jurisdic- 
tion from  outside.  They  have  sustained  inmiigration  laws  and  Qd- 
nese-exclusion  laws  with  some  opinions  that,  to  the  democratic  mind 
certainly,  convey  a  bit  of  a  shock — ^that  a  man  can  be  sent  out  of  the 
country  by  the  decision  of  an  administrative  officer  without  having 
any  judicial  hearing  at  all. 

Senator  Morgan.  That  is,  that  he  can  be  prevented  from  coming  in 
and  locating  I 
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Secretary  Taft.  Yes,  sir.  I  invite  your  attention  to  this  proviso, 
which  contains  the  provision  that  you  have  referred  to  [reading  from 
p.  2422  of  the  record] : 

^^Providedy  however^  That  the  Commission  shall  have  power  to  ex- 
clude from  time  to  time  from  the  Canal  Zone  and  other  places  on  the 
Isthmus  over  which  the  United  States  has  jurisdiction,  persons  of 
the  following  class  who  were  not  actually  domiciled  within  the  Zone 
on  the  26th  aay  of  February,  1904,  viz :  Idiots,  the  insane,  epileptics, 
paupers,  criminals,  professional  beggars,  persons  afflicted  with  loath- 
some or  dangerous  contagious  diseases;  those  who  have  been  con- 
victed of  felony,  anarchists ;  those  whose  purpose  it  is  to  incite  insur* 
rection,  and  others  whose  presence  it  is  believed  by  the  Conunission 
would  tend  to  create  public  disorder,  endanger  the  public  health,  or 
in  any  manner  impede  the  prosecution  of  the  work  of  opening  the 
canal ;  and  may  cause  any  and  all  such  newly  arrived  persons  or  those 
alien  to  the  Zone  to  be  expelled  and  deported  from  the  territory  con- 
trolled bv  the  United  States,  and  the  Commission  may  defray  from 
the  canal  appropriation  the  cost  of  such  deportation  as  necessary  ex- 
penses of  the  sanitation,  the  police  protection  of  the  canal  route,  and 
the  preservation  of  good  order  among  the  inhabitants." 

It  was  intended  that  that  should  be  under  the  principle  upon  which 
immigration  acts  and  exclusion  acts  are  based ;  and  I  suggest  to  you, 
Senator,  whether  that  would  not  justifv  the  adoption  of  that  proviso? 
Senator  Morgan.  The  same  principle  is  in  common  use  among  the 
municipalities  of  the  United  States  throughout,  where  they  keep  out 
and  drive  out  tramps  and  other  objectionable  characters. 

Secretary  Tapt.  We  used  to  have  a  police  jud^e  whom  we  called 
"  the  big  judge,"  a  man  named  Marchand,  in  Cincmnati,  who  was  fa- 
mous for  telling  people  of  that  sort  to  "  take  the  towpath ;  "  and  that 
was  the  character  of  power  that  he  exercised  in  so  doing. 

Senator  Morgan.  It  is  exercised  in  all  municipalities  in  the  United 
States,  so  far  as  my  observation  has  extended. 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  it  is  a  very  just  power,  notwithstanding 
the  shock  that  you  mention  to  the  Democratic  conscience.  [Laugh- 
ter.] 

Secretary  Taft.  I  spoke  with  deference  to  the  Democratic  con- 
science.    ["Laughter.! 

Senator  Morgan.  1  venture  to  go  a  step  further,  and  I  think  it  is 
a  very  important  step  to  be  consickred,  and  to  say  that  it  is  necessary 
to  the  successful  operation  of  this  canal  that  this  power  should  be 
extended  so  as  to  give  to  the  authorities  in  the  Zone  the  right  to 
expel  any  man,  no  matter  if  he  is  domiciled  there,  or  no  matter  if 
he  is  not  a  recent  arrival — ^the  power  to  expel  him  from  that  Zone  and 
to  prevent  his  entering  it  again. 

I  do  not  wish  to  refer  to  any  political  divisions  in  our  country  or 
any  other  divisions;  but  I  can  easily  see  how  a  class  of  men  who 
have  been  going  about  in  the  United  States,  probably  with  correct 
motives,  and  particularly  what  are  called  walking  delegates,  might 
get  into  that  Zone  and  among  those  twenty  or  thirty  thousand  neathen 

that  we  have  got  to  work  there 

Secretary   Taft.   But   they   are   all   church   members,   Senator. 

*-         ^^  '•■  Digitized  by  Google 
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Senator  Morgan.  Very  good.  There  are  about  as  many  hcathwi 
inside  as  there  are  outside,  anyhow,  I  suppose.  [Laughter.]  But 
they  would  put  them  into  such  shape,  witnout  respect  to  tiieu*  reli- 
gious predilections  or  professions,  as  that  the  work  on  that  canal 
could  be  suspended  in  a  day  and  kept  suspjended  for  months,  at  a 
most  dan^rous  expense,  and  possibly  creating  many  other  difficul- 
ties. I  think  it  is  more  amenaole  to  interferences  or  that  kind  than 
any  other  piece  of  work  that  we  have  ever  had  to  do  or  that  any 
other  nation  has  ever  had  to  do,  and  that  our  experience  is  such  as 
that  we  are  perfectly  justified  in  forecasting  the  occurrence  of  such 
events  and  providing  against  them. 

The  step  further  that  I  would  take  is  this :  I  would  authorize  the 
Commission  to  exercise  that  power  of  expulsion  upon  their  discretion 
and  without  a  hearing,  due  process  of  law  not  being  involved  in  it  at 
all.  Now,  perhaps  that  will  shock  the  conscience  of  a  Bepublican. 
[Laughter.] 

Secretary  Taft.  Well,  Senator,  my  own  has  been  trained  so  much 
by  criticism  of  our  tyranny  in  the  iPhilippines  that  I  am  not  a  bit 
troubled  on  that  score. 

Senator  Morgan.  But  I  think  we  have  in  our  own  system  of  govern- 
ment a  perfect  example  of  the  power  and  the  right  and  the  duty  of 
executing  such  authority  whenever  the  public  necessity  requires,  in 
time  of  peace  as  well  as  in  time  of  war.  Time  of  war  makes  no 
difference  in  the  situation  at  all.  But  in  time  of  peace  the  Govern- 
ment of  the  United  States  has  always  exercised  the  power  and  rig^t 
aiHi  jurisdiction  of  expelling  from  its  military  reservations  any  char- 
acters that  might  be  objectionable,  and  even  any  officer  that  might 
become  objectionable,  any  civilians  that  might  liecome  objectionable 
and  a  danger  to  the  Government  service  within  that  area.  I  have 
conferred  with  General  Davis,  who  is  the  head  of  the  law  division 
of  the  Army— — 

Secretary  Taft.  The  Judge- Advocate-General. 

Senator  morgan.  Yes;  the  head  of  the  law  division  of  the  military 
establishment  of  the  United  States.  I  have  conferred  with  him 
about  this,  and,  while  he  does  not  seem  to  concur  with  me  in  many 
respects,  he  has  presented  me  with  a  very  able  argument^  which  a't 
some  time  I  shall  take  occasion  to  use  in  favor  of  the  exercise  of  sudi 
authority. 

My  proposition  is  this,  and  it  is  the  one  that  I  wanted  you  to  con- 
sider :  That  the  Government  of  the  United  States  has  ample  powa*. 
by  simply  designating  a  certain  area  as  a  military  encampment,  an 
area  over  which  it  has  jurisdiction,  to  introduce  there  the  military 
power,  which  is  summary,  for  the  purpose  of  preserving  order  within 
that  area — ^not  hostility  against  the  United  States  or  anybody  else; 
no  matter  of  that  sort — and  that  it  can  establish  witlun  such  an 
area  its  judicial  authority  to  any  extent  it  sees  proper  to  do,  for  the 
determination  of  those  private  riffhts  or  individual  rights  which  we 
are  now  compelled  to  respect  under  the  laws  of  nations  as  coining 
over  to  us  from  Colombia. 

Secretary  Taft.  I  think  there  is  no  doubt  about  that  The  So- 
preme  Court  has  decided  it  expressly — ^in  a  Louisiana  case,  about 
the  112th  United  States — ^that  a  commanding  general  has  the  ri^t 
to  establish  quasi-civil  courts. 
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Senator  Morgan.  Yes.  That  is  under  the  law  as  it  exists.  The 
court  calls  it  guasi,  because  under  the  law  as  it  exists  there  is  no 
poeitive  provision  for  a  civil  court 

Secretary  Taft.  Yes,  sir ;  that  it  was  inherent  in  the  right  of  a  mili- 
tary commander  to  establish  a  government  whichj  of  course,  would 
be  military,  but  quasi-civil,  according  to  the  form  it  took. 

Senator  Morgan.  Yes.  If  we  are  acting  in  the  Zone  under  the 
law  of  the  land  as  it  came  over  to  us  from  Spain  to  Colombia,  first, 
and  from  Colombia  to  Panama  and  from  Panama  to  us,  we  find  there 
a  broad  and  sufficient  basis  for  the  exercise  of  such  authority  by  the 
Spanish  law  within  any  area  that  is  set  apart  for  military  purposes. 
That  law  is  there,  and  that  would  justify  such  an  action  if  we  had 
no  better  view. 

What  I  propose  in  regard  to  the  form  of  government  in  that  Zone 
is  the  simple  cfeclaration  by  Congress,  as  a  preliminary  to  every  other 
declaration  that  we  may  make  on  the  subject,  that  the  Government  of 
that  Zone  shall  be  the  government  of  a  military  reservation.  That 
does  not  imply  the  exclusion  of  civil  power  or  orthe  Constitution  of 
the  United  States  or  any  right  as  secured  by  it,  unless,  perhaps,  it 
might  be  the  right  of  trial  by  jury  in  criminal  cases,  and  we  have  a 
perfect  right  to  exclude  that  But  I  have  so  firm  a  conviction  that 
we  will  never  get  along  peaceably  with  Panama,  and  never  get  alonff 
successfully  with  the  manag^ent  of  the  labor  in  that  Zone,  and  with 
the  conflicts  and  controversies  that  may  arise  between  contractors  if 
we  divide  the  Zone  up  into  different  contracts  for  building  the  canal — 
my  conviction  is  so  firm  on  that  subject  that  I  think  that  the  law 
ought  to  be  administered  there  in  its  most  intense  form  and  in  the 
most  summary  manner;  not  unjustly,  not  improperly,  but  with  all 
the  power  that  the  Government  of  the  United  States  possesses  of  a 
jurioical  character,  sustained  by  military  authority,  and  also  sus- 
tained by  civil  authority. 

I  wanted  to  bring  this  subject  to  your  attention  in  connection  with 
this  very  law,  which  I  insist  should  be  extended  and  given  greater 
power,  and  which  can  be  done  merely  by  designating  the  character 
of  the  government  as  being  a  government  where  the  civil  authority 
is  not  necessarily  under  allthe  circumstances  and  all  conditions  pre- 
dominant, where  we  have  to  overcome  that  famous  and  splendid 
declaration  to  suit  the  exigencies  of  the  situation.  And  that  can  be 
done  and  has  been  done  authoritatively  under  the  Constitution  of 
the  United  States  within  areas  situated  even  in  the  bosoms  of  different 
States  of  the  American  Union. 

Senator  Hopkins.  Will  you  allow  me  to  interrupt  you  there,  Sen- 
ator! 

Senator  Morgan.  Yes. 

Senator  Hopkins.  Would  it  not  be  necessary  to  have  a  civil  court 
there  in  order  to  settle  the  title  to  the  real  estate  that  is  in  contro- 
versy? 

Senator  Morgan.  You  can  have  a  civil  court  there,  Mr.  Senator,  for 
any  purpose,  but  it  is  subject  to  the  modification  of  Congress. 

Senator  Hopkins.  Yes:  but  what  I  was  getting  at,  Senator 

Senator  Morgan  (continuing).  Overruled,  ir  I  may  use  the  ex- 

Sression,  by  the  main  purpose,  which  is  to  Duild  that  canal  and  to 
o  it  under  the  protection  of  military  power.    That  is  my  idea,  if  I 
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have  been  fortunate  enough  to  express  it  so  that  others  can  under- 
stand it.  And  as  we  are  taking  up  this  great  subject  of  the  govern- 
ment of  that  canal,  I  thought  I  would  present  that  matter  for  your 
reflection,  Mr.  Secretary,  to  see  whether  you  could  not  recommeiid 
to  us  a  system  which  diould  be  dominated  by  the  power  of  the  United 
States,  as  it  is  expressed  in  military  authority,  to  such  an  extent  as  is 
necessary  for  the  preservation  of  every  right  that  the  Government  of 
the  United  States  ought  to  exercise  in  respect  to  this  work,  particu- 
larly the  right  of  expelling  obnoxious  characters. 

In  that  way  interference,  immorality,  all  manner  of  breaches  of  the 
peace  can  be  easily  controlled,  and  you  would  have  a  bayonet  standing 
there  to  inform  people  that  the  power  of  the  United  States  is  there 

{)resent  in  its  every  feature — military,  judicial,  and  executive  and 
egislative — all  the  powers  being  represented.  They  are  easily  to  be 
harmonized  and  made  to  operate  in  conjunction  there — ^much  more 
easily  than  it  can  be  done  in  a  State,  because  that  Zone  is  subject  to 
the  exclusive  jurisdiction  of  Congress,  and  in  that  Zone  Congress 

e>ssesses  every  power  that  it  possesses  in  any  Territory  of  the 
nited  States;  and  more  than  that,  every  power  that  every  State 
possesses  over  the  territory  over  which  it  is  sovereign.  Congress 
possesses  both  of  these  functions  in  regard  to  that  Zone. 

I  merely  wanted  to  get  that  matter  before  the  committee  and  to  g^et 
the  benefit  of  your  reflections  upon  it,  if  you  see  proper  to  consider  it 

You  said  in  your  statement,  Mr.  Secretary:  "The  judicial  system 
consists  of  a  supreme  court  of  three  judges  and  three  courts  or  first 
instance  in  the  tnree  judicial  districts  into  which  the  Zone  is  divided." 

You  suggest  that  that  might  be  reduced  in  numbers? 

Secretary  Taft.  Well,  not  that.  I  do  not  think  you  will  find  that 
General  Davis  thought  that  it  was  a  top-heavy  system  in  that  it  cost 
too  much;  that  there  were  three  judges,  and  that  the  business  there 
did  not  justify  the  employment  of  so  many  judges.  I  quite  agree 
with  that  if  that  were  the  only  consideration  that  ought  to  be  held  in 
mind ;  but  the  reason  why  I  finally  consented  to  the  appointment  of 
the  other  two  judges  was  because  it  seemed  to  me  wise  to  have  some 
method  of  appeal,  and  we  could  not  provide  by  our  legislative  acts 
any  appeal  to  any  Federal  court,  either  to  the  court  of  appeals  of 
the 

Senator  Morgan.  You  mean  the  Commission  could  not  do  it? 

Secretary  Taft.  Yes,  sir.  Congress  had  to  do  that,  and  we  had  to 
act.    We  had  to  do  something. 

Senator  Morgan.  Yes. 

Secretary  Tapt.  So  that  the  making  of  an  appellate  tribunal  con- 
sisting of  three  judges,  although  it  was  quite  expensive  for  so  small 
a  district,  seemed  to  be  the  only  method  of  furnishing  a  proper  safe- 
guard against  the  arbitrary  decision  of  one  judge. 

Senator  Morgan.  So  there  comes  in  a  limitation  upon  the  supposed 
power  of  the  President  under  the  principles  of  the  act  of  1803,  which 
IS  that  he  can  not  create  the  right  of  appeal  or  appellate  jurisdiction 
in  the  Supreme  Court? 

Secretary  Taft.  No,  sir.  • 

Senator  Morgan.  Through  the  act  of  the  Commission? 

Secretary  Taft.  No,  sir.- 

Senator  Morgan.  Then  it  has  got  to  be  done  by  act  of  Congresst 

Secretary  Taft.  Yes,  sip. 
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Senator  Morgan.  And  it  can  not  be  done  in  any  other  way? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  But  you  have  no  doubt  that  it  can  be  done  by  act 
of  Congress? 

Secretary  Taft.  None  at  all. 

Senator  Morgan.  That  court,  then,  would  be  what  we  call  a  United 
States  court,  within  the  Zone  ? 

Secretary  Taft.  No,  sir;  not  if  you  use  it  in  the  technical,  con- 
stitutional phrase. 

Senator  Morgan.  No;  I  mean  a  United  States  court  as  contradis- 
tii^uished  from  the  courts  of  the  United  States. 

&cretary  Taft.  It  would  be  a  court  established  under  the  au- 
thority of  the  Constitution,  which  authorizes  the  Congress  to  make 
needful  rules  and  regulations  for  the  government  of  the  territory  «f 
the  United  States. 

Senator  Morgan.  That  is  right  And  hence  the  term  is  not  for 
Ufe? 

Secretary  Taft.  No,  sir.    It  is  just  like  a  Territorial  court. 

Senator  Morgan.  Just  exactly.  That  is  why  I  call  it  a  United 
States  court,  because  that  has  got  to  be  a  sort  of  fashionable  expres- 
sion in  the  Senate  for  designating  these  courts. 

Secretary  Taft.  I  am  not  up  to  the  fashions  in  the  Senate. 
[Laughter.] 

Senator  Morgan.  Well,  then,  you  have  not  any  doubt  about  the 
power  to  establish  such  a  court  there,  and  the  power  to  give  appellate 
]urisdiction  to  any  of  the  appellate  tribunals  of  the  United  States, 
such  as  the  court  of  appeals  or  the  United  States  Supreme  Court? 

Secretary  Taft.  That  is,  the  power  of  Congress? 

Senator  Morgan.  Yes. 

Secretary  Taft.  No,  sir.  ^ 

Senator  Morgan.  There  is  no  doubt  about  that? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  Well,  I  am  very  glad  to  be  able  to  agree  with  you 
upon  that. 

Senator  Hopkins.  Will  you  allow  me  to  interrupt  you  for  a  mo- 
ment, Senator? 

Senator  Morgan.  Yes. 

Senator  Hopkins.  There  has  been  some  question  among  members  of 
the  committee  as  to  where  the  appeal  shall  be  taken,  whether  to  the 
New  York  appellate  court  or  whether  to  the  Supreme  Court  direct. 
I  would  like  to  have  the  views  of  the  Secretary  as  to  the  court  that 
the  case  should  be  taken  to. 

Secretary  Taft.  I  discussed  that  proposition  with  Senator  Kit- 
tredge  the  other  day,  informally,  after  the  committee  adjourned. 
It  depends  somewhat  upon  the  extent  of  the  appenl  that  you  are 
going  to  grant.  If  you  are  going  to  limit  the  appeal  to  the  con- 
struction of  statutes,  to  constitutional  Questions,  and  to  the  consider- 
ation of  capital  cases,  and,  I  might  add,  to  questions  in  which  the 
United  States  Government  has  an  interest,  then  I  should  think  that 
it  would  be  wise  to  limit  the  appeal  to  the  Supreme  Court  of  the 
United  States,  because  that  is  the  class  of  cases  that  now  go  directly 
to  the  Supreme  Court  of  the  United  States  from  circuit  courts. 

But  if  you  expect  to  enlarge  the  right  of  appeal  so  as  to  include 
cases  by  reason  of  the  money  value  involved,  or  if  you  expect  to 
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enlarge  it  so  as  to  include  felonies  not  capital,  in  which  a  conviction 
does  not  involve  capital  punishment,  then  I  should  think  it  M'ise  to 
let  that  class  of  cases  go  to  the  cii'cuit  court  of  appeals  for  the  fifth 
circuit;  for,  while  New  York  is  practically  as  convenient  lo  the 
Isthmus  as  New  Orleans,  it  is  not  quite  so  near,  and  the  New  York 
court  of  appeals  is  so  loaded  with  business  that  the  circuit  court  of 
appeals  oi  the  fifth  circuit  could  more  rapidly  dispose  of  the  cases 
brought  before  it.    Have  I  answered  your  question,  Senator? 

Senator  Hopkins.  Yes;  I  think  so.  There  is  one  other  question 
that  I  want  to  ask:  In  the  case  of  a  man  convicted  of  a  felony  there, 
the  constitutional  Question  could  be  raised  as  well  as  in  a  case  where 
the  criminal  is  to  be  executed,  could  it  not? 

Secretary  Taft.  The  constitutional  question  could. 

Senator  Hopkins.  Yes. 

Secretary  Tajt.  It  can  now. 

Senator  Hopkins.  Yes. 
.  Secretary  Taft.  And  if  raised  the  case  goes  directly  to  the  Supreme 
Court,  and  then  the  Supreme  Court  takes  jurisdiction  of  the  whole 
case,  although  the  reason  by  which  it  gets  jurisdiction  is  the  occur- 
rence of  the  constitutional  question. 

Senator  Morgan.  There  is  another  branch  of  the  jurisdiction  that 
I  think  ought  to  be  vested  in  that  court  that  we  have  given  no  dis- 
cussion to,  at  least  in  this  committee,  and  I  have  not  neard  of  any 
discussion  anywhere  else  about  it,  and  that  is  the  admiralty  juris- 
diction. 

Secretary  Tatt.  I  should  think  that  the  admiralty  jurisdiction, 
especially  when  the  canal  is  constructed,  would  be  exceedingly  im- 
portant; but  my  understanding  is  that  under  this  act  of  1803  there 
would  be  no  difficulty  in  giving  that  court  admiralty  jurisdiction. 

Senator  Morgan.  Yes. 

Secretary  Taft.  Merely  by  the  legislature — whether  the  Commis- 
sion or  whatever  other  body  the  President  should  constitute  as  the 
legislative  body. 

Senator  Morgan.  The  Commission  have  established  two  ports 
there,  Ahcon  and  Cristobal,  and  the  Senate  at  least  has  voted  at  this 
session  of  Congress  to  regard  those  as  ports  of  the  United  States  for  all 

Eurposes.  The  vote  was  taken  on  the  ship-subsidy  bill,  and  I  do  not 
now  whether  it  is  going  to  pass  or  not,  but  the  Senate  has  expressed 
itself  deliberately  upon  the  proposition  that  those  are  ports  of  the 
United  States.  Being  so  remote  from  our  part  of  the  continent,  I 
suppose  that  an  act  of  Congress  conferring  admiralty  jurialiction 
upon  the  judge  or  judges  within  the  Zone  would  be  presently  of  ffreat 
importance,  and  that  we  need  not  wait  for  the  completion  of  the 
canal. 

Secretary  Taft.  I  should  think  so. 

Senator  Morgan.  Because  collisions  and  difficulties  of  a  maritime 
sort  will  occur,  and  we  should  have  a  court  there  to  settle  them. 

Secretary  Taft.  Yes,  sir.  In  the  Philippines — and  I  speak  of  that 
because  you  will  understand.  Senator,  that  the  law  that  comes  down 
there  is  quite  like  that  that  we  have  in  the  Isthmus 

Senator  Morgan.  Yes. 

Secretary  Taft.  It  is  of  Spanish  descent,  so  to  speak. 

Senator  Morgan.  It  is  the  same  law  really,  in  a  general  sense. 
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Secretary  Taft.  Yes.  In  the  Philippines  the  admiralty  questions 
were  disposed  of  in  a  most  informal  way  by  an  executive  officer,  the 
captain  of  the  port  So  that  admiralty  [jurisdiction  there,  although 
expressly  eonferred  by  Congress,  is  very  little  used.  With  American 
ships  and  with  the  tradition  among  American  shipmasters  that  they 
musr  go  into  an  admiralty  court,  I  have  no  doubt  that  the  court,  if 
given  that  jurisdicti^  would  find  something  to  do. 

Senator  Mobgan.  Well,  I  should  suppose  that  they  would  find  a 
great  deal  to  do,  possibly,  upon  the  coastwise  laws — adjudications  in 
regard  to  intervaitions,  and  so  forth. 

oecretary  Taft.  That  may  occur  now  that  there  is 

Senator  Morgan.  That  may  occur  at  any  time? 

Secar^tary  Taft.  Now  that  there  is  a  motive  for  evading  that  law. 

Senator  MosoAN.  Yes. 

(Thereupcm  the  committee  took  a  recess  until  2  o'clock  p.  m.) 

AFTER  RECESS. 

STATIMIVT  07  HOV.  WILUAlf  H.  TAFT— Continued. 

Senator  Morgan.  In  your  remarks,  Mr.  Secretary,  you  say : 

"With  deference  to  the  suggestion  which  has  been  made  here,  I 

venture  to  point  out  that  were  the  Zone  to  be  put  under  a  military 

government,  <»r  to  be  constituted  a  military  reservation,  the  only 

«.  method  of  trial  would  be  by  court-martial,  which  is  not  supposed  to 

be  »ny  less  summary  than  the  trial  before  civil  judges." 

Secretary  Taft.  Of  course  that  is  not  true  with  the  suggestions 
you  have  made,  Senator;  and  I  quite  concur  that  it  is  possible,  imder 
a  military  ^vemment.  to  have  civil  courts. 

Senator  Morgan.  The  only  question  would  be  about  the  supremacy 
of  the  civil  over  the  military  authority  in  that  Zone  or  military  res- 
ervation, which  could  be  regulated  by  parceling  out  the  jurisdic- 
tions, if  we  chose? 

Secretary  Taft.  Yes,  sir.  I  presume  that  under  such  a  govern- 
ment constituted  by  Congress — 1  never  have  thought  of  the  power 
to  establish  a  military  government  under  those  circumstances,  but 
my  presumptions  are  ordinarily  in  favor  of  any  power  that  Conffress 
chooses  to  exercise — and  assuming  that  power,  Congress  coula  no 
doubt  establish  civil  courts,  even  imder  a  military  government,  and 
give  an  apnea!  to  the  Supreme  Court. 

Senator  Morgan.  And  leave  the  civil  courts  in  the  full  possession 
of  their  jurisdiction,  untrammeled  by  the  presence  of  the  military? 

Secretary  Taft.  I  think  so ;  yes,  sir. 

Senator  Morgan.  You  say,  "  Senor  F.  Mutis  Duran  is  a  citizen  of 
the  Republic  of  Panama,  one  of  the  leading  lawyers  of  the  Republic, 
who  speaks  English  and  is  an  authority  on  civil  law." 

I  have  a  doi3)t,  Mr.  Secretary,  which  I  hope  you  will  be  able  to 
resolve,  as  to  the  power  of  the  Government  of  the  United  States  to 
con&r  a  part  of  the  judicial  authority  of  our  Constitution  and  Gov- 
ernment upon  one  who  is  not  a  citizen  of  the  United  States. 

Secretary  Taft.  I  think  that  can  be  done  unless  there  is  a  specific 
inhibition;  and  it  has  been  done,  so  far  as  the  Executive  is  concerned, 
in  the  appointment  of  consular  agents  and  vice-consuls,  and  even 
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consuls.  Unless  forbidden  by  Congress,  I  do  not  know  why  there 
would  be  any  less  power  to  appoint  a  jud^  who  was  not  a  citizai 
than  there  would  be  to  aopoint  a  member  of  the  executive.  In  other 
words,  I  do  not  see  the  distinction  between  the  three  powers  in  that 
refi^ard. 

Senator  Morgan.  On  the  part  of  the  President,  it  seems  to  me  that 
the  distinction  would  be  that  in  the  appointment  of  foreign  minis 
ters,  consuls,  and  other  representatives  of  the  (Jovemment  abroad, 
he  acts  imder  his  diplomatic  powers  conferred  in  the  Constitution; 
while  in  the  appointment  of  a  jud^  of  a  court  he  acts  under  the 
Constitution  oi  the  United  States  and  within  the  realm  of  the  United 
States. 

Secretary  Taft.  With  deference.  Senator,  it  seems  to  me  that  the 
President,  the  Congress,  and  any  of  us  that  assume  any  authority 
to  do  anything,  act  under  the  Constitution;  and  the  question  is  how 
the  Constitution  affects  us  in  what  we  are  doing.  Now,  where  there 
is  no  express  prohibition,  I  do  not  see  where  any  implication  would 
arise  that  would  prevent  the  appointment  of  a  judicial  rather  than 
an  executive  oflBcer  who  may  not  be  a  citizen  oi  the  United  States. 
T  have  never  examined  the  question  carefully;  perhaps  you  have; 
but  I  had  supposed  that  to  be  the  result. 

Senator  Morgan.  I  have  never  examined  it  with  a  view  to  any 

g articular  case,  because  I  do  not  remember  that  any  case  of  that  sort 
as  ever  occurred,  where  a  noncitizen  has  been  appointed  under  the 
Executive  authority  to  an  office  to  be  executed  entirely  within  the 
United  States. 

Secretary  Taft.  I  agree  that  it  is  an  anomalous  precedent,  but 
anomalous  because  the  situation  is  rather  anomalous  there. 

Senator  Morgan.  I  acree  that  the  situation  is  anomalous,  but  I 
think  that  renders  care  for  the  preservation  of  the  constituti(»ality 
of  our  action  more  important  than  if  it  were  not 

Secretary  Taft.  Do  you  feel  quite  sure  that  that  is  the  wav  to 
feel.  Senator,  when  you  come  to  the  question  of  excluding  people  from 
the  Isthmus? 

Senator  Morgan.  Oh,  I  put  that  on  the  military  power;  not  the 
judicial. 

Secretary  Taft.  I  am  not  positive  with  regard  to  that  matter. 
That  is  my  impression  only — ^that  there  is  no  limitation  upon  the 
power,  and  if  you  were  to  have  to  make  selections  of  judicifJ  officers 
under  circumstances  like  those  that  prevail  in  the  Isthmus— they  are 
not  at  all  unlike  those  that  prevail  in  the  Philippines — you  would 
find  it  rather  difficult  to  get  judicial  officers  of  suffici^  legal  ca- 
pacity and  learning  who  speak  both  Spanish  and  English,  who 
speak  two  languages,  and  who  are  sufficiently  familiar  wi£  the  local 
laws  to  form  part  of  the  court. 

Senator  Morgan.  That  difficulty  could  be  overcome  by  removing 
their  local  laws  and  substituting  Congressional  or  isthmian  legisla- 
tive action. 

Secretary  Taft.  I  think  it  is  unwise  generally  when  you  go  into 
a  new  coimtry — or,  rather,  a  coimtry  to  which  we  are  new — to  attempt 
to  remove  the  local  laws  that  have  grown  out  of  the  customs  and  with 
which  the  people  are  so  very  familiar.  Of  course  I  do  not  mean 
laws  like  judicial  procedure,  or  the  laws  defining  the  relation  of  the 
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people  to  the  Government ;  I  mean  the  laws  that  control  the  rights 
of  individuals  witfi  other  individuals.  It  is  generally  contrary  to 
good  policy  to  attempt  to  introduce  new  things  for  people  that  have 
Been  accustomed  to  and  get  along  very  well  under  the  laws  thereto- 
fore in  force. 

Senator  Morgan.  That  is  true  where  you  are  attempting  to  con- 
duct civil  government  for  the  sake  of  governing  a  certain  place  or 
a  section  or  a  country.  But  this  canal  proposition  that  we  are  try- 
ing to  work  out  is  altogether  different  from  that,  as  the  President 
has  announced  in  his  determination  in  respect  of  the  establishment 
of  government  there — ^that  it  is  not  for  the  purposes  of  colonization 
of  any  part  of  that  country  for  legislative  or  other  civil  uses^  but  for 
the  purpose  of  constructing  the  canal.  And  therefore  I  bebeve  that 
any  Spanish  law  there — we  will  call  it  Spanish,  because  it  came 
over  to  us  from  Spain — no  matter  if  it  is  a  good  one,  ought  to  be 
supplemented  by  an  American  act,  either  an  isthmian  act  or  other 
act  of  Congress,  and  that  everything  inside  of  that  Zone  ought  to 
be  American — ^that  is  my  view  of  it — in  order  to  make  it  successful. 
Then  you  get  rid  of  the  questions  that  must  arise  every  day. 

For  instance,  there  is  a  judge  who  is  a  citizen  of  Panama.  The 
people  living  in  that  Zone  are  not  affected  as  to  their  citizenship 
of  tne  Republic  of  Panama  by  anything  that  we  have  done,  or,  per- 
haps, by  anything  that  we  propose  to  do.  The  citizens  of  the  United 
States  who  are  there  have  retained  their  citizenship,  and  so  the  em- 
ployees of  the  canal  have  retained  tlieir  citizenship;  and  we  have  a 
great  variety  of  citizenships  within  the  Zone.  Now,  it  is  not  neces- 
sary, it  seems  to  me,  and  I  think  it  is  dangerous,  to  have  a  code  of 
laws  there  which  one  class  of  people,  who  are  citizens  of  Panama,  are 
controlled  by  and  are  used  to,  and  to  which  our  people  who  go  there 
are  entirely  unaccustomed. 

Of  course  the  problem  would  work  out  in  the  course  of  administra- 
tion into  a  great  many  different  controversies — a  great  many.  But 
if  a  citizen  of  Panama  is  sued  by  a  citizen  of  the  United  States  in 
that  Zone,  the  question  at  once  recurs  whether  we  shall  appeal  to  a 
citizen  of  Panama  who  is  on  the  bench  to  decide  the  case,  because 
he  is  better  informed  about  the  law  of  Spain  than  anybody  else,  or 
whether  the  American  jud^e  shall  have  a  word  to  say  about  it,  or  im- 
portant influence  in  the  trial. 

I  think  it  is  unfortunate  that  there  is  any  admixture  of  citizenship 
upon  that  bendi.  I  think  we  had  better,  as  it  is  an  easy  matter,  or 
at  least  comparatively  an  easy  matter,  to  have  American  laws  and 
American  judges  to  administer  them.    That  is  my  judgment. 

Secretary  Taft.  Certainly  if  the  committee  or  if  Congress  think 
that  that  is  the  best  policy,  1  would  not  say  a  word  to  dissuade  them 
from  it. 

Senator  Morgan.  No;   I  suppose  not.    I  called  your  attention  to 
it  merely  with  a  view  of  getting  your  opinion  upon  that  subject. 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  You  speak  of  a  "  passive  resistance  "  of  the  Gov- 
ernment and  people  of  Panania,  those  who  reside  outside  of  the  Zone 
and  those  who  reside  in  it,  which  they  exercised  to  such  an  extent  that 
it  was  nec^sary  to  provide  for  its  removal  or  its  modification  by  an 
agreenaent  with  that  Government.  I  suppose  that  passive  resist^ce 
had  reference  almost  entirely  to  questions  of  trade!     --y  ^--^.- 
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Secretary  Taft.  What  I  meant  there  was  this — I  suppose  "  paasiTe 
resistance"  is  the  proper  term  to  apply;  General  Davis  wul  con- 
firm what  I  say  in  that  regard,  I  am  sure— that  it  was  manifested  in 
a  declination  to  make  any  adjustment  on  the  various  questions  that 
you  can  readily  understand  had  to  be  adjusted  in  order  that  we  should 
get  along  with  them  at  all,  as  to  jurisdiction  along  the  boundary,  the 
carrying  out  of  the  delimitation  agreement,  the  marking  of  it,  and  the 
other  matters  that  have  to  be  settled  if  you  are  going  to  live  in  the 
same  family  with  a  man.  As  to  those  things  they  simply  sat  quietly, 
and  would  not  do  anything  tiiat  the  General  was  anxious  to  have 
them  do.    That  is  what  I  meant 

Senator  Morgan.  Yes ;  I  see. 

Secretary  Taft.  Not  that  they  resisted  anything  that  the  Grenoid 
had  the  jurisdiction  to  carry  out. 

General  Davis.  It  was  a  question  of  a  reciprocal  trade  arrange- 
ment. ' 

Secretary  -Taft.  Yes;  it  was  a  question  of  a  reciprocal  trade 
arrangement. 

Senator  Morgan.  Very  well;  that  presents  a  situation  that  I  am 
very  anxious  to  get  your  views  about  and  your  recommendations  to 
Congress  upon.  Greneral  Davis  found  himself  embarrassed  with  re- 
spect to  what  we  call  "  passive  resistance  "  by  the  fact  that  the  Hay- 
Varilla  treaty  did  not  specifically  provide  power  in  him  or  in  the 
Government  of  the  United  States  to  dispose  of  the  question  by  the 
decree  of  our  own  Government? 

Secretary  Taft.    Do  you  mean  as  to  the  boundary? 

Senator  Morgan.  As  to  all  of  these  questions. 

Secretary  Taft.  Yes. 

Senator  Morgan.  I  think  I  may  take  the  liberty  of  sajdng,  in  ord^ 
to  justify  my  anxiety  in  having  this  matter  properly  understood  in 
limine — ^I  do  not  mean  in  your  examination,  but  in  our  l^islation— 
that  at*  the  time  the  Hay- v  arilla  treaty  was  pending  in  the  Senate 
there  was  opposition  to  its  ratification,  and  various  amendments  w^ 
suggested  with  a  view  of  providing  for  a  more  specific  delimitation 
of  the  boundaries  of  tho?e  two  cities,  which  up  to  that  time  had  had 
no  boundaries  at  all ;  and  also  some  more  specific  provisions  in  regard 
to  the  commercial  intercourse  between  the  Zone  and  the  other  parts 
of  the  Republic,  relating  to  trade,  etc  The  hurry  of  putting  thitnigfa 
the  ratification  of  the  treaty  prevented  ttie  consideration  of  those 
amendments. 

Secretary  Taft.  If  you  will  permit  me  to  interject  there,  Senator, 
I  found  in  an  examination  some  few  days  ago  with  a  view  to  this 
hearing  that  there  had  been  some  correspondence  between  Mr.  Bu- 
nau-Varilla  and  Mr.  Loomis,  of  the  State  Departmenl^  on  the  ques- 
tion of  the  boundaries  of  Colon  and  Panama.  He  didL  not  say  that 
there  were  any  limits,  but  he  said :  "  Of  course  what  that  means  is 
that  the  boundaries  are  the  boundaries  of  the  buildings  that  consti- 
tute the  cities." 

Senator  Morgan.  Yes;  well,  we  had  several  opinions  from  Mr. 
Bunau-Varilla  upon  that  and  other  questions  connected  with  that 
treaty  while  we  were  considering  it,  and  we  did  not  arrive  at  any 
definition  beyond  that  va^e  one  that  General  Davis  encountered 
when  he  came  to  exercise  his  functions  there;  he  found  himself  par- 
alyzed because  he  did  not  know  how  far  his  juxisdictuHi  went    Now, 


INVESTIGATION    OF   PANAMA   CANAL   MATTEUS.  2741 

Geueral  Davis  has  obtained,  by  negotiation  and  by  a  modus  vivendi, 
a  delimitation  of  those  boundaries  which,  I  suppose,  is  entirely  satis- 
factory? 

SecretaiT  Taft.  Yes,  sir.  We  amplified  it  a  little  bit,  the  General 
and  I,  in  December,  1904,  by  obtaining  from  them  an  admission  of 
certain  marks  in  the  harbors.  We  got  a  statement  that  the  lines 
should  run  across  certain  rocks  or  islands,  which  somewhat — I  do  not 
know  that  it  enlarged,  but  it  certainly  fixed  a  satisfactory  harbor  for 
Ancon.  One  difficulty  about  the  whole  matter  was  that  as  the  canal 
Ime  runs  out  from  La  Boca,  in  Ancon,  it  runs  into  and  takes  up  the 
best  holding  ground,  the  best  place  for  harbor  purposes  that  there  is 
near  Panama — that  is,  just  unaer  the  islands  of  Naos  and  Flamenco; 
I  think  those  are  the  names;  and  the  people  in  Panama  were  rather 
disposed  to  claim  that  that  was  the  harbor  of  Panama.  The  claim 
had  a  good  deal  of  force,  because  the  large  steamers  had  always 
anchored  there.  But  we  were  able,  in  this  modus  vivwidi,  to  run  a 
line  which  included  that  in  the  Zone,  with  the  understanding  that  the 
ships  of  either  nation  might  use  that  harbor  indiscriminately. 

Senator  Morgan.  It  becomes  important,  in  my  view,  at  least,  fls  we 
are  about  to  legislate  for  the  establishment  of  a  goveritment  of  a  n^ore 
permanent  character  than  we  have  had  there,  that  we  should  enact  (as 
I  think  we  have  perfect  power  to  enact)  within  the  limits  of  that  Zone 
the  delimitations  of  these  two  cities  and  also  of  those  bays;  so  that 
hereafter,  when  we  want  to  know  how  far  the  power  of  government 
extends  there,  we  will  have  nothing  to  do  but  refer  to  the  act  of 
C!ongress. 

S^retary  Taft.  That  will  greatly  help  the  Executive;  I  can  say 
that. 

Senator  Morgan.  I  know;  and  the  Executive  ought  to  be  assisted 
in  that  direction. 

Senator  Kittredge.  Senator,  perhaps  I  do  not  auite  understand 
you.  Do  I  understand  that  Congress  can  legislate  along  the  lines  of 
that  modus  vivendi  relative  to  the  delimitation  of  the  iS)ne? 

Senator  Morgan.  Yes;  or  any  other  line  that  it  sees  proper  to 
determine,  because  Congress  is  sovereign  over  that  entire  Zone,  ex- 
cept so  far  as  Congress  has  yielded  its  sovereignty,  and  with  the 
further  exception  of  the  reservation  of  the  rights  of  the  Government 
of  Panama  within  the  cities  of  Colon  and  Panama.  Besides  that, 
Congress  is  sovereign  over  the  country,  as  much  so  as  it  is  over  a  Ter- 
ritory of  the  United  States  anywhere.  So  I  think  that  the  declara- 
tion by  Congress  of  its  rights  or  of  its  authority,  following,  as  it 
seems  to  be  exactly  right  to  do,  the  delimitations  that  have  already 
been  established,  ought  to  be  express  and  without  reservation. 

Senator  Kfttredge.  The  thought  that  I  had  in  mind  was  that  pos- 
sibly a  treaty  would  be  necessary  in  order  to  settle  that  question. 

Senator  Morgan.  I  do  not  think  a  treaty  is  necessary,  because  of 
the  broad  fact  that  jurisdiction  and  sovereign  jurisdiction  is  con- 
ferred upon  the  United  States  within  that  Zone,  subject  only  to  settle- 
ment as  to  certain  delimitations.  That  government,  by  a  modus 
vivendi,  has  agreed  to  a  settlement  of  those  demarcations. 
Secretary  Taft.  May  I  interject  a  moment.  Senator? 
Senator  Morgan.  Yes. 

Secretary  Taft.  It  is  true  that  Congress  has  complete  jurisdiction 
over  the  2k)ne.  but  that  does  not  help  you  if  you  do  not  know  what 
the  Zone  IS.  ^ 
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Senator  Morgan.  That  is  exactly  what  I  propose  to  do,  to  settle  it 
by  an  act  of  Congress. 

Secretary  Taft.  And  of  course  Congress  can  exercise  the  poUtical 
power  of  aeclaring  what  the  jurisdiction  of  this  country  is. 

Senator  Morgan.  That  is  it ;  and  that  settles  it. 

Secretary  Taft.  It  settles  it  so  far  as  this  country  it  concerned;  it 
does  not  necessarily  settle  it  so  far  as  the  other  country,  which  is  also 
interested  in  it,  is  concerned. 

Senator  Morgan.  It  settles  it  so  far  as 

Secretary  Taft.  So  far  as  the  action  of  the  Executive  is  concerned. 

Senator 'Morgan.  Yes;  and  the  judiciary.  The  Supreme  Court 
would  follow  that  political  demarcation. 

Secretary  Taft.  Yes;  that  is  true.  But  ordinarily  when  you  are 
dealing  with  another  nation  and  the  question  of  jurisdiction  arises 
it  is  settled  by  treaty  and  not  by  act  of  Congress. 

Senator  Morgan.  It  is  settled  here  temporarily  and  provisionally 
by  a  modus  vivendi. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  So  we  have  the  agreement  of  that  Gt)vemment 
consenting  to  this  arrangement  as  to  the  delimitation. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  We  have  that 

Secretary  Taft.  For  temporary  purposes. 

Senator  Morgan.  That  is  to  say,  the  agreement  is  a  temporary  one, 
but  for  the  purposes  of  jurisdiction? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Now,  then,  if  we  put  a  declaration  in  any  bill  we 
offer  here  affirming  that  delimitation,  prescribing  the  boundaries  as 
they  are  fixed  there,  and  as  I  suppose  they  ought  to  be  properly  fixed, 
as  to  the  bavs  and  also  as  to  the  cities,  that  ends  it  so  far  is  we  are  con- 
cerned, and  leaves  to  Panama  the  opportunity  (I  will  not  say  the 
right)  to  say  something  against  it.  !Now,  acting  in  a  sense  of  perfect 
justice,  and  acting  with  the  consent  of  the  "  powers  that  be  "  there,  as 
we  have  in  respect  to  this  matter,  I  think  that  we  ought  to  put  an  end 
to  all  further  disputation  about  this  very  important  practical  question 
by  making  the  declaration  of  Congress  to  confirm  and  to  coniorm  to 
this  delimitation. 

Secretary  Taft.  For  practical  purposes,  I  have  no  doubt  that  the 
present  delimitation  will  continue  and  not  be  objected  to,  although 
there  is,  as  you  remember.  Senator,  and  as  you  yourself  pointed  out, 
in  the  twelfth  article  of  this  modus  vivendi,  a  provision  that  makes  it 
a  modus  vivendi  in  not  affecting  the  permanent  construction  of  the 
treaty. 

Senator  Morgan.  Yes. 

Secretary  Taft.  But  I  think  practically  it  settles  the  matter  so  fer 
as  the  boundaries  of  the  Zone  as  at  present  constituted  are  concerned. 
When  I  say  "  as  at  present  constituted,"  I  mean  so  far  as  we  now  an- 
ticipate  we  may  need  territory  in  that  Zone.  But  I  beg  to  call  atten- 
tion to  the  fact  that  the  treaty  is  usefully  framed  to  extend  that  terri- 
torial jurisdiction  as  it  may  be  necessary  for  us  to  take  other  lands 
for  use  in  the  canal  construction,  and  that  the  same  jurisdiction  will 
attach  to  them  when  it  is  found  that  they  are  necessary  for  our  use 
as  now  attaches  to  the  Zone  as  delimited  by  General  Davis. 
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Senator  Morgan.  Now,  Mr.  Secretary,  the  right  of  extending  and 
expanding  our  jurisdiction  to  meet  future  necessities  is  provided  for 
in  the  Hay-Varilla  treaty  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  The  right  to  do  that? 

Secretary  Tatt.  Yes,  sir. 

Senator  Morgan.  The  question  as  to  the  extent  of  that  Jurisdiction 
is  limited  only  by  one  expression  in  the  treaty,  so  far  as  I  remember. 
That  is  that  the  United  States  has  the  right  to  extend  its  jurisdic- 
tion (that  means  possession  and  everything  connected  with  jurisdic- 
tion) over  other  areas  that  contribute  their  waters  to  the  canal,  or 
any  other  matters  that  may  be  necessary — for  instance,  contributions 
of  stone  or  anything  else  that  might  be  necessary — and  that  that  ques- 
tion is  left  to  the  TJnited  States  to  determine  by  law. 

That  is  my  construction  of  that  treaty,  and  I  think  that  when  we 
arrive  at  a  construction  of  the  treaty  that  we  can  all  agree  to,  if  we 
can  agree  to  it,  we  ought  then  to  express  that  construction  in  regard 
to  these  matters  by  acts  of  Congress,  either  now  or  as  the  expansion 
of  the  work  may  require  hereafter,  but  that  it  should  always  be  a 
Inatter  that  Congress  has  the  right  to  determine  within  the  meaning 
and  the  purpose  of  the  Ilay-Varilla  treaty.  That  treaty  settles  our 
rights,  but  does  not  define  them  in  every  respect,  and  they  must  be 
defined,  in  my  judgment,  by  an  act  of  Congress.  That  settles  it; 
that  puts  our  courts,  our  Supreme  Court  and  all  our  courts,  under 
the  duty  of  following  this  political  declaration  (for  it  is  only  a  polit- 
ical declaration)  as  5)  the  jurisdictional  powers  of  the  United  States. 

That  being  settled  in  our  courts,  and  being  settled  justly,  we  have  to 
take  t^e  risk  of  Panama  making  a  row  about  it,  and  I  have  not  any 
doubt  that  she  will  make  every  one  that  she  can  conjure  up.  I  have 
not  any  doubt  that  in  our  future  relations,  no  matter  how  pacific  and 
kindly  they  may  be,  there  will  always  be  enough  Spanish  assertion  and 
aggression  down  there  to  make  questions.  I  think  we  ought  to  settle 
them  as  we  go,  but  I  merely  wanted  to  get  your  views  alS)ut  that,  to 
see  whether  we  probably  could  agree  or  do  agree  in  r^ard  to  the 
meaning  of  the  Hay-Vanlla  treaty. 

Senator  Kittrbdgb.  May  I  ask  a  question  there,  Senator  Morgan? 

Senator  Morgan.  Certainly. 

Senator  Kittredge.  As  I  understand  you,  Mr.  Secretary,  you  think 
that  this  matter  of  delimitation  should  be  determined  by  treaty,  if 
there  is  any  necessitv  for  so  doing^  rather  than  bv  legislation? 

Secretary  Tatt.  Yes,  sir ;  but  I  doubt,  now,  the  necessity  of  doing 
anything  more  than  we  have  done  thus  far.  In  other  words,  I  do 
not  thii^  that  Congress  need  delay  at  this  time.  I  think  we  are 
getting  along  very  well  as  to  the  delimitation.  Of  course  if  you 
could  do  everything  in  advance  it  might  facilitate  matters;  but  I 
think  that  is  one  or  the  things  that  could  be  delayed. 

Senator  Kittredge.  The  point  that  I  was  getting  at,  and  the  one 
that  I  suggested  to  Senator  Morgan  a  moment  ago,  was  whether  that 
subject  of  the  delimitation  of  ttie- cities  of  Panama  and  Colon,  as 
respects  the  Zone^  was  not  a  proper  subject  for  treaty  rather  than 
Congressional  action? 

Secretary  Taft.  T  think  so;  yes,  sir. 
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Senator  Morgan.  Well,  as  I  am  in  disagreement  with  both  of  the 
gentlemen  upon  that  proposition,  I  wish  to  go  into  it  a  little  further, 
to  see  if  we  can  not  finally  come  to  a  ground  upon  which  we  can  agree. 

This  delimitation,  and  all  the  other  provisions  in  the  paper  we  call ' 
the  modus  vivendi,  have  been  settled  temporarily  and  provisionally. 
They  have  never  been  ratified  by  the  Senate,  so  that  they  are  not 
treaties.    They  have  never  been  submitted  to  the  Senate.    The  treaty 
power  does  not  come  in  to  aid  the  transaction  at  all. 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  Tney  are  in  virtue  of  the  legislative  and  execu- 
tive powers  of  the  President.  Now,  has  either  party  the  le^l  ri^t, 
under  the  laws  of  nations,  to  recede  from  this  modus  vivendi  at  any 
timet 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  at  their  own  will? 

Secretary  Taft.  Yes,  sir.  I  understand  that  that  is  really  what 
constitutes  a  modus  vivendi. 

Senator  Morgan.  Yes.  So  that  Panama  has  it  in  her  power  to 
change  these  delimitations  of  everything  and  all  of  the  provisions  of 
that  modus  vivendi  by  simply  notifymg  us  that  she  revokes  the 
agreement? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  do  not  like  that  situation,  and  I  would  like 
very  much  to  remedy  it;  and  I  venture  to  suggest  that  under  the  Hay- 
Varilla  treaty  the  real  remedy  for  it  is  by  an  act  of  Congress  and  not 
by  a  new  treaty.  I  very  much  deplore  the  effects  of  our  entering 
upon  new  negotiations  to  perfect  the  Hay-Varilla  treaty,  because  I 
have  had  assurances  from  that  region  of  the  world,  from  men  that  I 
think  are  entitled  to  be  heard,  at  least,  that  if  the  Hay-VariUa  treaty 
had  been  sent  back  there  for  ratification  with  any  amendment  on  it 
at  all  it  would  not  have  been  ratified ;  that  there  was  an  opposition 
among  a  certain  set  there  (I  do  not  know  whether  it  is  the  literals  or 
the  conservatives)  to  this  treaty,  which  will  manifest  itself  whenever 
we  undertake  to  improve  it  by  negotiations. 

And  I  think  that  it  is  a  very  important  duty  that  after  we  have 
ascertained  what  our  legal  rights  are,  as  fixed  by  that  treatr,  tbev 
should  be  declared  by  an  act  of  Congress,  so  as  to  put  an  end  to  aU 
doubt  as  to  the  effect  of  the  modus  vivendi,  or  any  part  of  it,  as  we 
may  prefer  to  designate.  It  is  in  that  view  that  I  really  brought 
the  subject  to  your  attention,  because  I  saw  (and  we  have  all  seen, 
of  course)  that  it  is  a  very  serious  matter  to  go  back  before  the 
Panama  Government  admitting  the  inefficiencies  and  imperfectiwis 
of  the  Hay-Varilla  treaty,  which  would  be  necessary  in  the  event 
that  we  went  there  to  improve  it,  and  resorting  to  their  further  con- 
sent to  arranging  these  very  matters  that  you  have  arranged  in  that 
modus  vivencfi. 

I  propose  that  with  the  exception  of  the  postal  matters,  the  finance 
ciuestion,  and  a  certain  phase  or  the  trade  question,  we  put  a  provisi(Hi 
in  the  act  of  government  enacting  that  modus  vivendi  as  a  permanent 
establishment  so  that  they  can  not  get  behind  it  I  do  not  propose 
to  try  to  corral  them  and  put  them  in  by  threats,  or  anything  of  that 
sort,  but  to  take  such  a  view  of  this  subject  as  the  Congress  of  the 
United  States  and  the  President  (for  he  has  to  act  upon  everyttiing 
we  do)  shall  be  willing  to  adopt  as  being  entire!;^  1^  and  eaiinij 
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within  the  limits  of  the  treaty  specifications.  But  the  expression  is 
in  an  act  of  Congress,  and  that  asserts  the  political  power  of  the  Gov- 
ernment of  the  United  States  to  define  in  actual  legislation  what  that 
treaty  means. 

Senator  Dbtdek.  Senator  Morgan,  how  could  you  bind  the  other 
party  by  an  act  of  our  Congress? 

Senator  Morgan.  Because  the  delimitation  that  is  made  there  (and 
I  will  take  that  as  a  mere  illustration  of  the  answer  I  propose  to 
make  to  you,  for  there  are  several  points  that  it  would  reach  to)  is, 
in  my  jud^ent,  entirely  within  the  power  of  Congress;  and  that  is 
the  most  difficult  question  we  have  to  deal  with— the  delimitation  of 
bays  and  the  cities.  I  believe  it  is  entirely  within  the  power  of  Con- 
gress under  the  Hay-Varilla  treaty,  and  exactly  in  conformity  with 
Bie  treaty,  that  we  should  make  the  delimitation  by  act  of  Congress. 
Extending  that  view  to  the  other  questions,  it  would  seem  to  be- 
come very  mudb  more  apparent  that  we  certainly  have  a  right  to 
establish  the  postal  system  in  that  Zone  without  any  sort  of  consent 
or  arrangement  with  the  Panama  Government.  We  have  the  right 
under  the  treaty  to  admit  ships  and  to  protect  them  while  they 
are  in  the  harbor,  and  also  to  regulate  all  of  their  commercial  trans- 
actions in  respect  to  clearances,  etc.  We  have  the  right  to  regulate 
the  currenqr  in  that  Zone,  and  Panama  has  no  right  under  that  treaty 
to  interfere  with  it  in  any  respect  at  all,  or  to  participate  in  any 
enactment  that  may  be  necessary  to  establish  a  proper  fiscal  system 
in  that  Zone,  and  so  on.  These  rights  are  much  clearer  than  the  one 
I  speak  of  in  regard  to  the  delimitation. 

At  the  same  time,  I  believe  that  the  right  of  delimitation  by  act 
of  Congress  is  perfectly  clear:  and  I  think  that  is  made  more  em- 
phatic for  the  reason  that  the  Senate^  for  reasons  that  they  considered 
sufficient,  thought  it  unnecessary,  m  view  of  the  treaty,  that  we 
should  take  action  bjr  way  of  amending  the  treaty,  because  the  treaty 
provided  for  it.  That  was  our  view  of  it.  That  was  the  view  on 
which  that  treaty  was  ratified,  and  I  can  establish  that  by  the  rec- 
ords— ^that  we  had  the  right  to  do  it.  It  was  not  necessary  to  im- 
prove the  treaty  by  any  further  stipulations  in  order  to  get  the 
right,  for  we  had  it. 

These  questions  being  covered,  as  I  conceive,  by  the  rights  granted 
to  us  by  the  Hay-VariUa  treaty,  nothing  remains  to  us  but  to  legis- 
late to  define  them,  and  I  think  that  duty  is  absolutely  incumbent 
upon  us  in  order  to  settle  all  questions  that  may  hereafter  possibly 
arise.  And  I  wish,  in  this  connection,  to  call  the  attention  of  the 
committee  more  particularly,  and  that  of  Judge  Taft  also,  to  the 
fact  that  this  treaty  makes  a  provision  that  might  as  well  be  called 
**  express  "  as  by  any  other  term  at  all,  by  which  Panama  has  the 
right,  without  consulting  the  United  States,  to  merge  her  Govern- 
ment into  any  government  in  the  world.  She  can  go  to  Colombia; 
she  can  go  to  China;  she  can  go  to  Japan;  she  can  go  to  Great 
Britain;  she  can  go  to  France,  She  can  do  it  overnight,  without 
asking  our  consent  at  all. 

That  I  may  call  an  express  provision  of  the  treaty,  because  it  says 
that  in  the  event  of  such  an  occurrence  the  rights  that  are  reserved 
to  us  under  the  Hay-Varilla  treaty  shall  not  be  impaired  thereby. 
She  can  leave  us  standing  alone  in  the  possession  of  that  Zone,  with 
imy  foreign  government  that  you  can  mention  that  she  chooses  to 
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adopt  in  possession  of  the  sovereignt7  of  Panama,  by  her  merger  into 
that  government.  Already  Costa  Kica  has  been  making  overtures 
to  Panama  for  consolidation  of  their  governments.  Already  she  has 
been  at  it  There  has  been  a  deep  scheme  of  diplomacy — and  I  am 
somewhat  disposed  to  think  that  the  great  probability  is  that  Porfirio 
Diaz  would  not  have  any  objections  to  such  an  arrangement — ^which 
would  result  in  running  up  the  Isthmus  to  Mexico.  That  is  neith» 
here  nor  there,  of  course;  but  it  is  a  suggestion  that  has  arisen  out 
of  the  diplomatic  effort  of  Costa  Rica  and  Panama  in  exchanging 
notes  on  the  subject  which  ought  to  admonish  us  that  there  is  not 
only  such  a  possibility,  but  there  is  even  such  a  probability. 

Whenever  Panama  desires  to  merge  her  political  existence  in  any 
other  government,  as  she  may  do  under  the  treaty,  T  want  the  border 
lines  and  every  other  matter  that  is  within  the  purview  of  this  Hay- 
Varilla  treaty  so  established  by  acts  of  Congress  that  no  great  govern- 
ment that  may  come  into  possession  of  that  territory,  with  great 
power,  could  controvert  with  us  on  this  question  or  on  any  of  these 
questions.     I  want  them  settled. 

Senator  Kittredge.  May  I  ask  the  Secretary  a  few  questions?  I 
am  obliged  to  leave  rather  early  this  afternoon. 

Senator  Morgan.  Certainly. 

Senator  Kittredge.  Mr.  Secretary,  this  morning  you  and  Senator 
Morgan  discussed  the  question  of  power  in  the  canal  government  to 
expel  undesirable  characters  from  the  Zone. 

Secretary  Taft.  Yes,  sir. 

Senator  Kittredge.  Would  the  situation  be  aided  in  any  way  by  an 
enactment  of  Congress  upon  the  subject? 

Secretary  Taft.  Yes,  sir. 

Senator  Kittredge.  Or  is  'there  sufficient  power  in  the  Commis- 
sion, if  the  President  designates  the  Commission  as  the  legislative 
body,  to  so  enact? 

Secretary  Taft.  If  you  pass  the  other  bill,  then  there  is  no  doubt, 
I  think,  that  the  Commission  would  have  the  same  power  that  Con- 
gress would  have  in  excluding  from  the  Territory  people  coming  in 
who  were  undesirable  as  residents. 

Senator  Kittredge.  Then,  if  Congress,  at  this  session,  enacts  sudi 
a  law  substantially  as  the  law  of  April  28j  1904,  it  will  be  unneces- 
saiT,  in  your  judgment,  for  legislation  specifically  upon  that  subject? 

Secretary  Taft.  Yes,  sir.  I  think  tnat  it  would  be  wiser,  with 
deference  to  Senator  Morgan,  to  make  a  treaty  in  respect  to  extra- 
dition for  misdemeanors,  and  to  have  the  treatv  speciiy  that  as  be- 
tween the  governor  of  the  Zone  and  the  President  of  the  Republic 
orders  of  requisition  might  issue  without  any  further  formality. 

Senator  Kittredge.  Yes. 

Senator  Taliaferro.  In  the  exercise  of  this  jurisdiction,  Mr.  Sec- 
retary, should  not  the  territorial  boundaries  of  the  Zone  be  well  un- 
derstood and  permanently  established  ? 

Secretary  Taft.  I  think  if  it  could  be  done  by  treaty — I  would  not 
make  them  inelastic,  because  I  think  it  is  venr  likely  that  we  diall 
want  more  land.     If  you   build  either  the  Gamboa  or  the  Alha- 

4'uela  dam,  for  instance,  I  am  told  (I  can  be  corrected  about  that  if 
!  am  wrong)  you  will  probably  have  to  flood  vour  water  ba<i  5 
miles  from  the  axis  of  the  canal ;  and  if  you  do  tbat  you  must  exer- 
cise jurisdiction  over  that  additional  property.  _,_y  ^OOqIc 
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Senator  Morgan.  Had  we  not  l>etter  have  the  treaty  read  on  that 
subject  right  here,  to  so  in  connection  with  what  is  being  said? 

Secretary  Taft.  I  nave  it  right  here,  Senator  [reading] :  "  The 
Republic  of  Panama  further  grants  to  the  United  States  m  perpe- 
tuitv  the  use,  occupation,  and  control  of  any  other  lands  and  waters 
outside  of  the  Zone  above  described  which  may  be  necessary  and  con- 
venient for  the  construction,  maintenance,  operation,  sanitation,  and 
protection  of  the  said  canal  or  of  any  auxiliary  canals  or  other  works 
necessary  and  convenient  for  the  construction,  maintenance,  sanita- 
tion, and  protection  of  the  said  enterprise." 
Then  in  the  third  article : 

"The  Republic  of  Panama  grants  to  the  Unit<»d  States  all  the 
rights,  power,  and  authoritv  within  the  Zone  mentioned  *  *  • 
and  within  the  limits  of  all  auxiliary  lands  and  waters  mentioned 
and  described  in  said  Article  IT." 

So  that  by  this  we  have  the  right  to  extend.     Now,  if  we  can  fix 
what  the  Zone  is,  and  still  retain  this  right,  then  the  situation  would 
be  just  exactly  what  it  ought  to  be. 
Senator  Taliaferro.  Well,  is  there  and  difficulty  about  that? 
Secretary  Taft.  I  do  not  think  there  is;  no,  sir. 
Senator  Morgan.  Do  you  mean  by  t  reaty  ? 
Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  Mr.  Secretary,  whv  do  we  need  a  further 
treaty  to  fix  the  boundaries  of  the  Zone?     T^ hey  are  fixed,  as  I  under- 
stana  it  now,  under  the  exist  i  Tig  treaty. 
Secretary  Taft.  No,  sir;  thev  are  not  fixed  in  any  such  way. 
Senator  Taliaferro.  You  call  it  temporary? 
Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  The  arrangement  may  be  temporary,  but 
why  are  not  the  lines  permanent? 

Secretary  Taft.  Because  they  could  withdraw  now,  under  the  ar- 
rangement which  we  made.  It  is  not  binding  permanently — ex- 
pressly not;  and  they  could  withdraw,  and  say:  "It  is  true  we 
wanted  to  get  along  with  (leneral  Davis,  and  for  the  time  we  did  not 
regard  these  things  as  important;  but  now  we  think  that  we  are 
entitled  to  this  harbor  out  at  Naos  and  Flamenco,"  for  instance — I 
will  just  take  that  as  an  illustration.  "  We  need  that,  and  that  was 
part  of  the  harbor  of  Panama;  and  as  vou  can  not  use  your  modus 
vivendi  to  define  by  construction  what  tlie  treaty  meant,  we  are  still 
entitled  to  claim  that."  Now,  they  claim  that,  and  we  claim  it;  and 
we  are  in  the  situation  where  it  could  be  settled  by  treaty,  or  by  the 
*•  strong  arm  "  either. 

Senator  Taliaferro.  Well,  I  would  rather  have  the  treaty  than  the 
strong  arm. 

Secretary  Taft.  I  think  it  is  better  to  have  the  treaty;  and  it 
seems  to  me  that  the  act  of  Congress  that  is  suggested  partakes  a  little 
more  of  the  strong  arm  than  the  treaty. .  That  is  all. 

Senator  Taliaferro.  Mr.  Secretary,  is  it  not  important  for  the 
exercise  by  this  Government  of  jurisdiction  of  whatever  character 
over  that  Zone  that  the  limits  of  the  Zone  should  be  defined? 

Secretary  Taft.  Undoubtedly,  Senator;  undoubtedly.  It  is  ini- 
possible  to  get  along  without  that.  That  is  the  truth  of  it;  and  thia 
modus  vivendi  has  lust  been  a  bridge,  a  crutch,  so  to  speak,  to  help 
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US  along.  I  think  it  is  a  rather  useful  crutch.  I  mean  I  do  not 
think  it  is  likely  to  be  interfered  with,  but  if  you  can  by  treaty  fix  it 
I  think  it  woula  be  a  great  deal  better. 

Senator  Taliaferro.  Why  has  not  the  treaty  side  of  the  question 
been  taken  up,  Mr.  Secretary? 

Secretary  Taft.  Because  we  have  had  so  much  else  to  do  and  be- 
cause we  have  been  awaiting  the  action  of  Congress,  really.  That  is 
the  reason.  I  should  recommend  to  the  President,  and  shall  do  so 
the  moment  that  Congress  adjourns  and  the  type  of  the  canal  is  fixed, 
that  we  go  ahead,  through  the  State  Department,  and  seek  to  nego- 
tiate a  treaty. 

Senator  Taliaferro.  If  we  could  get  some  treaty  arrangement 
before  this  Congress,  you  know,  it  could  be  considered  in  connection 
with  legislation  that  is  to  be  presented,  and  the  whole  thing  might  be 
closed  up  at  this  session. 

Secretary  Taft.  I  will  bring  that  matter  to  the  attention  of  the 
President  and  the  Secretary  of  State  at  once,  if  you  desire;  and  I 
think  it  would  be  a  good  thing. 

Senator  Taliaferro.  Well,  1  do  not  care  to 

Secretary  Taft.  Well,  I  will  not  say  "  if  you  desire  it.^  I  will  do 
so  at  any  rate,  assuming  that  that  would  not  meet  with  objection. 

Senator  Taliaferro.  Yes;  I  do  not  see  why  anv  member  of  the 
committee  should  not  prefer  that  this  thing  should  be  done  by  a 
treaty  if  it  can  be  done. 

Secretary  Taft.  Yes,  sir;  I  do  not  think  that  they  are  in  a  frame 
of  mind  wnere  they  would  object  to  it.    That  is  my  judgment. 

Senator  Kittredoe.  Yesterday  in  your  statement  you  suggested 
the  payment  of  the  4J  per  cent  interest  first -mortgage  bonds  of  the 
railway  company,  which  mature  October  1, 1917. 

Secretary  Taft.  Yes,  sir. 

Senator  Kittredoe.  In  your  judgment,  is  it  necessary  to  do  any 
more  than  make  an  appropriation  to  cover  the  amount  of  bonds  out- 
standing, with  the  5  per  cent  premium? 

Secretary  Taft.  No,  sir. 

Senator  Kittredoe.  And  the  interest  to  that  date? 

SecretaryTAFT.  That  is  all. 

Senator  Kittredoe.  The  mortgage  requires  a  notice  to  be  given  ? 

Secretary  Taft.  Yes,  sir;  that  has  been  done. 

Senator  Kittredoe.  Would  it  be  necessary  for  Congress  to  legislate 
upon  that  subject? 

Secretary  Taft.  No,  sir. 

Senator  Kittredoe.  Or  can  vou  and  will  you  look  after  that? 

Secretary  Taft.  I  have  already  taken  steps  to  do  that  The 
notice  has  to  be  three  months,  as  I  recollect  it. 

Senator  Kittredoe.  I  was  going  to  ask  you  that.  As  I  read  this, 
it  is  a  notice  of  at  least  sixty  aays  next  preceding  the  day  of  redemp- 
tion. 

Secretary  Taft.  Is  it  sixty  days?    I  thought  it  was  three  mon&s. 

Senator  Kittredoe.  I  show  you  article  7 — ^it  is  not  a  material 
matter,  but  simply  to  have  it  fixed. 

Secretary  Taft.  Yes,  sir.  I  will  read  this  into  the  record,  if  it 
meets  your  view.  Senator. 

Senator  Kittredoe.  Yes. 

Secretary  Taft  (reading).  "Article  7.  It  is  agreed  that  the  rafl- 
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road  company  shall  have  the  right,  which  is  hereby  expressly  reserved 
by  it,  to  call  in,  pay,  and  redeem  on  any  interest  date  after  the  1st 
day  of  October,  1902  "— 

And  those  interest  dates  are  the  1st  of  April  and  the  1st  of 
October — 

''and  durin£^  the  remaining  term  of  said  bonds,  any  or  all  of  the 
bonds  issued  hereunder  and  secured  hereby,  at  105  per  cent  and 
accrued  interest  to  the  date  fixed  for  redemption,  which  dial!  be  the 
Ist  day  of  April  or  October,  in  the  following-described  manner, 
namely:  Whenever  and  as  often  as  the  railroad  company  desires  to 
pay  and  redeem  any  of  said  bonds  it  shall  deposit  with  the  trustees 
a  sum  sufficient  to  pay  and  redeem  the  desired  number  of  said  bonds 
at  the  said  price,  and  the  trustees  shall  thereupon  proceed  to  draw  bv 
lot  out  of  the  wnole  number  of  bonds  then  outstanding,  and  in  such 
manner  as  they  may  deem  best,  such  a  number  of  said  bonds  as  the 
amount  of  money  so  deposited  will  suffice  to  redeem  at  par  " — 

Of  course  if  you  deposit  it  all  it  is  not  necessary  to  resort  to  the 
selection  of  any — 

"and  accrued  interest  to  the  date  fixed  for  redemption,  with  6 
per  cent  added  to  the  principal  thereof;  and  the  bonds  so  drawn 
shall  be  paid  and  redeemed  by  the  trustee^s  at  said  price  on  the  date 
fixed  for  such  redemption;  and  the  tr^istees  shall  cause  a  notice  of 
such  payment  and  redemption  to  be  published  at  least  once  a  week 
for  at  least  sixty  days  next  preceding  such  date  of  redemption  in  at 
least  one  newspaper  of  general  circulation  published  in  the  city  of 
New  York.  On  and  from  the  date  named  in  the  notice  of  such  pay- 
ment and  redemption  all  interest  upon  the  bonds  so  drawn  shall  cease 
and  determine,  and  all  the  coupons  representing  all  the  interest  there- 
after to  accrue  thereon  shall  trom  that  day  thenceforth  and  forever 
thereafter  be  void  and  of  no  force  and  effect,  and  the  railroad  companv 
shall  not  be  thenceforth  liable  for  any  of  the  said  interest  All 
bonds  so  paid  and  redeemed,  together  with  all  coupons  thereto  be- 
longing, shall  thereupon  be  canceled  by  the  trustees  and  delivered  to 
the  rauroad  company  so  canceled,  and  shall  no  longer  be  entitled  to 
the  benefits  of  this  mortgage,  or  an  obligation  of  me  railroad  com- 
pany." 

Senator  Kittredoe.  I  assume  that  that  article  contemplates  formal 
action  on  the  part  of  the  railway  directors? 

Secretary  Taft.  Yes,  sir;  and  that  will  be  taken. 

Senator  Kittredoe.  Now,  in  regard  to  the  subsidy  bonds  that  are 
outstanding.    As  I  recollect,  they  bear  interest  at  6  per  cent? 

SecretaryTAFT.  Yes,  sir. 

Senator  Kittredoe.  Do  you  advise  that  an  appropriation  be  made, 
so  that  if  you  can  secure  tnose  bonds  by  purchase  you  may  have  the 
funds  with  which  to  do  it  ? 

Secretary  Taft.  Yes,  sir.    It  would  relieve  us  of  some  responsi 
bility  if  you  fixed  a  rate  at  which  we  might  purchase,  but  I  would  be 
willing  to  accept  it  even  if  you  just  appropriate  the  par  value  of  the 
bonds  and  let  us  buy  as  we  find  we  can. 

Senator  Kittredoe.  What  is  your  reconmiendation  about  that,  Mr. 
Secretary? 

Secretary  Taft.  My  understanding  is  that  the  bonds  can  probably 
be  bought;  they  run  tor  so  short  a  time,  you  see.  They  expire  undop 
the  amortization  plan  in  1908.  .,y,,..uuy  ^^^^.^ 
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Senator  Kjttredge.  On  Mardi  27,  is  it  not? 

Secretary  Taft.  I  do  not  remember  the  exact  date.  After  that 
there  is  nothing  for  the  United  States  to  pay.  It  now  receives  the 
$25,000  from  the  railroad  company ;  it  then  would  receive  the  $225,000 
which,  through  the  railroad  company,  it  would  be  obliged  to  pay; 
80  that  the  whole  thingcancels  itself. 

Senator  Kittredob.  Why  is  it  necessary,  Mr.  Secretary,  or  advis- 
able, to  make  that  payment  to  the  United  States? 

Secretary  Tapt.  Simply  because  we  preserve  the  corporate  entity, 
and  we  go  through  the  form  of  depositing  in  the  Treasury  that  whidi 
is  due  from  the  railroad  company,  preserving  the  separate  existence 
of  the  railroad  company  for  convenience ;  that  is  all. 

Senator  Kittredge.  As  I  recollect,  your  recommendation  yesterday 
was  that  that  identity  be  preserved  ? 

Secretary  Taft.  Yes,  sir;  but  it  is  not  necessary  for  us  to  pay— I 
think  we  could  without  legislation  agree  with  the  railroad  company 
that  no  payment  thereafter  should  be  made,  in  view  of  the  conditions; 
nobody's  right  would  be  prejudiced  by  such  an  arrangement,  after 
1908. 

Senator  Kittredge.  The  point  of  my  .question  was  whether  there 
was  any  reason  for  making  this  payment  m  addition  to  the  complete 
preservation  of  the  identity  of  the  railway  property.  Is  there  any 
further  reason  than  that  ? 

SecretaryTAFT.  No,  sir. 

Senator  Kittredge.. I  did  not  understand,  Mr.  Secretary,  that  you 
made  a  recommendation 

Secretary  Taft.  With  respect  to  the  subsidy  bonds? 

Senator  Kittredge.  With  reference  to  the  subsidy  bonds. 

Secretary  Taft.  No  ;  I  did  not,  beca  use  I  had  not  made  up  my  mind 
definitely  and  did  not  really  have  information  sufficient  to  enable  me 
to  say  wnat  could  be  done  with  the  subsidy  bonds,  and  the  statement 
that  I  have  made  as  to  what  could  be  done  is  rather  a  matter  of  in- 
ference than  a  matter  of  actual  information. 

Senator  Kittredge.  There  is  no  right  under  the  bonds  to  pay  them 
before  they  become  due? 

SecretaryTAFT.  No,  sir ;  I  believe  not. 

Senator  Kittredge.  And  in  the  light  of  that  fact,  it  is  only  possi- 
ble to  secure  them  ^  purchase  ? 

Secretarv  Taft.  That  is  all. 

Senator  Kittredge.  Have  you  any  information  as  to  at  what  price 
or  premium,  if  any,  they  could  be  purchased  ? 

Secretary  Taft.  I  am  not  sure  whether  Mr.  Drake  told  me  about 
that  or  not,  but  it  runs  through  my  mind  that  he  said  that  he  thought 
there  might  be — well,  I  can  ascertain  and  advise  the  conunittee,  and 
I  will. 

Senator  Kittredge.  As  I  understand,  Mr.  Drake  is  to  be  here  next 
Tuesday,  so  you  need  not  bother  about  that,  Mr.  Secretary. 

Secretary  Taft.  You  can  ask  him:  yes,  sir. 

Senator  Morgan.  Mr.  Secretary,  I  wisn  to  recall  your  attention,  if 
you  please,  for  a  moment,  to  the  sections  of  the  Bunau-VariUa  treaty 
whicn  you  have  just  read  in  regard  to  those  parts  of  our  optionaJ 
rights  outside  of  the  Canal  Zone.  You  have  not  undertaken  to  ne- 
gotiate or  agree  with  the  Panama  Government  in  regard  to  any  <rf 
those  matters  at  all  t 
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Secretary  Tapt.  No,  sir. 

Senator  Morgan.  They  are  left  entirely  open! 

Senator  Taliaferro.  Mr.  Secretary,  Greneral  Morgan  was  oat  when 
you  made  the  suggestion  that  you  would  recommend  to  the  President 
and  the  Secretary  of  State  taking  up  this  matter  of  fixing  the  boun- 
daries of  the  Zone. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  He  was  out  when  that  was  done.  It  might  be 
well  for  you  to  repeat  that. 

Secretary  Taft.  Senator  Morgan,  Senator  Taliaferro  asked  me 
whether  I  did  not  think  it  might  be  wise  at  this  time  for  the  Execu- 
tive to  initiate  negotiations  toward  the  making  of  a  treaty  fixing  the 
boundaries,  because  he  suggested  that  it  might  be  taken  up  for  ratifi- 
cation by  the  Senate  at  the  same  time  that  legislation  with  respect 
to  the  Zone  was  beinc  considered,  and  the  whole  thin^  might  be  dis- 
posed of.  I  said  to  nim  that  I  saw  no  obiection  to  mat  at  all,  and 
that  if  the  conmiittee  did  not  object  I  would  reconmiend  to  the  Sec- 
retary of  State  that  such  a  matter  be  initiated. 

Senator  Morgan.  I  very  much  apprehend  difficulty  and  danger 
from  taking  up  any  new  negotiation  with  Panama  about  any  matter 
that  can  be  considered  as  being  settled  by  this  treaty,  so  as  to  author- 
ize us  to  proceed  with  legislation  to  define  our  rights.  I  am  afraid 
of  a  new  crop  of  Bunau- Varillas  and  other  busy  gentlemen  in  inter- 
fering with  our  rights  down  there,  and  I  do  not  want  to  take  the  risk 
of  it 

Senator  Taliaferro.  While  we  are  in  agreement  on  the  temporary 
arrangement  that  you  speak  of  as  the  modus  vivendi,  is  it  not  likely 
that  we  could  make  the  provisions  of  that  agreement  permanent*  and 
thereby  fix  the  boundaries  of  the  Zone? 

Senator  Morgan.  I  have  no  opinion  to  express  as  to  the  probabil- 
ity of  our  making  it  permanent  j  but  I  was  about  to  ask  the  Secretary 
the  question  whether  this  was  m  any  sense  a  permanent  agreement. 
Have  we  the  right  to  say  to  them  that  it  is  a  permanent  agreement 
and  is  so  understood  by  us? 

Secretary  Taft.  No,  sir.  I  think  I  already  answered  that  ques- 
tion. 

Senator  Morgan.  You  have  already  answered  that;  yes.  So  that 
as  to  the  permanency  of  the  agreement,  that  depends  entirely  upon 
the  mutual  consent  of  the  parties;  either  party  can  depart  from  it  at 
any  moment  they  see  fit. 

Senator  Taliaferro.  And  hence  the  importance  of  trying  to  make 
it  permanent. 

Senator  Morgan.  That  may  demonstrate  the  importance  of  trying 
to  abolish  it,  if  it  is  not  right,  bv  act  of  Congress.  There  is  no  time 
in  prospect,  as  I  understand  it,  Mr.  Secretary,  when  you  would  revoke 
either  one  of  these  twelve  provisions,  I  believe  it  is,  in  the  modus 
vivendi  ? 

Secretary  Taft.  No,  sir;  not  if  I  could  help  it. 

Skater  Morgan.  I  wouid  revoke  several  of  them  now,  and  do  it  by 
act  of  Congress.  One  of  them  is  that  relating  to  the  postal  system  in 
the  2k>ne.  That  arrangement  seems  to  be  predicated  upon  the  asser- 
tion by  the  Panama  Government  that  they  need  all  of  their  postal 
revenues  to  sustain  their  past-oflRces;  that  they  are  poor,  and  they 
want  all  ^e  revenue  they  can  get.    Now,  I  do  not  understand  that 
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the  Executive,  either  in  his  powers  as  President  or  in  his  diplomatie 
powers,  has  any  authority  to  exclude  the  postal  system  of  the  United 
States  from  any  part  of  the  territory  that  is  under  our  jurisdicdon. 
In  other  words,  1  do  not  believe  that  the  President  of  the  United 
States  has  the  right  to  negotiate  with  any  country  to  arrange  the 
postal  system  in  Florida  or  in  New  York  with  any  other  coimtr^  and 
to  make  a  decree  that  the  laws  should  be  changed  with  regard  to  our 
great  postal  system  so  as  to  accommodate  themselves  to  that  new  situ- 
ation. 

I  am  addressing  myself  to  the  question  of  the  power  of  the  Presi- 
dent of  the  United  States  to  make  any  change  in  the  laws  of  Ciongress 
respecting  postal  affairs,  and  so  I  feel  that  lam  obliged  to  antagonize 
this  postal  system  in  the  Zone,  no  matter  how  convenient  it  may  be  or 
no  matter  how  much  it  may  contribute  to  the  prosperity  of  the  Kepub- 
lic  of  Panama,  or  to  its  convenience,  bv  making  a  change.  I  ttiink 
that  that  ought  to  be  done  entirely  and  explicitly  by  an  act  of  Con- 
fress,  and  that  the  President  has  no  power  over  it  at  all.  That  is  my 
judgnient  about  it,  and  so  I  would  put  an  end  to  that  by  declaration 
m  a  bill  that  we  may  offer  to  the  Senate  of  the  United  States. 

Senator  Taliaferro.  My  observations  a  moment  ago  as  to  that 
modus  Vivendi,  Senator  Morgan,  were  addressed  particularly  to  the 
marking  of  the  Zone — the  fixing  of  the  boundaries  of  the  Zone. 

Senator  Morgan.  Yes. 

Secretary  Taft.  Now,  Senator,  I  suppose  I  have  the  privilege  of 
making  a  response  to  your  statement  with  reference  to  the  postal 
matters? 

Senator  Morgan.  Why,  of  course. 

Secretary  Taft.  With  deference  I  should  differ  from  the  state- 
ment, because  it  assumes  that  Congress  has  attempted  to  legislate  with 
respect  to  the  postal  matters  in  the  Zone.  The  postal  laws  do  not 
expressly  apply,  as  I  recollect  them,  to  the  jurisaiction  exercised  by 
the  United  States  in  the  Zone  any  more  than  they  did  to  the  Philip- 
pines, or  any  more  than  they  did  in  Porto  Rico,  or  any  more  tiian  they 
did  in  Cuba  at  the  time  we  had  control.  The  postal  systems  were 
extended  there,  but  they  were  extended  under  the  executive  power,  or 
under  the  special  power  for  the  government  of  those  particular  places. 
In  the  Philippines  the  Unitea  States  does  not  control  the  postal 
service:  it  is  conducted  under  the  government  of  tJie  Philippines. 
I  say  "  the  United  States  "  there,  meaning  by  direct  Congressional 
legislation.  And  it  seems  to  me  that  the  same  rule,  therefore,  applies 
to  the  postal  service  in  a  country  which  is  not  directly  affected  by 
the  postal  acts  under  their  terms. 

Senator  Morgan.  I  think,  Mr.  Secretary,  that  the  analogy  does  not 
hold  in  the  case  of  Cuba,  because  that  island,  during  all  the  time  of 
our  occupation^  was  under  military  jgovernment,  and  it  is  one  of  the 
powers  of  a  military  ruler  to  establish  postal  communication  within 
the  limits  of  his  command.  Necessarily  the  power  inheres  in  the  ruler. 
As  to  the  Philippines,  after  peace  has  been  declared  (if  it  has  ever 
been  declared  there),  after  the  military  occupation  has  ceased  (if  it 
has  ever  ceased),  I  would  hold  that  that  being  our  property- and 
being  subject  to  our  sovereign  jurisdiction,  as  Qiba  is  not  and  was 
never  intended  to  be,  it  would  be  a  very  decided  stretch  of  executive 
authority  to  undertake  to  rule  the  postal  system  of  the  Philippines, 

L^igitized  by  V^jOOQ  ^^ 


IKVB8TI0ATI0N   OF   PANAMA   CANAL   MATTEBS.  2768 

either  bv  extending  the  postal  system  of  the  United  States  into 
them  or  by  refusing  to  do  it,  and  leaving  it  entirely  to  the  government 
of  the  Philippines  to  establish  its  own  postal  arrangements.  I  think 
that  the  power  of  Congress  must  come  in  there  to  enable  the  President 
to  extend  the  postal  system  over  any  part  of  the  country  that  is  in 
our  civil  {>ossession — full,  complete,  governmental,  civil  possession. 
We  differ,  probably,  upon  that  point  of  law. 
Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  I  presume,  Mr.  Secretary,  that  this  postal 
arrangement  was  purely  temporary  ? 
Secretary  Taft.  Yes,  sir. 

Senator  Taliaferro.  It  was  a  makeshift  until  we  knew  definitely 
what  we  would  do  there? 
Secretarv  Taft.  Yes,  sir;  it  was  purely  a  modus  vivendi. 
Senator  "Morgan.  This  arrangement  that  the  Senator  from  Florida 
(Senator  Taliaferro)  calls  a  makeshift  (I  think  with  a  great  deal  of 
propriety)  is  only  of  that  character,  and  it  can  not  be  made  perma- 
nent except  in  one  of  two  ways — one  by  a  declaration  of  C!ongress, 
and  the  other  by  permanent  treaty  with  Panama. 

Secretary  Taft.  I  do  not  know,  really,  that  it  is  necessary  to  have 
any  treaty  with  Panama  on  the  subject  at  all.  I  quite  agree  with 
you  that  a  postal  system  within  the  Zone  is  not  a  matter  with  respect 
to  which  the  Republic  of  Panama  has  ordinarily  anything  at  an  to 
do.  But  Panama  and  the  Zone  are  so  close  together,  and  tJiere  is 
sudi  great  confusion  growing  out  of  the  close  relation  of  Ancon  and 
Panama  on  the  one  hand  and  Cristobal  and  Colon  on  the  other,  that 
practically,  for  purposes  of  mailing  from  otiier  countries,  they  are 
almost  the  same  country;  and  it  adds  greatly  to  the  convenience  if 
you  can  have  the  same  arrangement  with  respect  to  both. 

But  it  is  not  a  necessary  part  of  a  treaty.  Indeed,  it  is  no  part  of 
a  treaty,  except  that  with  reference  to  the  rates  Congress  has  author- 
ized the  Postmaster-General  to  make  a  convention  with  every  other 
country  in  the  world,  and  to  that  extent  derogated  from  the  treatv- 
making  power  of  the  Senate;  and  that  can  be  conducted  by  the 
Postmaster-General  now,  as  it  has  been  already,  indeed,  with  refer- 
ence to  the  Republic  of  Panama. 

Senator  Taliaferro.  In  other  words,  if  the  lines  of  the  Zone  are 
definitely  and  permanently  established,  this  question  of  the  postal 
service  will  take  care  of  itself,  through  the  proper  Department! 
Secretary  Taft.  Yes,  sir;  there  is  no  trouble  about  mat  at  all. 
Senator  MorOan.  The  subject  seems  to  have  gotten  to  be  a  very 
much  more  aggravated  one  in  its  form  when  you  came  to  what  you 
call  the  "  fierce  discussion  "  about  opening  the  ports  of  the  United 
States  at  the  termini  of  the  canal,  Cristobal  and  Ancon. 
Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  is  a  question  in  which  foreign  governments 
are  concerned,  as  well  as  the  two  neighboring  Governments! 

Secretary  Taft.  Y^,  sir.  If  you  will  permit  me,  Senator,  they 
have  been  concerned  in  this:  The  question  was  whether  we  should 
recognize  consuls  of  foreign  governments  with  power  to  act  in  those 
ports,  and  whether  we  should  clear  and  enter  vessels;  and  the  modus 
vivendi  gave  us  the  right  without  discussion.  I  do  not  mean  the  mat- 
t^  of  recognizing  foreign  consuls;  that  we  took  at  any  rate.    That 
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is  a  fact,  that  there  is  a  number  of  consuls — ^I  do  not  know  that  all 
of  them  are — who  were  recognized  as  consuls  in  Ancon  who  are  also 
recognized  as  consuls  in  the  Kepublic  of  Panama  in  Panama. 

Senator  Morgan.  That  is  not  uncustomary  as  to  consuls.  One  con- 
sul can  serve  two  governments. 

Secretary  Tatt.  Yes,  sir;  or  represent  one  government  in  two. 

Senator  Morgan.  Yes;  that  is  easy  enougn.  When  it  comes  to 
the  clearance  of  ships,  that  is  a  separate  and  quite  a  distinct  question 
from  the  other. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  is  a  property  question. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Now,  if  I  understand  this  agreement,  a  ship  that 
enters  into  Ancon  or  into  Cristobal  must  get  its  clearances  from  the 
Panama  authorities  ? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  I  misunderstood  it,  then. 

Secretary  Taft.  I  think  you  have. 

(Senator  Morgan  examined  his  papers  for  the  agreement  referred 
to.) 

Secretarv  Taft.  Do  you  find  the  provision.  Senator? 

Senator  Morgan.  Noj  sir;  I  do  not. 

Secretary  Taft.  I  will  read  it.  One  of  the  provisos  of  section  9 
is — perhaps  I  had  better  read  section  2. 

Senator  Morgan.  Yes. 

Secretary  Taft  (reading) :  "  In  view  of  the  proximity  of  the  port 
of  Ancon  to  the  port  of  Panama,  and  the  port  of  Cristobal  to  the  port 
of  Colon,  the  proper  customs  or  port  official  of  the  Canal  Zone  shall, 
when  not  inconsistent  with  the  interests  of  the  United  States,  at  the 
instance  of  the  proper  authority  of  the  Republic  of  Panama,  permit 
any  vessel,  entered  at  or  cleared  from  the  ports  of  Panama  and 
Colon,  together  with  its  cargo  and  passengers,  under  suitable  regula- 
tions for  the  transit  of  the  imported  merchandise  and  passengers  to 
and  from  the  territory  of  the  Kepublic  of  Panama,  to  use  andenjov 
the  dockage  and  other  facilities  of  the  ports  of  Ancon  and  Cristobal 
respectively,  upon  payment  of  proper  dockage  dues  to  the  owners  of 
said  docks : 

"  Provided^  however^  That  reciprocal  privileges  as  to  dockage  and 
other  facilities  at  Panama  and  Colon,  together  with  suitable  arange- 
ment  for  transit  of  imported  merchandise  and  pa^engers  to  and 
from  the  territory  of  the  Canal  Zone,  shall  be  granted  by  the  authori- 
ties of  the  Republic  of  Panama,  when  not  inconsistent  with  its  inter- 
ests, to  any  vessel,  together  with  its  cargo  and  passengers  entered  at 
or  cleared  from  the  ports  of  Ancon  and  Cristobal.'' 

You  see  that  arrangement  was  made  because  sometimes  it  was  more 
convenient  for  a  vessel  entered  at  the  port  of  Panama  to  go  into  Ancon 
and  unload  its  cargo  and  send  it  right  into  Panama,  treating  it  as  an 
entry  at  the  port  of  Panama.  That  is  only  a  reciprocal  arrangement 
between  the  two  ports.    It  contains  this  proviso,  however: 

^  Provided^  however^  That  nothing  herein  contained  shall  affect 
the  complete  administrative,  police,  and  judicial  jurisdiction  of  the 
two  Governments  over  their  respective  ports  and  harborS|  ezoqpt  as 
hereinafter  provided  in  section  6?* 
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That  is  the  (quarantine  provision  in  which  we  were  allowed  to 
exercise  quarantine  in  the  harbors  of  Panama. 

Senator  Morgan.  Then  a  vessel  can  enter  and  clear  from  the  port 
of  Cristobal  without  the  consent  of  the  Government  of  Panama  ? 

Secretary  Taft.  Oh,  yes^  sir. 

Senator  Morgan.  But  if  she  crosses  the  line  and  goes. over  to 
Panama,  taking  that  en  route  to  her  destination,  she  has  to  enter  and 
clear  there? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  It  takes  two  entrances  and  two  clearances  to  get 
a  vessel  through? 

Secretary  Taft.  Yes,  sir.  That  is  necessarily  involved  in  having 
separate  governments. 

Senator  Morgan.  It  is  not  necessary  that  the  Government  of  the 
United  States  should  make  an  agreement  of  that  sort  with  Panama? 

Secretary  Taft.  No.  no.  There  is  not  any  agreement  here  of  that 
kind.    That  is  taken  tor  granted. 

Senator  Morgan.  Yes.  A  very  material  part  of  the  irritation  that 
seems  to  have  been  engendered  in  the  two  cities  of  Panama  and  Colon 
arises  out  of  trading  with  the  operatives  on  the  canal? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  would  be  very^  glftd,  Mr.  Secretary,  if  you 
would  explain  exactly  what  that  difficulty  is.  and  what  was  the  de- 
mand of  Panama  upon  the  Government  or  the  United  States  in 
respect  of  it — what  was  the  assertion  of  her  right? 

Secretary  Taft.  There  was  not  any  assertion  of  rights  at  all.  It 
was  the  assertion  of  the  expectation  that  they  had  under  the  treaty  that 
they  would  enjoy  prosperity  from  the  money  which  was  to  be  paid 
by  the  Government  and  expended  in  establishing  what  would  necessa- 
rily be  a  settlement  of  eight  or  ten  or  fifteen  years,  from  which  the 
merchants  of  Panama  and  the  people  of  Panama  expected  naturally 
to  get  a  good  deal  of  profit. 

Senator  Morgan.  And  enjoy  it  to  the  exclusion  of  the  merchants 
and  the  people  of  the  Zone? 

Secretary  Taft.  Oh,  no;  oh,  no.  What  they  wanted  was  free 
trade.  They  did  not  want  to  be  shut  out  by  the  tariff  wall  of  the 
Dinffley  bill.  Had  we  put  in  the  rates  under  the  Dingley  bill,  it 
would  have  excluded  them  altogether  from  dealing  in  the  Zone  at  all. 

Senator  Morgan.  Then,  the  situation  that  you  provided  for  by  this 
iBodus  Vivendi  was  to  dispense  with  the  Dingley  law  in  the  Zone? 

Secretary  Taft.  Around  the  Zone ;  yes,  sir. 

Senator  Morgan.  Around  the  Zone  f 

Secretary  Taft.  We  made  free  trade  between  the  Zone  and  Panama 
and  Colon. 

Senator  Morgan.  The  Dingley  law  would  exist  there,  it  beinp  a 
part  of  our  territory,  in  the  absence  of  Congressional  legislation, 
^eould  it  not? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  It  would  not! 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  It  had  to  be  extended  by  Congress? 

Secretary  Taft.  Either  by  Congress  or  by  the  l^slature  that 
picted  under  the  authority  of  Congress^ 
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Senator  Mobqan.  Did  the  legislature,  the  Isthmian  Canal  Com- 
mission, extend  the  Dingley  law  into  that  Zone? 

Secretary  Tapt.  Yes,  sir;  that  is,  they  were  directed  by  the  Presi- 
dent to  do  so,  and  they  acted  on  it,  or  the  governor  issued  the 
proclamation ;  but  with  the  consent  of  the  Commission  it  was  never 
put  in  force.    I  think  I  am  right  about  that,  am  I  not,  General! 

G^eral  Davis.  Quite  right. 

Senator  Morgan.  That  brings  up  the  question,  Mr.  Secretary,  as 
to  whether  the  act  of  1803,  repeated  in  the  more  recent  enactments  of 
Congress,  which  original  act  applied  to  the  Louisiana  Territory, 
authorizes  the  President  of  the  United  States  to  make  laws  imposing 
tariffs  upon  the  importation  or  the  exportation  of  goods  from  that 
Zone.  Do  you  hola  that  that  act,  properly  construed,  gives  to  the 
President  of  the  United  States  the  power,  through  the  Isthmian 
Canal  legislature,  I  will  call  it,  to  enact  a  law  fixing  tariff  duties  upon 
imports  from  foreign  countries? 

Secretary  Taft.  1  do. 

Senator  Morgan.  I  just  wanted  to  know  how  far  the  doctrine 
would  extend. 

Secretary  Taft.  Yes,  sir. 

Senator  morgan.  And  of  course  if  the  power  existed  to  enact  the 
law  it  existed  to  repeal  it  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Or,  as  has  been  done  in  this  case,  to  suspend  it? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  is  the  state  of  the  law  there  now.  It  is 
the  Dingley  bill,  reenacted  by  the  Isthmian  Canal  Commission,  as 
applicame  to  all  of  the  countries  of  the  earth  in  regard  to  the  tariffs 
that  shall  be  levied  upon  importations,  which  has  been 

Secretary  Taft.  Revoked. 

Senator  Morgan.  Which  has  been  revoked  by  the  Isthmian  Canal 
Commission  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  the  question  of  the  tariff  dues  that  shall  be 
charged  upon  importations  into  the  Zone  is  settled  by  tiie  modus 
Vivendi? 

Secretary  Taft.  Yes,  sir;   and  adopted  by  the  Commission. 

Senator  Morgan.  And  adopted  by  the  Commission.  That  ques- 
tion is,  as  to  the  State  of  Panama — 1  do  not  know  whether  that  is  t 
reciprocal  obligation  or  not — that  they  shall  reduce  their  rates  of 
tariff  upon  importations  from  20  to  10  per  cent,  is  it? 

Secretary  Taft.  From  15  to  10. 

Senator  Morgan.  Does  that  impose  a  similar  obligation  upon  the 
Zone  authorities  in  regard  to  their  importations  that  the  Dingley 
tariff  shall  be  reduced  from  15  to  10  per  cent  ad  valorem? 

Secretary  ^Taft.  No,  sir.  The  consideration  which  mov^  the 
Zone  authorities  was  that  which  forbade  the  importation  of  any- 
thing into  the  Zone  except  what  came  in  for  Government  purposes  or 
for  the  purposes  of  the  Government's  employees. 

Senator  Morgan.  That  was  the  interpretation  put  upon  the  Hay- 
Varilla  treaty  in  that  respect.  The  treaty  forbids  die  free  entry  of 
goods  into  the  2k)ne? 

Secretary  Taft.  The  treaty  permits  the  free  entry,  you  meant 
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Senator  Morgan.  Well,  it  forbids,  really,  the  free  entry  of  mate- 
rial into  the  Zone  for  any  other  than  the  purposes  of  the  canal, 
except  transportation  through. 

Secretary  Tapt.  Yes;  the  treaty  provides  that  the  United  States 
may  import  free  of  duty  everything  that  it  would  use  for  the  con- 
struction of  the  canal  or  that  was  necessary  for  its  employees. 

Senator  Morgan.  You  confine  the  operations  of  that  act  to  the  par- 
ticular matters  described  in  it,  and  outside  of  that,  of  course,  the 
United  States  had  no  right? 

Secretary  Taft.  Ah,  no;  I  do  not  think  that.  The  truth  is.  if  I 
understand  it,  that  the  Hay-Varilla  treaty  adopted  a  number  oi  pro- 
visions of  the  Hay-Herran  treaty.  It  seems  to  have  been  rather 
hastily  constructed,  and  failed  to  note,  or  at  least  failed  to  act  on  the 
theory  (or  what  was  the  fact,  too)  that  goods  could  be  imported  into 
the  ^ne  directly,  without  going  through  the  Kepublic  of  Panama. 
So  that  this  provision  with  respect  to  the  importation  of  merchandise 
free  from  duty  applied  to  a  condition  where  you  imported  it  through 
the  Panama  territory.  There  is  nothing  in  that  Hay-Varilla  treaty 
that  forbade  the  importation  into  the  Zone  of  anything  that  the 
United  States  might  wish  to  take  in  there,  private  property  or  other- 
wise. It  had  its  application  really  to  goods  that  went  through  the 
Republic  of  Panama. 

Senator  Morgan.  Then  you  changed  that  in  the  modus  vivendi  to 
what  extent? 

Secretary  Tafi.  We  did  not  change  it  at  all.  What  we  did  was  to 
merely  prohibit  the  importation  into  the  Zone  of  any  article  at  all ; 
we  required  it  to  come  around  through  Panama,  in  order  that  private 
importations  should  pay  to  Panama  a  revenue. 

Senator  Morgan.  Although  the  private  importations  were  made 
into  die  Zone? 

Secretary  Taft.  Were  intended  to  be  made  ultimately  into  the 
Zone;  yes,  sir. 

Senator  Morgan.  That  is  to  say,  one  of  our  operatives  down  there 
who  wanted  to  send  off  and  get  goods  for  his  own  family  or  his  own 
enjoyment,  for  personal  use,  not  connected  with  his  onicial  duties, 
^ould  pay  a  duty  of  10  per  cent  to  the  Panama  Government? 

Secretary  Taft.  Yes,  sir. 

Senator  morgan.  That,  then,  was  the  levying  of  a  duty  of  10  per 
cent  upon  all  importations  made  from  the  United  States  or  from  any 
other  coimtry  through  Panama  into  the  Zone? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Then  the  question  arises,  in  my  mind  at  least,  as 
to  whether  or  not  the  act  of  1803  was  intended  to  apply  to  any  such 
situation,  or  could  apply  to  it.  That  is  a  question  that  I  think  you 
probably  have  answered  by  saying  you  think  it  could. 

Secretary  Taft.  Yes,  sir.  1  am  looking.  Senator,  for  a  remark 
noade,  I  think,  by  me  in  the  dispatch  to  Secretary  Hay  on  the  adop- 
tion of  this  modus  vivendi.  1  think  I  included  that  among  the 
exhibits. 

Senator  Morgan.  I  concede  that  your  proceeding  was  regular,  be- 
cause you  were  there  representing  the  President,  and  all  of  your 
actions  were  referred  to  the  Secretary  of  State,  and  he  approved 
tJiem  as  his  official  act. 
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Secretary  Tapt.  May  I  read  from  that! 

Senator  Morgan.  Yes. 

Secretary  Tapt.  I  read  from  page  67  of  Exhibit  6,  my  dispatdi  to 
Secretary  Hay : 

"This  order  will  secure  all  the  duties  for  the  Republic,  and  vill 
give  it  also  some  income  from  post.  The  duties  might  be  secured  to 
the  Republic  not  by  restriction  of  character  of  imfK)rtations  at  ter- 
minal canal  ports,  as  above,  but  by  imposing  a  higher  duty  in  canal 
ports  than  in  Panama  ports  on  all  but  excepted  articles — say,  a  50 
per  (^nt  increase — but  whichever  be  the  method^  the  prohibition  of 
certain  importations  in  the  one  case  or  the  imposition  of  higher  duty 
in  the  other  must,  in  order  to  eflfect  purpose,  apply  to  importations 
from  United  States  of  America  into  Zone,  and  the  question  is,  Which 
is  preferable?     I  prefer  the  former." 

I  was  saying  this  to  Secretary  Hay. 

Senator  Morgan.  I  do  not  question  the  regularity  of  your  action 
at  all. 

Secretary  Tapt.  I  might  also  follow  that.  Senator,  by  reading  some- 
thing here  that  I  referred  to  this  morning. 

Senator  Morgan.  Yes. 

Secretary  Taft  (reading)  :  "  Presume  objection  will  be  made  that 
American  manufacturing  interests  are  not  protected  by  this  order 
from  competition  with  world  on  material  and  machinery  for  canal. 
If  Congress  wishes  to  secure  that  business  solely  to  American  mer- 
chants and  manufacturers,  it  should  do  it  by  direct  limitation  on 
purchases  and  contracts  of  the  Canal  Commission,  and  not  by  indi- 
rect method  of  duties,  which  can  not  but  work  inconvenience  and 
hardship  to  Republio-— to  Panama  and  its  merchants,  as  well  as  to 
Zone  and  its  inhabitants." 

Senator  Morgan.  That  seems  to  indicate  the  opinion  of  Mr.  Hay 
that  we  ought  to  lemslate  on  the  subject. 

Secretary  Taft.  Yes,  sir — ^well,  this  is  my  statement  to  Mr.  Hay. 

Senator  Morgan.  This  is  your  statement? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Mr.  Hay  approved  everything  you  did  there,  did 
he  not? 

Secretary  Taft.  Yes,  sir;  he  sent  back  word 

Senator  Morgan.  I  know  he  did ;  so  I  regard  the  question  as  being 
one  really  between  Mr.  Hay  and  Congress. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  You  made  a  provision  there  in  regard  to  certain 
articles  of  importation  that  seem  to  affect  certain  classes  of  people, 
particularly  those  that  are  bom  in  tropical  latitudes.  I  wish  you 
would  explain  that,  if  you  please,  and  the  necessity  for  it 

Secretary  Taft.  I  thougnt  I  did  explain  that. 

Senator  Morgan.  Did  you  do  so  sumciently  ? 

Secretary  Taft.  However,  I  will  be  glad  to  go  over  it  again. 

I  talked  with  Mr.  Wallace  and  with  General  Davis  and  with  Admi- 
ral Walker  on  the  general  question  whether  we  wanted  to  go  into  the 
matter  of  furnishing  these  tropical  supplies,  rice,  and  that  class  of 
food  supplies  that  tropical  laborers  eat — whether  we  wished  to  do  that 
and  import  for  them — and  we  concluded  that  it  would  not  be  wise  for 
us  to  undertake  to  do  that  unless  there  was  an  evident  effort  to  diarge 
them  exorbitant  prices.    So  I  concluded  that  in  construing^  or,  rather^ 
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ordering  the  enforcement  of  article  13  of  the  treaty,  and  in  making 
provision  as  to  how  that  section  should  be  carried  out  with  reference 
to  certificates  and  defining  what  was  meant  by  the  treaty  in  the  mer- 
chandise to  be  imported,  it  might  be  well  to  put  in  a  specific  declara- 
tion that  for  the  present  we  would  not  insist  on  introducing  by  the 
Government,  for  the  benefit  of  these  native  employees,  their  food  sup- 
plies. We  would  just  let  them  buy  where  they  cnose.  Probably 
they  could  buy  as  well  and  more  cheaply,  because  the  merchants  on 
the  Isthmus  had  always  been  used  to  furnishing  that  kind  of  supplies 
to  that  kind  of  labor. 

With  respect  to  the  American  labor,  however,  as  we  found  in  the 
Philippines,  it  is  absolutely  necessary  to  import  what  they  are  used 
to  eating,  because  you  can  never  get  it  from  the  ordinary  merchant 
in  such  a  country.  Therefore  I  made  the  provision  in  the  order,  in 
reference  to  construing  and  carrying  out  article  13  of  the  treaty,  that 
all  articles  for  the  Uovemment  or  for  the  employees,  classifying 
them,  should  be  admitted  on  the  certificate  of  a  certain  officer;  but 
that  commissaries  for  the  native  employees  would  not  be  opened  and 
^tablished,  and  such  articles  would  not  be  imported  under  that  sec- 
tion or  article  unless  it  became  apparent  that  the  merchants  of  the 
Zone  were  not  furnishing  the  articles  at  a  reasonable  price,  in  which 
case  the  power  which  imdoubtedly  existed  would  be  exercised,  and 
the  Government  would  import  food  for  its  employees  of  that  class. 

You  will  remember,  in  the  evidence  of  Gt)vemor  Magoon  and  in 
the  evidence  of  Mr.  Shonts.  what  appeared  to  them  in  July  and  Au- 
gust—namely, that  there  nad  been  there  a  comer,  or  certainly  a 
scarcity,  in  provisions  for  that  class  of  labor,  and  that  they  opened 
the  commissaries  and  did  import  food  for  that  class  of  labor,  rlow, 
thev  have  gone  on  and  kept  open  the  commissaries,  as  I  am  informed, 
and  kept  open  the  soup  nouses,  or  whatever  they  are,  in  which  they 
expect  to  feed  these  emplovees,  and  the  result  is  tnat  they  do  not  have 
any  custom.  The  native  laborer  prefers  to  feed  himself,  and  to  buy 
from  the  native  shops.     Now,  that  is  the  situation. 

Senator  Morgan.  Either  in  Panama  or  in  Colon,  or  in  the  Zonet 

Secretary  Taft.  Or  in  the  Zone  itself. 

Senator  Morgan.  As  the  case  may  be? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Let  us  take  rice;  that  is  a  staple  food  for  all 
tropical  people? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  is  not  produced  at  all  in  Panama  in  any 
quantities,  is  it? 

Secretary  Taft.  I  do  not  think  it  is.  I  do  not  think  it  is  produced 
there  in  any  quantities.  It  may  be  raised  there  to  some  extent,  but 
I  am  quite  sure  they  get  it  from — well,  let  me  see;  I  do  not  know 
where  they  do  get  it  from. 

Senator  Morgan.  It  is  imported  f 

Secretary  Taft.  But  it  is  imported. 

Senator  Morgan.  And  coming  into  the  Zone,  it  would  be  liable  to 
duty  or  not,  just  as  this  modus  vivendi  regulat<»s? 

Secretary  taft.  Yes,  sir. 

Senator  Morgan.  It  would  be  liable  to  a  duty  of  10  per  cent  ad 
valorem  coniinfi:  into  the  Zone?  ^         , 

Secretary  Taft.  Yes,  sir.  Digitized  by  L^OOglC 
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Senator  Moboan.  Now,  that  is  an  article  that  is  commonly  in  use 
amongst  all  people  who  are  raised  in  the  Tropics.    Does  the  other 

Eirovision  of  the  arrangement,  as  to  the  excessive  prices  to  be  charged 
y  the  Panama  merchants,  apply  to  rice? 

Secretary  Tapt.  Yes,  sir. 

Senator  Moboan.  It  applies  to  rice? 

Secretary  Taft.  It  applies  to  everything.  I  am  not  sure  whether 
they  do  not  bring  in  rice  for  other  people,  but  I  do  not  know  about 
that.    It  does  not  affect  the  principle  or  the  character  of  the  question. 

Senator  Morgan.  The  importation  of  rice  by  the  Grovernment  of 
the  United  States  for  the  purpose  of  selling  it  or  feeding  it  through 
their  commissaries  to  laborers  is  controlled  by  the  article  in  fie 
modus  Vivendi  that  says  that  it  shall  bear  a  duty  of  10  per  cent? 

Secretary  Taft.  Well,  no,  sir ;  it  is  not.  The  order  with  reference 
to  article  13  was  made  after  the  modus  vivendi,  so  called,  was  signed. 
It  was  made  after  I  came  home,  in  the  construction  of  article  13;  but 
I  was  controlled  more  or  less  by  a  desire  not  to  raise  a  serious  ques- 
tion with  reference  to  the  feeding  of  those  employees,  and  I  do  not 
think  that,  properly  speaking,  it  is  a  part  of  the  order  of  December  3. 
It  is  true  that  it  added  10  per  cent ;  out  we  did  not  want  to  go  into 
the  business  of  buying  rice  and  buying  all  those  things  if  we  could 
avoid  it,  and  I  think  the  price  of  rice  was  quite  reasonable  on  the 
Isthmus,  and  the  price  of  all  those  things.  Indeed,  it  seems  so  now, 
because  we  are  buying  rice,  and  they  do  not  buy  of  us,  though  we  im- 
port it  free. 

Senator  Morgan.  They  do  not  buy  any  of  you  at  all! 

Secretary  Taft.  Oh,  very  little. 

Senator  Morgan.  How  ao  you  account  for  that? 

Secretary  Taft.  I  suppose  the  merchants  undersell  us.  I  do  not 
know.    I  expect  they  set  their  material  cheaper. 

Senator  Morgan.  That  must  be  the  fault  of  our  purchasing  agents, 
then;  because  if  our  rice  comes  in  free,  they  certainly  can  not  under- 
sell us  under  ordinary  circumstances. 

Secretary  Taft.  Of  course  we  have  to  add  a  percentage,  and  per- 
haps their  percentage  is  less  than  ours. 

Senator  Morgan.  A  percentage  for  what? 

Secretary  Taft.  For  the  handling  of  it  and  the  purchase  of  it 

Senator  Morgan.  Oh,  yes.  That  is  quite  a  puzzle  to  me.  I  can 
not  understand  why  they  should  go  and  buy  rice  from  the  merchants 
of  Panama  when  they  can  get  it  at  the  same  rate  from  the  merdiants 
within  the  Zone.     You  have  American  merchants  in  the  Zone? 

Secretary  Taft.  Greneral  Davis  knows  about  that.  I  do  not  think 
we  have  many. 

General  Davis.  No  ;  there  are  almost  none. 

Secretary  Taft.  The  merchants  there  are  mainly  Chinese,  are  they 
not.  General  ? 

General  Davis.  Yes. 

Secretary  Taft.  Where  you  get  a  Chinaman,  Senator,  he  can  under- 
sell anybody. 

General  Davis.  I  can  add  a  little  light  to  this  subject,  perhaps,  by 
saying  that  the  natives  of  Panama,  Jamaica,  Barbadoes,  and  Mar- 
tinique who  are  at  work  on  the  Zone  do  not  use  rice  to  any  such  extent 
as  the  Oriental  does. 

Secretary  Taft.  I  did  not  know  that  Digitized  by  Google 
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Greneral  Davis.  The  Porto  Rican  is  a  great  rice  user,  for  he  is 
a  great  rice  producer.  But  in  Jamaica  there  is  aknost  no  rice  raised 
and  very  little  consumed. 

Secretary  Taft.  They  live  on  bananas,  do  they! 

Greneral  Davis.  They  live  on  yams  and  yuccas  and  those  roots,  the 
tubers — plantains  and  so  on.  The  plantain  is  the  great  food  or  the 
Jamaican  negro.  It  is  a  banana  without  sweetness.  It  grows  very 
long,  very  large. 

I^nator  Morgan.  But  those  yams  and  bananas  and  plantains  are 
not  grown  in  sufficient  abundance  in  the  Isthmus  to  supply  the  mar- 
ket, are  they  ? 

General  Davis.  They  have  been  adequate  for  their  present  needs. 
T  think  there  are  some  yams  brought  to  the  Isthmus  from  Jamaica, 
quite  a  good  many  of  them.    The  ships  bring  them  over. 

Secretary  Taft.  But,  General,  Bocas  del  Toro  is  one  of  the  great 
banana  ports,  is  it  not? 

General  Davis.  Oh,  yes;  very  large. 

Secretarv  Tapt.  That  is  in  Panama;  so  that  they  do  raise,  in 
Panama,  that  kind  of  food. 

General  Davis.  The  yam  represents  to  the  Panama  person  what  rice 
represents  to  the  Porto  Rican  and  the  Oriental. 

Senator  Morgan.  Then  the  matter  is  left  in  this  way:  That  the 
Government  of  the  TJnited  States  does  not  import  any  of  these 
things — plantains,  bananas,  yuccas,  or  anything  else? 

General  Davis.  I  can  only  speak  of  what  happened  during  my 
time. 

Senator  Morgan.  We  import  none;  so  that  the  supply,  of  course, 
must  come  in  either  from  tne  native  production  of  Panama  or  from 
importations  by  the  Panaman  merchants? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  So  that  throws  the  whole  of  that  trade  into  the 
hands  of  the  Panamans.    We  get  nothing  of  it  at  all. 

General  Davis.  No,  sir. 

Senator  Morgan.  Can  that  be  relied  upon,  in  time  to  come,  for  the 
support  of  the  labor  down  there? 

Secretary  TArr.  I  think  we  have  now  about  25,000  men  there,  and 
they  do  not  patronize  our  commissaries.  They  make  their  own  pur- 
chases from  the  local  suppliers. 

Senator  Morgan.  Those  local  suppliers  must  make  some  profit 
uj>on  the  supply  of  that  great  amount  of  provisions? 

Secretary  Taft.  I  hope  they  do. 

Senator  Morgan.  Well,  it  is  probabljr  true  that  they  dot 

Secretary  Taft.  I  suppose  so ;  yes,  sir. 

Senator  Morgan.  It  seems  to  me  that  Congress  ought  to  take  in 
charge  this  subject  of  the  duty  upon  such  importations  in  order  to 
regulate  the  food  supplies  for  perhaps  ten  or  nfteen  or  twenty  thou- 
sand people  that  we  rely  upon  for  labor;  that  it  is  a  subject  that 
Congress  ought  to  take  into  charge  in  some  form,  rather  than  to 
depend  upon  a  modus  vivendi,  which  the  other  Government  can  dis- 
pense witn  at  any  time.  They  can  dispense  with  their  modus  vivendi 
B-nd  charge  15  per  cent  upon  the  importations  if  they  want  to  and 
raise  the  price  5  per  cent. 

Secretary  Taft.  But  then  we  can  open  our  portsjpcil^tjl^mflufor 
fK>thiiig.  ^ 
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Senator  Morgan.  We  can  do  it,  but  we  have  made  no  provisioii 
for  it. 

Secretary  Taft.  Oh,  yes;  we  have.  If  the  modus  vivendi  goes  out 
we  can  do  what  we  choose. 

Senator  Morgan.  That  does  not  prevent  the  making  of  a  comer, 
though,  upon  provisions. 

Secretary  Taft.  It  does  in  the  sense  that  we  give  those  who  wish 
to  import  an  opportunity  to  import  them  for  nothing- 
Senator  Morgan.  You  can  get  out  of  it  after  you  ^t  into  the 
trouble;  but  it  does  not  prevent  you  from  getting  into  it  That  is 
what  I  understand. 

Secretary  Taft.  Well,  I  do  not  anticipate  any  great  trouble. 

Senator  Morgan.  I  am  not  anticipating  anything  about  it,  either; 
but  I  want  a  rule  of  law  that  will  operate  so  as  to  give  those  people 
there  who  labor  for  the  Government  a  full  supply  of  food,  reliable  in 
its  quality  and  also  in  its  amount,  and  at  a  rate  they  can  afford  to  pay. 

Secretary  Taft.  The  truth  is.  Senator,  in  order  to  understand  this 
exactly,  that  this  modus  vivendi  does  not  limit  at  all  what  may  be 
brought  in  by  the  United  States  free.  The  modus  vivendi  could  con- 
tinue just  as  it  is  and  the  United  States  could  import  yams  for  noUi- 
ing,  it  it  chose — that  is,  under  article  13;  and  article  13  is  not  af- 
fected by  the  terms  of  the  modus  vivendi. 

Senator  Morgan.  Article  13  of  the  treaty,  you  meant 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Would  you  prefer  that  that  modus  vivendi  should 
stand  as  a  permanent  arrangement? 

Secretary  Taft.  I  do  not  think  it  is  drawm  for  that  purpose.  It 
was  carefully  drawn  for  the  purpose  for  which  it  was  put  m  force, 
but  it  was  not  intended  to  be  permanent.  It  was  hopea  that  subse- 
quently it  would  be  succeeded,  in  so  far  as  a  treaty  would  cover  it,  by  i 
treaty. 

Senator  Morgan.  If  we  have  the  power  to  do  it  without  a  treaty, 
you  think  it  is  the  duty  of  Congress  to  do  it? 

Secretary  Taft.  Yes.  sir;  where  Congress  thinks  that  the  provisions 
ought  to  be  put  in  the  lorm  of  a  permanent  law. 

Senator  Morgan.  I  have  understood  from  almost  everybody  that 
has  talked  about  it  that  those  were  very  fine  waters  for  fish  down 
there.    What  can  you  tell  us  about  that? 

Secretary  Taft.  Yes,  sir;  I  think  they  are;  but  I  think — of  course 
about  this  General  Davis  would  know  much  more  than  I  do — ^my  im- 

gression  is  that  they  have  the  same  trouble  there  that  we  had  in  the 
'hilippines ;  it  is  very  difficult  to  get  anybody  to  do  the  filling. 

General  Davis.  That  is  true. 

Secretary  Taft.  So  that  the  food  supply  from  fishing  for  anylK)dy 
but  the  person  who  does  the  fishing  is  really  negligible.  Is  not  that 
true.  General  ? 

General  Davis.  Yes. 

Secretary  Taft.  It  is  very  difficult  to  get  good  fish. 

General  Davis.  The  Chinese  are  the  only  fishermen ;  the  nativw  do 
no  fishing. 

Senator  Morgan.  The  natives  are  too  lazy? 

General  Davis.  I  think  so. 

Sc  nator  Ankeny.  But  is  it  not  true,  Mr.  Secretary,  that  that  fish 
■upply  is  a  big  factor  in  the  food  supply  of  th^ft4>fi^eJ^^.^ 
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Secretary  Tapt.  I  do  not  think  so,  sir.  General  Davis  would  know 
about  that,  but  I  do  not  think  so. 

The  Chairman.  I  think,  Mr.  Secretary,  that  they  do  very  little 
work  and  very  little  fishing.    That  is  what  I  should  say. 

Greneral  Davis.  There  is  a  great  deal  more  Nova  Scotia  codfish  con- 
sumed on  the  Isthmus  than  any  other  kind  of  fish. 

The  Chairman.  My  understanding  is  that  there  is  an  abundance 
of  fish,  and  good  fish,  but  that  they  can  not  get  the  fishermen. 

Secretary  Taft.  That  is  it. 

The  Chairman.  That  is  the  understanding  I  had  when  I  was  there. 

Senator  Ankeny.  What  I  meant  by  that  is  that  this  fish  could  be 
made  a  big  factor  in  the  food  of  these  people.  I  did  not  mean  to  say 
anything  runny  about  it;  but  I  think  tliat  those  fisheries  can  be  made 
an  important  factor  in  the  supply  of  food  to  those  people  on  the 
Isthmus. 

Secretary  Taft.  That  is  true,  Senator,  if  you  could  get  the  fisher- 
men. 

Senator  Ankeny.  We  can  get  the  fishermen  if  there  is  money  in  it 

Secretary  Taft.  I  know;  but  there  is  not  money  in  it.  That  is  the 
difficultv.  At  least,  if  that  is  a  motive,  and  it  does  exist,  it  has  not 
operated  to  produce  fishing  yet. 

Senator  Ankeny.  Yes;  but  the  idea  is  that  we  always  have  that 
to  fall  back  upon  there  as  a  factor  in  the  supply  of  the  food  of  those 
people. 

Secretary  Taft.  Yes,  sir;  but  it  is  like  having  something  that  you 
oould  make  profitable  if  you  had  the  labor;  but  you  have  not  got  the 
labor. 

Senator  Ankeny.  You  might  say  that  of  any  industry — mining, 
for  instance. 

Secretary  Taft.  That  is  true  of  the  mines  in  the  Tropics. 

Senator  Ankeny.  The  fish  are  there,  and  can  be  taken,  and  enter 
into  the  supply  of  those  people,  as  the  evidence  shows.  We  ought  to 
know  definitely  what  it  is,  wnat  it  amounts  to. 

Secretary  Taft.  It  does  not  amount  to  anything  now. 

Senator  Ankeny.  I  mean,  the  fish  are  there,  the  banks  are  there, 
and  the  industry  is  there. 

Secretary  Taft.  No;  the  industry  is  not  there. 

Senator  Aniceny.  Tsot  in  that  sense,  but  the  business  is  there,  if 
you  should  work  it     Is  that  it? 

Secretary  Taft.  If  vou  could  get  some  good  fishermen  from 
Gloucester  to  go  down  there,  I  have  no  doubt  you  could  get  in  a  gieat 
many  fish.  Whether  the  people  would  buy  fish  is,  I  suppose,  to  be 
determined  by  what  they  have  heretofore  bought.  The  Anie^^lcans 
on  the  Isthmus  would  certainly  buy  fish,  provided  the  fish  were 
furnished  inunediately  out  of  the  water.  You  can  not  in  the  Tropics 
take  anything  but  fish  that  are  alive  when  you  buy  them.  I  know 
something  about  this,  because  we  used  to  have  the  most  delicious  fish 
in  the  Philippines,  and  we  had  a  very  large  market  for  it;  but  it  was 
very  difficult  to  get  the  market  supplied.  On  the  Isthmus  I  think  it 
was  a  good  deal  worse  than  it  was  m  the  Philippines. 

General  Davis.  Yes;  a  great  deal  worse. 

Senator  Morcjan.  You  describe  a  state  of  feeling  down  there,  Mr. 
Secretary,  tliat  I  wish  to  inquire  about  a  little  more,  with  a  view  of 
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trying  to  ascertain  whether  it  is  possible  to  correct  it  without  giving 
up  everything  down  there  that  we  think  is  of  any  important  conse- 
quence to  our  work.     You  say : 

^'  In  the  era  of  good  feehng  between  all  parties  succeeding  the 
revolution  they  were  elected  on  the  same  ticket." 

That  is,  the  Liberals  and  the  Conservatives! 

Secretary  Taft.  That  is  my  recollection — ^I  think  that  was  the 
case.    Was  it  not,  General  ? 

General  Davis.  Yes. 

Senator  Morgan  (reading).  "The  parties  soon  divided  again 
when  the  patronage  came  to  be  distributed.  The  mcwnent  the  people 
understood  the  effect  of  the  introduction  of  the  Dingley  tariff  be- 
tween the  Zone  and  the  Republic  they  resented  the  act  as  an  indica- 
tion of  a  desire  on  the  part  of  the  United  States  to  grab  the  land  of 
the  Zone  for  its  commercial  purposes  and  to  exclude  all  Panamans 
frcMn  the  profitable  business  whicn  they  had  expected  to  do  with  the 
people  of  the  Zone,  gathered  there  by  the  United  States  for  the  great 
work.  The  opposition  party — the  Liberal  party — was  quick  to  seize 
upon  this  as  a  ground  for  attacking  the  Conservative  administration, 
on  the  theorjr  that  the  Government  had  yielded  to  the  United  States 
and  had  sacrificed  the  interests  of  the  Republic  The  attitude  of  the 
Liberal  party,  of  course,  reacted  upon  the  course  of  the  Conservative 
administration,  and  both  parties  were  at  once  driven  into  hostility 
to  any  proposition  of  the  United  States  looking  to  the  operation  of 
its  governmental  control  over  the  Zone  at  those  many  points  where 
it  came  in  close  contact  with  the  jurisdiction  of  the  Republia^ 

Do  you  know  of  any  ground  upon  which  you  could  anticipate 
that  in  the  future  this  sentiment  would  not  increase  rather  than 
diminish  between  the  Panaman  Government  and  the  Grovernment 
of  the  United  States  in  that  Zone? 

Secretary  Taft.  It  has  not.  The  effect  of  what  we  did  down  there 
was  to  make  everything  as  harmonious  as  possible. 

Senator  Morgan.  \Vhen  you  went  there  for  the  purpose  of  trying 
to  correct  it,  you  found,  as  you  have  described  here,  that  there  was 
fierce  antagonism — ^fierce  discussion,  rather? 

Secretary  Taft.  Yes,  sir.  I  ought  to  say  this:  That  the  effect  of 
the  publication  of  the  President's  letter  was,  I  think,  quite  good. 
Still,  they  did  not  do  anything;  and  I  think  the  effect  of  the  publi- 
cation of  the  modus  vivendi  was  good,  and  it  has  continued  to  work 
satisfactorily  since. 

Senator  Morgan.  And  you  seem  to  think  that  they  resented  our 
attempt  to  carry  on  any  trade  down  there  on  account  oi  the  American 
interests,  or  with  American  business  and  capital,  as  an  effort  to 
make  a  land  grab  and  exclude  them  from  the  profitable  business  that 
they  had  expected  to  do  with  the  people  of  the  Zone,  gathered  there 
by  the  United  States  for  this  great  work? 

Secretary  Taft.  What  they  resented  was  building  a  big  wall 
around  the  Zone  in  such  a  wav  that  the  cities  of  Panama  and  Colon 
diould  be  excluded  from  any  business  association  with  the  Zone. 

Senator  Morgan.  And  especially  that  would  exclude  the  operatives 
in  our  work  there  in  the  Zone  from  trading  with  them? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  was  the  big  end  of  iti 

Secretary  Taft.  That  is  it. 

Digitized  by  VjOOQIC 


INVESTIGATION   OF   PANAMA   CANAL.   MATTERS.  2765 

Senator  Morgan.  Their  views  were  speculative,  not  to  say  mer- 
cenary, in  that  regard! 

Secretary  Tatt.  They  were. 

Senator  Morgan.  And  continued  to  be  so  t 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  That  seems  to  bring  up  the  queistion  as  to  the 
character  of  the  government  we  are  to  conduct  there — ^whether  we 
will  live  from  hand  to  mouth  by  making  pacifications  of  those  people 
as  occasion  arises,  or  whether  we  are  to  ordain  a  system  of  govern- 
ment that  in  itself  is  perfectly  just  to  all  concerned,  and  that  will 
give  us  control  of  our  property  without  interruption  from  these 
speculators  on  the  Panama  side. 

Would  you  not  think  that  it  was  safer  for  contractors  or  for  the 
Grovemment  in  the  conduct  of  the  work  of  digging  this  canal  to  sup- 
ply that  Zone  with  every  necessity  to  be  supplied  oy  the  Government 
of  the  United  States,  or  by  such  merchants  as  we  might  permit  to 
do  work  there — ^not  such  as  chose  to  do  it,  but  such  as  we  might  per- 
mit to  ffo  there  to  supplv  merchandise,  and  to  supply  them  with 
money  for  the  conduct  of  their  business,  and  to  supply  them  with 
laws  and  administration  that  would  keep;  them  from  being  sources 
of  public  exasperation  or  dang^  or  anything  of  that  sort?  In  other 
words,  ought  we  not  to  take  authoritative  governmental  control  of 
every  interest  in  that  Zone? 

Secretary  Taft.  No^  sir ;  I  do  not  agree  with  that  view. 

Senator  Morgan.  You  do  not? 

Secretary  Taft.  No^  sir.  I  think  it  would  be  a  very  impolitic,  and, 
I  may  add,  a  very  unjust  thing,  to  introduce  any  sort  of  obstruction 
to  ihe  trade  between  the  people  of  the  Zone  ana  the  people  of  Pan- 
ama. I  do  not  mean  to  say  that  we  ought  not  to  look  after  our 
employees  and  see  that  they  are  properly  fed;  but  when  they  are 
being  properly  fed  I  do  not  think  there  is  any  necessity  at  all  for 
our  taking  on  the  additional  burden  of  feeding  them  ourselves.  On 
the  other  nand,  I  think  that  they  may  reasonably  expect  fair  treat- 
ment in  the  matter  of  doing  a  normal  business  with  that  which  they 
have  ceded  to  us.  I  do  not  see  any  objection  to  it.  Senator.  I  do 
not  see  why  we  should  put  in  there  a  strong  hand  and  make  them 
feed  that  we  are  there  for  the  purpose  of  reflating  them  and  depriv- 
ing them  of  that  which  is  so  natural — a  desire  to  deal  with  their  close 
n^^ghbors. 

^nator  Morgan.  The  considerations  which  affect  my  mind,  at 
least,  go  beyond  the  question  of  the  profit  to  be  derived  from  trade 
and  barter  between  the  people  of  the  Zone,  including  its  operatives, 
and  the  people  of  Panama;  and  I  think  they  are  of  quite  supreme 
importance  as  compared  with  those  that  I  have  just  referred  to. 
The  city  of  Colon  and  the  city  of  Panama,  and  possibly  the  villages 
between,  or  some  of  them,  are  represented  as  oeing  occupied  and 
inhabited  by  a  heterogeneous  population,  drawn  from  the  different 
parts  of  the  earth,  from  pretty  much  all  nationalities,  who  are  not 
drawn  there  for  the  sake  of  agriculture  or  for  the  sake  of  exporta- 
tion of  woods  or  minerals  or  any  other  product  of  Panama,  but  are 
drawn  there  simply  for  the  sake  of  the  traffic  that  the  railroad  and 
the  canal  engender  and  create.  That  is  their  motive  for  going  there; 
they  have  no  interest  in  society  at  all,  except  merely  to  get  as  mudi 
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money  as  they  can,  and  leave  when  they  can  get  out  of  the  way.  As 
a  result,  the  cities  of  C!olon  and  Panama  are  places  that  are  infested 
with  perhaps  every  manner  of  vice,  immorality,  dissipation,  and 
idleness,  to  a  degree  that  probably  obtains  in  no  two  commimities  in 
the  world  so  close  together,  or  even  very  much  wider  apart 

Secretary  Taft.  Senator,  upon  that  point  I  should  diner  with  you. 

Senator  Morgan.  I  want  to  get  exactly  what  your  view  is. 

Secretary  Taft.  Of  course  1  do  not  know  about  the  vice  in  Pan- 
ama; but  I  never  have  been  in  a  more  peaceable,  quiet,  altogether 
unoffending  city  than  the  city  of  Panama.  I.  have  been  in  Colon; 
that  looks  like  a  western  town.  It  looks  like  a  town  that  had  not 
been  properly  constructed,  and  is  not  attractive.  The  town  of  Pan- 
ama is  a  quiet  Spanish  town,  constructed  with  Spanish  buildings. 
In  the  evening  you  gjo  into  the  parks,  and  you  find  people  sitting 
about  just  as  you  do  in  Spain,  enjoying  themselves.  1  really  think 
it  is  a  well-conducted  city. 

They  do  have  a  lottery  there,  and  they  may  have  other  vices;  but 
the  worst  people  that  come  there  are  the  irresponsible  Americans  that 
have  left  the  United  States  for  its  good  and  possibly  for  their  geod. 

I  beg  to  emphasize  the  fact  that  the  2jone  is  one  of  the  bSt  (X)n- 
ducted  governments  I  know,  and  it  is  largely  due  to  the  ease  with 
which  the  tropical  negro  may  be  governed.  He  has  his  faults;  he  is 
lazy,  and  he  does  loaf  about  a  good  deal;  but  he  is  amenable  to  law, 
una  it.  does  not  take  a  large  police  force  to  keep  him  in  order. 

Senator  Morgan.  I  understand  that  perfectly,  Mr.  Secretary.  The 
negro  loves  nothing  in  the  world  so  much  as  he  does  a  master* 

The  Chairman.  Speaking  of  Colon,  you  alluded  to  its  looking  like 
a  western  town.  Where  did  you  ever  see  a  western  town  that  looked 
like  Colon?     [Laughter.] 

Secretary  Taft.  Well,  I  had  forgotten  that  there  was  any  sensi- 
tiveness in  the  committee  about  that  part  of  the  country.  [I^augh- 
ter.]     What  I  meant  was  a  newly  constructed  town. 

Senator  Morgan.  Now,  Mr.  Secretary,  you  have  explained — and  I 
have  no  doubt  you  did  it  under  a  painful  necessity — the  contribution 
that  was  made  from  the  United  States  to  these  "  jayhawkers,"  I  will 
call  them,  in  Panama  and  in  Colon.  We  find  that  they  are  very  dif- 
ficult people  to  control  here  at  home.  Is  it  necessary  that  the  regi- 
men and  discipline  within  that  Zone  should  be  of  such  a  character 
as  to  prevent  those  laborers  and  people  from  going  out  of  that  Zone, 
except  under  permission,  and  coming  in  contact  with  these  wretches 
that  g:o  from  the  United  States  down  there,  and  who  are  ready  to  do 
anything  on  the  earth  from  stealing  their  money  to  cutting  their 
throats  m  order  to  get  a  living? 

Secretary  Taft.  There  is  no  constitution  in  the  Republic  of  Pan- 
ama to  forbid  their  attending  to  Americans,  I  thiuK;  and  if  they 
become  objectionable  they  may  banish  them.  But  in  the  Zone  they 
heretofore  have  been  able  to  attend  to  those  people.  When  I  was  on 
the  Zone  the  last  time  there  was  a  murder  there,  and  they  never  have 
discovered  who  the  murderer  was;  but  I  think  that  is  the  chief  «rime 
that  has  been  committed  since  we  were  there.  Of  course,  witl^  re- 
spect to  all  these  matters,  Judge  Magoon  and  Governor  Davis  Tupuld 
know  a  great  deal  more  than  I;  I  simply  pick  tiiem  up  as  Ftalk 
with  you. 
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Senator  Morgan.  I  have  no  motive,  in  any  question  that  I  put  on 
this  subject,  to  criticise  the  conduct  of  any  government  that  has  been 
there  or  any  act  that  has  been  performed. 

Secretary  Taft.  Oh,  no;  I  only  mentioned  those  facts,  Senator,  for 
the  purpose  of  showing  the  kind  of  government  that  is  needed.  If 
the  present  government  gets  along  well,  it  forms  a  fairly  ffood  argu- 
ment for  letting  well  enough  alone;  and  I  think  everywxiy  that  has 
been  on  the  Zone,  even  the  critical  newspaper  correspondent  who 
goes  for  the  purpose  of  seeing  that  things  are  rightly  done,  has  not 
been  able  to  nnd  any  ground  lor  criticising  the  police  or  the  exercise 
by  the  police  of  the  power  which  is  given  them  or  of  tlie  general 
order  on  the  Zone.    Is  not  that  true,  General  Davis? 

General  Davis.  That  is  quite  the  fact ;  that  is  quite  so. 

Senator  Taliaferro.  Bigelow.  has  just  been  down  there  again,  you 
know. 

Secretary  Taft.  Yes.     [Laughter.] 

Senator  Morgan.  Now^  looking  to  the  situations  that  we  appre- 
hend, and  naturally  so,  1  am  trymg  to  see  if  we  can  arrive  at  some 
conclusion  in  regard  to  the  government,  there  that  will  prevent  these 
outside  men,  who  live  in  Colon  and  Panama  chiefly,  and  perhaps  in 
other  parts  of  Panama  outside  of  the  Zone,  from  corrupting  and 
destroying  the  people  that  we  employ  to  go  there  to  work — thase  in- 
nocent people,  these  soft  and  gentle  people.  I  want  to  take  care  of 
them. 

Now,  I  have  supposed  (and  if  I  am  incorrect  vou  can  correct  me 
about  it)  that  it  is  quite  necessary  to  prevent  traders  and  merchants, 
if  you  please,  small  and  great,  in  Panama,  from  holding  out  induce- 
ments of  an  attractive  and  perhaps  a  vicious  sort  to  got  into  their 
pockets  this  vast  amount  of  money  that  we  are  paying  out  there  every 
fifteen  days,  in  coin  and  otherwise.  I  wish  to  know  whether  it  fs 
not  necassary  to  have,  within  that  Zone,  and  without  permission 
with  Panama,  and  without  consultation  with  her,  too,  if  you  please, 
and  without  catering  to  her  demands  for  trade  and  all  that,  a  govern- 
ment that  will  stand  on  its  own  feet,  and  will  be  able,  in  every  par- 
ticular, to  take  care  of  everybody  that  is  in  that  Zone.  Is  not  that 
the  bast  plan  ? 

Secretary  Taft.  I  would  have  a  government  that  could  stand  on  its 
own  feet;  but  I  would  control  the  policy  of  that  government  by 
measnras  suflicient  to  look  after  the  people,  but  not  calculated  to  stir 
up  hostility  in  an  independent  government  that  lies  so  near,  and  that 
can  in  a  good  many  diflFerent  ways  render  the  burden  of  the  United 
States  very  much  greater. 

Senator  Morgan.  A  government  that  has  that  power? 

Secretary  Taft.  Yas. 

Senator  Morgan.  That  is  coming  to  the  point  about  it.  I  never 
have  understood  that  the  Hay-Varilla  arrangement  or  treaty  implied 
in  anv  sense  at  all  a  partnership  between  the  United  States  ana  the 
Republic  of  Panama  m  the  construction  or  control  or  management  of 
this  canal,  or  anything  about  it;  that  we  had  not  placed  ourselves  in 
a  position  of  dependence  upon  their  will  or  upon  their  good  will  or 
upoi>  their  nonintervention  or  their  abstaining  from  interfering  with 
our  policy  and  our  plans ;  but  that  we  went  ^ere  for  the  purpose  of 
builaing  a  canal,  with  all  the  powers  necessary  for  that  great  object, 
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and  that  Panama  should  be  mven  to  understand  that  in  no  respect  an 
we  beholden  to  her  for  anything  whatever  except  the  good  will  that 
one  honest  man  owes  to  another. 

That  has  been  my  view  of  it,  and  it  is  still  my  view  of  it,  and  I 
object  to  this  idea  of  having  to  consult  Panama  about  our  trade  rela- 
tions, and  the  price  of  food  to  be  issued  to  our  people,  and  the  regula- 
tion of  the  introduction  and  exit  of  our  ships,  and  matters  of  that  sort, 
including,  also,  quarantine.  I  do  not  think,  Mr.  Secretary,  that  we 
shall  ever  have  any  real  success  there  until  we  change  our  policy,  and 
that  while  we  should  not  change  it  unjustly,  or  from  kindness  into 
severity,  or  anything  of  the  sort,  we  should  change  it  as  to  the  ex- 
pression of  our  determination  to  take  the  control  of  that  Zone  as  a 
government  and  manage  it  in  our  own  way,  without  consulting  them 
as  to  what  we  should  do. 

Secretary  Taft.  Now,  Senator,  may  I  answer  that? 

Senator  Morgan.  Yes ;  certainly . 

Secretary  Taft.  I  have  very  little  to  say  in  answer  to  it,  except 
this,  that  "  the  proof  of  the  pudding  is  in  the  eating."  Under  Ine 
present  arrangement  we  are  getting  along  admirably.  There  is  no 
trouble  at  all;  there  is  no  iiiterference  by  the  Panama  authorities 
with  what  we  are  doing.  Therefore  I  do  not  see  any  reason  for  the 
change,  and  I  do  thinS:  that  common  prudence  ana  conmion  sense 
and  ordinary  policy  require  that  where  you  sleep  in  bed  with  a  man 
you  should  conduct  yourself  on  as  f  rienifly  relations  with  him  as  pos- 
sible, and  we  are  in  the  same  bed  with  Panama. 

Senator  Morgan.  I  am  sorry  to  hear  it  I  have  always  under- 
stood that  it  was  very  bad  for  two  persons  to  sleep  in  the  same  bed. 

Secretary  Taft.  It  is  impossible  to  live  inside  of  a  country  like 
that,  with  no  natural  boundaries  to  indicate  where  the  difference  is, 
without  coming  into  such  close  relations  that  it  is  a  great  deal  easier 
for  us,  where  we  do  not  yield  any  rights,  to  conduct  ourselves  in  such 
a  way  as  to  make  them  our  friends.  That  is  the  principle  upon 
which  I  proceed. 

(The  committee  thereupon  adjourned  until  to-morrow,  Saturday, 
April  21, 190t>,  at  10.30  o'clock  a.  m.) 
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Committee  on  Interoceanio  Canals, 

United  States  Senate, 
Washington^  D.  0.,  April  ^i,  1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Hopkins, 
Ankeny,  Morgan,  Taliaferro,  and  Simmons. 

STATEMENT  07  HON.  WHJIAM  H.  TAFT— OontinuecL 

The  Chairman.  Mr.  Secretary,  before  you  proceed  I  wish  to  state 
to  the  committee  that  I  undei'stand  you  expect  to  be  away  next  week, 
practically  the  entire  week. 

Secretary  Tapt.  Yes,  sir.  I  shall  return  for  Thursday  and  Friday. 
I  had  hoped  to  get  through  this  examination  before  that. 

The  Chairman.  We  hope  to  get  through  with  you  to-day,  but  we 
may  have  to  recall  you  later  on.  I  think,  however,  so  far  as  the 
examination  that  is  proceeding  now  is  concerned,  we  should  be  through 
with  you  to-day.  Then  we  may  possibly  have  to  ask  you  to  come 
again  later  on. 

Senator  Morgan.  So  far  as  I  am  personally  concerned,  if  it  is  any 
advantage  to  the  Secretary  or  to  the  public  service  that  tnis  examina- 
tion should  be  suspended  now  and  resumed  when  he  returns,  I  am 
perfectly  willing  to  suspend. 

Secretary  Taft.  I  should  prefer  to  go  on  to-day,  if  I  may,  and  get 
as  far  as  possible;  and  then  you  can  adjourn  over  and  release  me,  if 
you  will,  until  the  following  week. 

Senator  Moroan.  There  is  a  part  of  this  examination  that  I  do  not 
think  any  of  us  are  competent  to  conduct  with  satisfaction  until  we 
hear  from  the  men  who  are  more  familiar  with  the  railroad  operations 
down  there  than  we  are. 

The  Chairman.  They  will  be  here  on  Tuesday  and  Wednesday  of  next 
wee£[* 

Senator  Morgan.  That  is  what  I  understand. 

The  Chairman.  I  have  letters  from  them  to  that  effect. 

Senator  Morgan,  That  is  what  I  understand.  I  merely  suggested 
that  if  it  would  be  more  convenient  to  the  Secretary  to  suspend  now 
and  return  later  it  would  be  perfectly  convenient  to  me  to  wait. 

The  Chairman.  I  merely  say  that  for  the  information  of  the  com- 
mittee—that Mr.  Drake  is  to  be  hereon  Tuesday  morning  at  10.30,  and 
the  purchasing  agent  for  the  railway  is  to  be  here  on  Wednesdav  morn- 
ing. Then  you  probably  will  recall  the  fact  that  we  set  apart  Thursday 
for  the  parties  who  are  interested  in  the  cement  business  in  this  country. 
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Senator  Morgan.  Cement! 

The  Chairman.  Yes. 

Senator  Morgan.  I  do  not  care  so  much  about  that. 

The  Chairman.  We  agreed  that  we  would  hear  them  on  that  day. 

Senator  Morgan.  They  are  trying  to  sell  something  to  us.  That  is 
all  there  is  to  that 

The  Chairman.  That  was  the  understanding,  and  they  have  been 
notified  and  expect  to  be  here  on  that  day.  Now,  Senator,  proceed  if 
you  are  ready. 

Senator  Morgan.  Mr.  Secretary^  I  want  to  have  your  statement 
and  vour  views  about  the  doubling  up,  the  multiplicity  of  offices  in  the 
hands  of  the  same  individuals  in  the  conduct  of  the  Canal  Zone  work, 
including  the  railroad.  You  stated  that  when  vou  went  down  there 
for  the  purpose  of  executing  the  directions  of  the  President  as  to  this 
modus  Vivendi  you  took  with  you  several  persons. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And,  amongst  others,  that  you  took  Mr.  Obaldia 
with  you? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  He  at  that  time  was  minister  to  this  place  here? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  he  was  also  a  director  in  the  railroad? 

Secretary  Taft.  Not  at  that  time. 

Senator  ^Morgan.  He  became  so  afterwards? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Did  he  hold  any  other  office  under  Panama  except 
that  of  minister? 

Secretarv  Taft.  No,  sir;  none  that  I  know  of. 

Senator  Morgan.  Well,  then,  you  took  with  you  Mr.  William  Nebon 
Cromwell? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  How  many  offices  did  he  hold  at  that  time,  or 
places  that  we  call  offices,  in  connection  with  this  work? 

Secretary  Taft.  I  suppose  what  you  mean  is  how  many  capacities 
was  he  filling? 

Senator  Morgan.  Yes. 

Secretary  Taft.  He  was  the  counsel — I  say  he  was  counsel;  I  assume 
that  he  was — for  Senor  de  Obaldia  and  the  Kepublic  of  Panama.  He 
acted  for  them. 

Senator  Morgan.    Yes.     He  was  their  legal  advisor? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Very  good.  That  is  one.  What  is  the  next  one 
that  he  held? 

Secretary  Taft.  He  was  the  general  counsel  of  the  Panama  Railroad. 

Senator  Morgan.  That  is  two.     The  next  one  he  held  was  what? 

Secretary  Tajt?.  There  was  none  other. 

Senator  Morgan.  Oh,  yes.     He  was  a  director  in  the  railroad. 

Secretarv  Taft.  Oh  I  I  believe  he  was;  yes. 

Senator  Morgan.  During  the  progress  of  that  agreement  with  Pan- 
ama, which  1  believe  covered  more  tnan  one  visit — not  one  visit  from 
you,  but  covered  a  visit  that  their  agents  made  here,  as  well  as  one 
that  you  made  down  there,  in  regard  to  the  banking  arrangement? 

Secretary  Taitt.  No,  sir.  There  was  a  currency  agreement  JuneSOy 
1904,  and  there  was  a  banking  agreement  made  April  29, 1905w 
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Senator  Morgan.  That  is  a  year  apart,  nearly  ? 

Secretary  Taft.  Yes;  quite  a  year  apart,  because  as  to  the  currency 
agreement^  for  the  reasons  that  I  have  stated,  growing  out  of  the 
issuance  oi  the  Dingley  Act  order  of  June  24,  1904,  nottiing  was  done 
until  we  went  down  in  December,  1904. 

Senator  Mobgan.  Well,  did  Mr.  Cromwell  represent  anv  inierestin 
either  of  those  negotiations  about  the  currency  or  the  banking  agree- 
ment? 

Secretary  Taft.  Not  that  I  know  of,  sir. 

Senator  Mobgan.  He  was  at  that  time  also  the  attorney  of  the  Pan- 
ftma  Uemal  Company  ? 

Secretary  Taft.  He  was. 

Senator  Mobgan.  Yes.  Well,  who  was  Mr.  Farnham,  that  went 
with  him! 

Secretary  Tapt.  He  was  Mr.  Cromwell's  assistant. 

Senator  Morgan.  What  do  you  mean  by  "assistant?" 

Secretary  Taft.  I  mean  he  was  in  his  oflSce  and  under  his  employ. 

Senator  Mobgan.  A  clerk? 

Secretary  Taft.  Yes;  I  understand  that  perhaps  that  would  describe 
him,  though  he  receives  $3,000  a  year,  1  think  Mr.  Cromwell  stated. 

Senator  Mobgan.  Well,  he  is  probably,  then,  a  head  clerk.  Was 
he  at  that  time  a  director  in  the  railroad? 

Secretary  Taft.  No,  sir. 

Senator  mobgan.  He  had  no  connection  with  it? 

Secretary  Taft.  No,  sir;  except  as  he  was  in  the  employ  of  Mr. 
Cromwell,  who  was  general  counsel  for  the  railroad. 

Senator  Mobgan.  Yes.  Well,  he  had  no  actual  connection  with  it, 
any  more  than  a  scrub  woman  would  have,  except  by  Mr.  Cromwell's 
direction? 

Secretary  Taft.  That  is  all. 

Senator  Mobgan.  Who  else  went? 

Secretary  Taft.  There  was  Admiral  Walker,  Judge  Magoon,  and  I 
think  I  took  an  aid.  Captain  Coleman,  and  either  one  or  two  stenog- 
raphers, I  have  forgotten  which — perhaps  one,  or  perhaps  my  private 
secretary.     I  think  that  was  it. 

Senator  Moboan.  At  that  time  was  Mr.  Magoon  governor  of  the 
Zone) 

Secretary  Taft.  No,  sir. 

Senator  Mobgan.  Was  he  a  Commissioner? 

Secretary  Taft.  No,  sir;  he  was  general  counsel  of  the  Canal 
Commission. 

Senator  Mobgan.  He  has  since  been  made  Commissioner  and  also 
governor  of  the  Zk)ne? 

Secretary  Taft.  Yes,  sir. 

Senator  Mobgan.  And  holds  those  two  oflScest 

Secretary  Taft.  He  does;  and  minister. 

Senator  Mobgan.  And  also  minister,  to-dayt 

Secretary  Taft.  Yes,  sir. 

Senator  Mobgan.  To  Panama? 

Secretary  Taft.  Yes,  sir. 

Senator  Mobgan.  In  place  of  Mr.  Barrett! 

Secretary  TArr.  Yes,  sir. 

Senator  Taliafkkt  o.  He  receives  no  salary  as  minister,  does  he! 
.   Secretary  Taft.  No,  sir.  .y,,..uuy  ^^^^le 
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Senator  Morgan.  We  have  not  got  to  that.     He  could  not  do  it 

Secretary  Tapt.  He  does  not,  whether  he  could  or  not. 

Senator  Morgan.  But  that  is  because  of  the  incompatibility  of  the 
offices,  that  he  does  not  receive  any  salary,  and  can  not  do  it. 

Secretary  Tapt.  Is  that  a  question.  Senator? 

Senator  Morgan.  Yes,  sir. 

Secretary  Tapt.  I  do  not  think  that  is  the  reason. 

Senator  Morgan.  What  is  it! 

Secretary  Tapt.  It  is  in  order  that  there  shaU  not  be  too  mncb 
salary  paid.    That  is  all. 

Senator  Morgan.  Well,  I  always  thought  that  if  a  man  held  one 
office  under  the  United  States  Government  he  was  obliged  to  stick  to 
that  until  Congress  or  some  authority  of  Congress  gave  him  another. 

Secretary  Taft.  There  has  to  be  authority  of  Congress,  but  the 
authority— at  least  if  there  is  no  exclusion  there  is  no  law  preventing 
it.  You  see,  with  reference  to  the  Philippines,  with  reference  to  the 
Canal  2k>ne,  with  reference  to,  I  think,  Porto  Rico,  it  has  been  the 
legislative  custom  and  the  executive  custom  to  unite  offices  of  that 
sort.  In  the  very  Spooner  Act  there  is  a  provision  by  which  army 
engineers  and  army  officers  are  to  fill  two  positions. 

Senator  Morgan.  Retired  officers  of  the  Army? 

Secretary  Tapt.  Retired  and  active. 

Senator  Morgan.  That  is  by  assignment  of  the  President,  not  by 
appointment  to  an  office. 

Secretary  Tapt.  I  do  not  recognize  any  difference  between  designa- 
tion and  appointment. 

Senator  Morgan.  I  am  a  little  surprised  at  that  statement,  because 
in  that  difference,  I  think,  rests  the  whole  doctrine  that  forbids  the 
accumulation  of  a  multiplicity  of  offices  in  the  hands  of  one  man.  The 
President  of  the  Unitea  States  has  the  ri^ht  to  designate  a  military 
officer  to  any  military  service  or  any  service  connected  with  the  mili- 
tary that  he  chooses  to  do,  but  that  is  because  he  holds  an  office,  and  he 
mases  the  duty  appurtenant  to  it;  but  he  has  no  right  to  appoint  a 
major-general  of  the  Dnited  States  Army  to  a  court  as  a  judge,  and 
have  him  qualified  to  enter  upon  both  duties  at  the  same  time.  They 
are  dissimilar  and  belong  to  aifferent  departments  of  the  Government 

Secretary  Tapt.  Of  course,  the  positions  are  such  that  they  ought 
not  to  conflict  with  each  other;  but  the  custom  has  been,  since  the 
beginning,  to  appoint  to  two  offices,  if  the  law  does  not  prohibit  it, 
where  the  public  interest  would  be  served.  I  think  you  can  tind 
instance  after  instance  where  that  has  occurred,  and  it  certainly  has 
occurred  in  the  administrntion  of  the  dependent  possessions  of  the 
United  States. 

Senator  Morgan.  Well,  I  think  it  was  when  we  got  to  having 
dependent  possessions,  as  they  are  called,  that  are  partly  in  and  partly 
out  of  the  united  States,  that  we  found  it  necessary  to  qualify  officers 
of  the  United  States  to  hold  offices  in  the  dependent  possessions. 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  therefore  to  burden  them,  if  we  may  so  speak 
of  it — not  so  much  against  their  will,  I  suppose 

Secretary  Tapt.  Not  if  it  was  accompanied  by  additional  salary^ 
(Laughter.) 

Senator  Morgan  (continuing).  Witii  the  discharge  of  duties  in  both 
places,  under  different  authority,  provided  the  salary  wanM.]iirtify  it 
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While  we  are  upon  the  question  of  salary,  Mr.  Secretary — and  this 
investigation  leads  naturally  and  necessarily  up  to  that — what  is  the 
reason  for  the  sudden  and  very  great  extension  or  expansion  of  the 
salaries  under  the  new  organization,  as  we  call  it,  the  one  that  is  now 
in  existence,  of  the  Isthmian  Canal  Commission,  beyond  those  that  were 
conferred  upon  the  old  Commission? 

Secretary  Taft.  As  a  matter  of  fact,  the  salaries  paid  to  the  old 
Commission  exceeded  those  paid  to  the  new,  but  they  were  differently 
distributed.  The  salaries  paid  to  the  executive  officers  of  the  new 
Commission  were  proportioned  to  salaries  paid  in  ordinary  corporate 
practice  for  men  of  tne  experience  and  skill  and  ability  that  are  re- 
c|uired  for  great  corporate  enterprbes,  and  that  are  necessarily  required 
in  this. 

Senator  Moroan.  As  a  matter  of  fact,  you  say  that  the  salaries  of 
the  old  Commission  exceeded  those  that  are  conferred  upon  the  new 
Commission  H 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  You  mean  in  the  aggregate! 

Secretary  Taft.  Yes,  sir. 

Senator  Moroan.  But  thev  were  distributed  equally  among  all  the 
members  of  the  Commission? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Then  the  change  that  was  made  was  to  reduce  the 
salaries  of  some  and  raise  the  salaries  of  others? 

Secretary  Taft.  Yes,  sir. 

^  Senator  Morgan.  Can  you  point  out  any  actual  necessity  for  that 
discrimination  ? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  shall  be  glad  if  vou  will  do  so. 


Secretary  Taft.  The  one  thing  of  all  others  that  was  needed  in  reor- 

Snizing  the  Commission  was  a  nead  in  this  country  who  should  be 
[niliar  with  preparing  for  great  constructive  enterprises  like  the 


building  of  a  railroad  or  the  building  of  a  canal.  The  one  great  defect 
of  the  old  Commission  was  the  defect  of  not  getting  competent 
employees,  or  not  pushing  and  pressing  and  getting  to  the  Isthmus 
the  necessary  machinery  and  equipment,  and  of  not  making  the  plans 
needed  for  the  preliminary  plant  which  was  absolutely  required  on 
tiie  Isthmus.  Tnerefore  it  was  needed  to  secure  a  man  who  was  used 
to  organizing  a  great  bureau  of  supply  and  of  pushing  those  supplies 
forward  unoer  conditions  resembling  quite  nearly  the  construction  of 
a  great  railroad.  We  were  not  able  to  get  such  a  man  unless  we  paid 
a  salary  equal  to  that  which  prevails  in  circles  of  that  kind.  There- 
fore we  paid  Mr.  Shonts  *30,0()0. 

Senator  Kcttredgb.  It  is  $35,000,  is  it  not? 

Secretary  Taft.  Thirty  thousand  dollars. 

Senator  Morgan.  You  mean  not  that  such  men  were  not  in  the 
country,  but  that  they  did  not  have  the  reputation  to  justify  their 
employment  in  the  work? 

Secretary  Taft.  They  did  not  have  the  reputation,  the  skill,  and 
experience,  unless  you  paid  them  such  a  salary. 

Senator  Morgan.  Was  not  a  difficulty,  if  not  the  real  difficulty  in 
the  first  yearns  operations  in  dealing  with  the  I^nama  Canal,  the  public 
demand  responded  to  by  the  administi-ation,  or  the  demand  of  the 
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administration  responded  to  by  the  public,  one  or  the  other,  that  you 
should  at  once  commence  the  work  of  digging? 

Secretary  Taft.  I  do  not  think  that  there  was  any  pressure  to  com- 
mence the  work  of  difi^ging.  That  was  suggested  by  Mr.  Wallace,  not 
really  for  the  purpose  of  excavation,  but  for  the  purpose  of  experi- 
ment. Of  course  it  may  have  satisfied  a  public  demand,  when  ques- 
tions were  put  such  as  have  been  put  here  at  this  board  or  before  the 
Appropriations  Committee:  ''Well,  are  you  doing  any  digging?" 
The  truth  is  that  unless  that  excavation  was  justified  for  experimental 
purposes,  it  was  not  justified  at  all;  because  the  only  proper  method 
of  doing  a  great  constructive  work  like  this  is  to  make  proper  prelim- 
inaries before  the  work  of  digging  begins  at  all. 

Senator  Morgan.  When  did  Mr.  Shonts  enter  upon  his  duties! 

Secretary  Taft.  The  1st  of  April. 

Senator  Morgan.  Nineteen  hundred  and  &ye'i 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Did  he  not  find  at  that  time  a  very  great  influx 
of  material  going  in  there  for  all  kinds  of  work  that  was  required  to 
be  done,  and  machinery  and  everything  of  that  sort,  that  even  over- 
taxed the  powers  of  transportation  that  the  Government  had? 

Secretary  Taft.  No,  sir;  he  did  not.  He  took  action  which  did 
bring  about  the  pushing  of  that,  because,  for  nineteen  days  succeeding 
the  §d  of  April  he  opened  and  awarded  bids  which  had  been  unopened 
and  unawarded  under  the  old  Commission;  and  he  sent  men  to  the 
various  establishments  where  the  supplies  were  to  be  furnished  to 
press  them  forward.  That  work,  in  addition  to  the  organization  of 
the  bureau  and  getting  competent  employees  for  the  bureau,  took  him 
until  the  latter  part  of  June. 

Senator  Morgan.  Whose  duty  was  it  to  have  those  bids  opened  and 
answered? 

Secretarv  Taft.  The  duty  of  the  old  Commission. 

Senator  Morgan.  What  member  of  the  old  Commission? 

Secretary  Taft.  Well,  Admiral  Walker  was  the  chairman. 

The  Chairman.  And  it  was  his  duty  ? 

Secretary  Taft.  Yes,  sir;  I  assume  so.     He  was  responsible. 

Senator  Morgan.  And  it  was  his  failure,  then,  to  perform  that  duty 
that  prevented  the  incoming  of  material  into  the  canal  that  was  needed 
for  the  work? 

Secretary  Taft.  Perhaps  it  is  putting  too  much  on  Admiral  Walker 
to  say  that.  I  have  no  doubt  the  Admirar  worked  hard,  but  they  had 
turned  over  to  Mr.  Redefern,  who  began  as  a  secretary  or  assistant 
secretary  or  clerk,  the  work  when  it  was  easy  of  attending  to  requisi- 
tions; and  while  he  worked  hard,  he  became  swamped  wifli  the  num- 
ber of  requisitions  that  came  in.  The  immediate  duty  was  that  of 
Mr.  Redf em's,  I  presume.  The  defect  was  in  not  providing  a  larger 
organization. 

Senator  Morgan.  Well,  we  have  had  a  very  remarkable  congestion, 
according  to  the  statements  that  have  been  made  here,  of  freights 
between  Colon  and  La  Boca,  across  the  railroad.  Did  that  occur  before 
Mr.  Shonts  went  there  or  after  he  took  these  active  and  strenuous 
steps  to  assemble  material? 

Secretary  Taft.  It  occurred  before  Mr.  Shonts  went  there.  Mr. 
Shonts  did  not  go  there  until 
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SeBStor  Morgan.  I  mean  before  his  appointment. 

Secretary  Tapt.  Oh,  you  mean 

Senator  Morgan.  The  congestion. 

Secretary  Taft.  I  do  not  think  that  there  was  any.  There  may 
have  been  some  congestion  in  the  commercial  transportation  lefore 
the  Ist  of  April  or  earlier. 

Senator  Morgan.  I  do  not  think  we  have  had  any  account  of  it  if 
it  existed. 

Secretary  Tapt.  I  think  Mr.  Schwerin  testified  that  there  were  some 
articles  that  had  not  been  delivered  for  a  year,  but  I  think  those 
were  clearly  exceptions. 

Senator  Morgan.  Yes. 

Secretary  Tapt.  The  great  congestion  occurred  after  the  1st  of 
April,  between  that  time  and  the  time  when  Mr.  Stevens  went  there, 
and  arose  from  the  concentration  of  the  filling  of  all  the  requisitions 
that  had  been  sent  down  there  for  upward  of  a  year. 

Senator  Morgan.  Then  Mr.  Shouts,  with  his  vigor  and  energy  and 
ability,  appears  to  be  the  man  who  was  responsible  for  the  rapiamflux 
of  material  into  the  Isthmus? 

Secretary  Tapt.  Yes,  sir;  he  and  his  employees. 

Senator  IMorgan.  It  was  under  his  direction? 

Secretary  Tapt.  Yes,  sir;  that  is,  he  was  pushing  what  had  been 
previously  ordered. 

Senator  Morgan.  Had  he  ever  been  on  the  Isthmus  when  he  gave 
these  orders? 

Secretary  Tapt.  No,  sir. 

Senator  Morgan.  He  had  not  seen  it  at  all? 

Secretary  Tapt.  No,  sir. 

Senator  Morgan.  So  that  he  was  acting  without  personal  knowl- 
edge of  the  conditions  that  actually  existed  there? 

Secretary  Taft.  Without  personal  knowledge;  yes. 

Senator  Morgan.  Without  personal  knowledge;  that  is  what  I  say. 

Secretary  Tapt.  He  had  Mr.  Wallace  here  to  assist  him  from  the 
8d  of  April  until  the  17th  of  May,  from  whom,  doubtless,  he  got  all 
the  information  that  he  needed  on  that  subject. 

Senator  Morgan.  Well,  it  looks  to  me  a  good  deal  like  a  general 
assembling  his  troops  on  the  battlefield  and  having  them  arranged  by 
his  orders,  without  ever  having  been  on  the  field  himself. 

Secretary  Tapt.  Not  at  all.  The  place  for  the  general  is  where  the 
work  is  to  be  done;  and  the  work  was  to  be  done  here.  Mr.  Shonts 
relied  on  Mr.  Wallace  to  look  after  the  taking  care  of  the  goods  when 
they  got  there. 

Senator  Morgan.  That  duty  was  performed,  was  it  not? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  It  was  not? 

Secretary  Taft.  No,  sir. 

Senator  morgan.  In  what  respect  was  it  neglected? 

Secretary  Taft.  It  was  left  to  congestion.  The  control  was  left  in 
ttke  hands  of  Mr.  Dauchy,  who  was  not  a  railroad  man,  and  in  the 
hands  of  the  assistant  superintendent,  who  had  subsequently  to  be 
discharged  because  he  was  not  equal  to  the  situation. 

Senator  Exttredgb.  Had  the  health  conditions  anything  to  do  with 
the  congestion? 
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Secretary  Taft.  I  presume  that  by  the  loss  of  employees  they  in- 
creased it  But  the  congestion  which  occurred  by  reason  of  quarantine 
occurred  later.    That  occurred  in  July  and  August. 

Senator  Morgan.  It  was  not  possible  that  Admiral  Walker  in  the 
conduct  of  his  administration  of  that  business  on  the  Zone  there  bad 
delayed  assembling  the  material  in  order  to  avoid  just  such  a  conges- 
tion, and  in  order  to  be  prepared  to  receive  laborers  and  acconmiodate 
them  with  housing  and  rood,  as  they  might  come  into  the  Isthmus? 

Secretary  Taft.  No,  sir.  I  can  not  understand  how  that  would 
account  for  the  failure  to  deliver  medical  supplies  ordered  through 
General  Davis  in  August  that  did  not  reach  there  until  February; 
indeed,  had  not  reached  there  on  the  8th  of  February. 

Senator  Morgan.  It  is  alleged — I  do  not  know  with  what  degree  of 
propriety,  as  to  its  being  a  good  justification — that  the  medical  sup- 
plies were  delayed  becaitfee  of  the  red  tape  in  getting  the  approval  of 
officers  necessary  to  their  being  purchased  and  forwarded. 

Secretary  Taft.  I  do  not  think  that  is  true,  sir. 

Senator  Morgan.  You  think  it  is  not? 

Secretary  Taft.  The  statement  of  the  Commission  was,  at  least,  as 
I  recollect  it,  in  the  discussion  that  arose  over  a  complaint  of  Doctor 
Reed,  that  they  had  turned  the  matter  over  to  the  Army  surgeons  and 
that  they  were  furnished  promptly.  This  was  not  at  that  time,  but 
afterwards. 

Senator  Morgan.  Did  the  old  Commission  do  any  digging  there 
with  reference  to  the  opening  of  the  canal  as  a  permanent  work,  or 
was  it  with  reference  to  making  the  same  experimental  tests  that  Mr. 
Wallace  afterwards  pursued  ? 

Secretary  Taft.  Oh,  it  was  the  same  thing.  Mr.  Wallace  worked 
under  the  old  Commission. 

Senator  Morgan.  Mr.  Wallace  worked  under  the  old  Commission! 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  Those  experiments  are  going  on  yet,  are  they  not! 

Secretary  Taft.  No,  sir.  They  were  stopped  on  the  1st  of  August 
I  do  not  mean  to  say  that  things  are  not  being  done  now  that  might  be 
used  probably  with  more  safety  as  a  basis  for  iudgment  than  those 
which  were  carried  on  under  Mr.  Wallace.  The  things  which  are  being 
done  now,  however,  are  not  for  the  purpose  of  experiment,  but  are  for 
the  purpose  of  constructing  the  roads  at  levels  along  which  it  is  intended 
hereafter  to  put  the  cars  on  which  the  material,  the  waste,  is  taken  up 
and  run  them  down  to  the  various  places  where  the  waste  is  to  be 
dumped. 

Senator  Morgan.  Then  the  work  of  experimentation  has  ceased  and 
the  work  of  construction  has  actually  begun? 

Secretary  Taft.  It  is  not  work  of  construction,  in  the  sense  that  it 
is  not  work  of  excavation.  It  is  work  of  preliminary  construction, 
on  which  to  put  the  spur  tracks,  which  will  be  necessary  when  exca- 
vation  really  oegins. 

Senator  Morgan.  Then  the  situation  is  that  the  preliminary  woik 
necessary  to  the  carrying  on  of  the  ultimate  work  is  still  heins  ooa- 
ducted? 

Secretary  Taft.  Yes,  sir;  but  it  is  nearly  completed. 

Senator  Morgan.  But  not  yet  completedt 

Secretary  Taft.  No,  sir. 
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Senator  Moboan.  Did  Mr.  Wallftoe  conduct  it  with  diligence  while 
he  had  charge  of  it? 

Secretary  Tapt.  I  have  no  doubt  he  did. 

Senator  Moboan.  And  skill} 

Secretary  Taft.  Well,  I  am  not  competent  to  pass  on  that.  He 
himself  testifies  to  the  difficulties  that  he  had,  and  the  reason  why 
what  he  did  was  not  as  useful  as  it  might  have  been  if  conducted  under 
the  same  conditions  that  excavation  is  likely  to  be  conducted  under  in 
the  future.  He  describes  the  use  of  insufficient  cars,  of  the  old  Bel- 
gian pattern,  insufficient  locomotives  ¥rith  rigid  axles,  and  insufficient 
tracks  of  the  French  which,  in  the  wet  season,  would  slip  and  throw 
the  cars  oflF.  He  says  that  Uie  reason  why  that  occurred — and  I  have 
no  doubt  it  is  true,  and  it  is  a  good  justification  for  the  fact  that  he 
was  not  able  to  do  better,  though  it  may  not  be  a  justification  for  his 
doing  it  at  all — was  that  the  material  which  he  had  ordered  for  that 
purpose  was  not  sent  to  him. 

Senator  Morgan.  Well,  I  suppose  the  difficulties  of  every  sort  in 
the  organization  of  so  great  a  work,  both  at  Panama  and  everywhere 
else,  were  very,  very  great? 

Secretary  Taft.  Oh,  yes,  sir;  and  I  am  not  offering  what  1  have 
offered  here  as  any  criticism  of  Mr.  Wallace  as  an  engineer  at  all.  I 
realized  at  the  time,  and  I  think  in  my  statement  I  have  said,  that  the 
difficulties  that  Mr.  Wallace  had  to  encounter  were  very  heavy. 

Senator  Morgan.  Up  to  the  time  of  his  resignation,  or  rather  his 
dismissal,  had  you  ever  found  any  objection  to  his  work,  or  to  bis  skill 
and  ability,  or  to  the  reasonableness  of  his  forecast  and  arrangement 
for  conducting  work  afterwards?  Did  you  make  any  objection  to  his 
continuance  in  office? 

Secretary  Tapi.  I  had  not 

Senator  \f organ.  So  far  as  his  official  duties  were  concerned,  he 
was  all  that  you  expected  or  desired? 

Secretary  Taft.  So  far  as  I  knew. 

Senator  Morgan.  Yes.  Do  you  think  that  it  was  possible  for  the 
first  Commission,  starting  as  they  did  and  in  the  condition  that  the 
work  was  in,  during  the  first  year  of  their  service — during  the  term  of 
their  service — to  have  made  any  additional  preparations  for  conducting 
the  permanent  work  on  the  canal  that  they  failed  to  make? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  I  wish  you  would  please  state  them. 

Secretary  Taft.  They  failed  quite  markedly  in  the  organization  of 
a  purchasing  and  employing  department. 

Senator  Hopkins.  Will  you  let  me  ask  a  question  right  there,  Sena- 
tor? 

Senator  Morgan.  Certainly. 

Senator  Hopkins.  Is  it  not  a  fact  also,  Mr.  Secretary,  that  in  select- 
ing Mr.  Bedfern  they  took  a  man  who  was  utterly  incapable  of  dis- 
charging the  duties  of  the  position  in  which  he  was  placed,  and  took 
him  from  the  police  force  here  at  the  Capitol  without  experience  and 
without  ability? 

Secretary  Taft.  Well,  Senator  Hopkins,  I  am  not  familiar  with 
Mr.  Redfern's  previous  history.  I  only  knew  that  he  was  a  clerk  or 
an  employee  in  the  Department  I  believe  that  he  was  active,  and  that 
he  did  what  he  could. 
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Senator  Hopkins.  Yes. 

Secretary  Taft.  But  I  do  not  think  that  his  experience  was  soeh  at 
to  justify  selecting  him  as,  in  effect,  the  purchasings  anni  for  so  large 
an  enterprise.  Mr.  Redfern  was  subsequently  empfoyed  by  Major 
Grallagher  as  a  forwM*ding  agent,  rather  than  as  a  purchasing  ag^ 
at  New  Orleans.  Mr.  Reofem  is,  so  far  as  1  know,  an  excellent  yoeng 
man,  but  not  adapted  to  the  task  wkidi  gradually  grew  and  thnuft 
itself  upon  him. 

Senator  Mobgan.  I  suppose  Mr.  Redfern  had  as  much  experienoe 
in  the  position  to  which  lie  was  then  newly  apfKHnted^  the  work  that 
he  was  required  to  do,  as  Mr.  Bishop  has  in  regard  to  the  duties  of  a 
Commissioner  or  the  engineering  conditions  on  the  Isthmus. 

Secretary  Taft.  Well,  Mr.  Bishop  is  a  yery  muck  higher  order  of 
man. 

Senator  Morgan.  I  do  not  know  why. 

Secretary  Taft.  Because  he  is  a  man  who  is  older,  of  very  much 
wider  experience,  and  in  the  capacity  which  he  was  called  upon  to  fill 
is,  I  know,  a  man  of  ability. 

Senator  Morgan.  Well,  Mr.  Redfern  had  done  some  work  in  bis 
life,  had  he  not«  of  a  practical  sort} 

Secretary  Taft.  I  ao  not  know  about  that. 

Senator  Morgan.  E>o  you  know  of  Mr.  Blshop^s  erer  baving  done 
any? 

Secretary  Taft.  I  think  intellectual  work  is  quite  as  important  as 
manual  labior. 

Senator  Morgan.  I  said  practical. 

Secretary  Taft.  Well,  I  think  intellectual  labor  is  practical. 

Senator  Morgan.  Has  he  any  reputation  or  eduoaftion  as  an  engi- 
neer? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  None  whatever? 

Secretary  Taft.  No,  sir. 

Senator  Morgan.  Has  he  any  reputation  or  education  as  a  gecrio- 
gist? 

Secretary  Taft.  No,  sir;  not  that  I  know  of. 

Senator  Morgan.  What  is  his  reputation  and  education t 

Secretary  Taft.  His  reputation  is  that  of  a  journalist. 

Senator  Morgan.  A  newspaper  writer? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  He  has  acquired  all  the  power  th»t  that  experi- 
ence would  give  him,  I  suppose! 

Secretary  Taft.   xes,  sir. 

Senator  Morgan.  In  the  execution  of  the  great  duties  of  a 
CJommissioner? 

Secretary  Taft.  Yes,  sir. 

Senator  Morgan.  And  that  is  all? 

Secretary  Taft.  That  is  all. 

Senator  Morgan.  I  did  not  wish  to  contrast  Mr.  Redfern  with  Mr. 
Bishop,  but  the  situation  seemed  to  require  it,  and  1  thought  I  would 
present  the  situation. 

Senator  Hopktns.  I  wanted  to  bring  out  the  fact  that  this  man  was 
taken  from  the  police  force,  and  that  that  had  been  his  experience,  and 
the  Conunission,  in  my  judgment,  was  not  warranted  ia  takiiig  a  n»a 
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of  that  limited  experienoe  and  patting  him  in  the  tespoosible  position 
in  whioli  he  w^b  plaeed. 

Senator  Snofoitt.  Who  was  responsible  for  Mr.  Eedf em's  appoint- 
ment! 

Secretary  Taft.  I  have  understood,  and  I  tiiink  Colonel  Edwards  is 
my  authority  for  it,  that  he  was  under  Admiral  Walker  in  some 
eapaeity.  Pi»rhaps  General  Dayis  ean  say.  Was  it  at  the  Metropolitan 
Club* 

General  Datis.  No,  sir.  I  can  tell  jrou  something  of  Mr.  Redfem. 
Under  tlM  old  IsthHiias  Oaaal  Commission,  the  Walker  Commission  of 
1899-1901,  Mr.  Kedf em  was  the  disbursing  oflEioer  for  that  Commission. 

Secretary  Taft.  Ihj^t  is  it. 

General  Davis.  And  purchased  and  forwarded  supplies,  limited  as 
they  might  be,  instrumeiite,  «tc.,  to  the  working  force  that  were 
engaged  on  the  line  in  Central  America,  Nicaragua,  Panama,  etc. 
Wnen  this  Commission  of  1904  was  organized  he  was  continued  first 
as  a  disbursing  officer  for  it,  in  the  first  few  weeks,  and  then  he  was 
transformed  into  the  purchasing  officer. 

Senator  Hqmoks.  Did  you  know  him  when  he  was  on  tiie  police 
force? 

General  Davis.  Ko,  sir.  I  never  saw  him  in  my  life  until  I  saw 
him  in  1904. 

Seerelary  Taft.  I  never  saw  him,  so  far  as  I  know. 

Senator  Dbtden.  How  old  a  man  is  he? 

General  Davis.  I  should  think  about  38^  or  sometiiiag  Hke  that. 

Senator  SnfMOMS.  Before  he  waa  appointed  he  had  oad  a  limited 
ejoperiMice,  ti^n? 

General  Davis.  Yea.  He  had  had  that  experience  which  I  state. 
He  had  beec  disbursing  officer  of  the  old  Commission  during  two  or 
three  years  of  its  existence,  and  had  purchased  such  supplies  as  they 
required  for  their  provisions  for  the  working  parties,  mstruments, 
statioftery,  ete.,  am  attended  to  transportation  by  ocean  and  nul,  and 
such  things  as  that. 

SeoaAor  Hofkhml  How  muofa  of  a  force,  General! 

General  Davis.  I  think  very  small. 

Senator  HcFfONS.  What  do  you  aiean  by  that? 

General  Davis.  Three  or  four  clerks. 

Senator  Hopkins.  Just  the  supplies  for  tiiree  or  four  clerks! 

General  Davis.  No,  sir;  for  the  parties  in  the  field. 

Senator  Hopkins.  Oh,  yes. 

General  Davis.  I  could  not  say  offhand,  but  I  think  that  the  num- 
ber of  ei^fineei-s  and  podmea  and  chainmen,  foremen,  laborers,  and  so 
on,  numbered  500.     That  is  onlv  a  guess. 

JSenator  Hopkbib.  What  did  he  have  to  do  in  buying  for  them? 

General  Davis.  He  had  to  purchase  such  supplies  as  that  force 
veqnired. 

Senator  Hopkins.  The  provisions  they  ate? 

General  Davis.  Yes,  sir. 

Scmator  Hchpkii^s.  Anything  in  addition  to  that? 

General  Davis.  Instruments,  stationery,  tools — I  only  know  this  by 
hearsay,  Senator.     I  am  not  speaking  from  personal  knowledge. 

Senator  Hopkins.  It  was  not  a  very  responsible  positioii,  was  it, 
OBder  the  old  Conuuissiont 
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General  Dayis.  Oh,  no,  sir. 

Senator  Morgan.  I  wish  to  examine  you  a  little  bit  about  Mr.  Red- 
fern,  Greneral  Davis.     When  did  ^ou  first  know  himt 

General  Davis.  I  first  saw  him  in  1904. 

Senator  Morgan.  Where! 

General  Davis.  In  Washington,  after  I  had  been  appointed. 

Senator  Morgan.  After  he  had  served  a  tour  of  service  with  the 
first  Walker  Commission? 

General  Davis.  Yes;  after  that. 

Senator  Morgan.  And  the  first  Isthmian  Oanal  Commission? 

General  Davis.  I  refer  to  the  Walker  Conmiission  of  1899-1901. 

Senator  Morgan.  Had  he  not  been  employed  by  the  previous  Com- 
mission, by  Admiral  Walker? 

General  Davis.  I  could  not  say.    I  do  not  know* 

Senator  Morgan.  You  were  not  with  those  Commissions? 

General  Davis.  No,  sir;  I  was  thousands  of  miles  away. 

Senator  Morgan.  You  do  not  know  that  Mr.  Kedfem  had  to  follow 
them  about  over  the  world,  wherever  they  went,  and  supplv  them? 

General  Davis.  1  do  not;  no,  sir.  As  1  say,  my  knowledge  is  hear- 
say.    My  knowledge  of  him  is  all  derived  from  hearsay. 

Senator  Morgan.  But  you  continued  him  in  the  service.  He  was 
continued  in  the  service  of  the  new  Commivssion? 

General  Davis.  He  was  under  pay  when  the  Commission  was  created, 
in  1904. 

Senator  Morgan.  Yes. 

General  Davis.  He  was  continued  in  that  service  by  Admiral  Walker 
and  his  colleagues.  I  went  to  the  Isthmus  directly,  so  that  I  had  re&Uy 
nothing  to  do  with  the  determination  of  the  policy. 

Senator  Morgan.  You  did  your  work  down  there,  and  the  balance 
of  them  did  their  work  here.    That  is  how  it  happened? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Did  Mr.  Redf  ern  go  with  you  or  stay  here? 

General  Davis.  He  remained  here. 

Senator  Morgan.  And  was  connected  with  the  office  work,  I  suppose? 

General  Davis.  Here  in  Washington;  yes. 

Senator  Morgan.  With  the  office  work  in  Washington? 

General  Davis.  Yes,  sir. 

Senator  Morgan.  Did  anybody  on  the  Commission  complain  of  any 
defect  of  judgment  or  industry  or  sobriety  or  loyalty  on  his  part? 

General  Davis.  So  far  as  I  know,  no  sir.  My  knowledge,  you 
know,  must  necessarily  be  meager. 

Senator  Morgan.  I^  that  the  complaint  seems  to  be  that  he  was 
once  on  the  police  force  in  Washington? 

General  Davis.  I  do  not  know  anything  about  that  I  never  heard 
that  before.     No  doubt  it  is  true,  as  the  Senator  has  stated  it. 

Senator  Morgan.  Did  you  ever  hear  that  Mr.  Farnham,  a  member 
of  the  board  of  directors,  had  been  a  secret-service  man? 

General  Davis.  No,  sir. 

Senator  Morgan.  I  do  not  say  that  that  would  be  an  objection  to 
him.     I  think  that  he  would  be  needed.     (Laughter.) 

General  Davis.  No,  sir;  I  never  heard  that,  except  as  I  have  read 
it  in  the  testimony  of  the  hearings  here,  or  seen  references  to  it  in  the 
testimony. 
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Senator  Hopkins.  It  is  plain,  at  any  rate^  that  be  was  the  man  in 
charge  when  the  Commission  got  swamped  in  failing  to  comply  with 
the  requisitions  from  the  Isthmus. 

Senator  Morgan.  Who  is  your  informant  in  that  regard? 

Senator  Hopkins.  The  Secretary  has  just  stated  that,  as  I  under- 
stand it,  this  morning. 

Secretary  Taft.  Yes,  sir. 

Senator  Hopkins.  The  Secretary,  right  here,  just  stated  that  this 
morning. 

Senator  Morgan.  That  it  was  Kedf em's  fault  that  these  bids  were 
not  opened! 

Senator  Hopkins.  Yes. 

Secretary  Taft.  I  do  not  say  that  it  was  his  fault,  in  the  sense  that 
he  could  have  done  more  than  he  did,  but  that  that  is  where  the  defect 
occurred.  It  arose  from  his  lack  of  experience  and  from  the  fact  that 
there  was  not  a  sufficient  organization  under  him  to  do  the  work. 

Senator  Morgan.  I  have  understood  that  after  those  biddings  were 
opened  and  sent  out  and  were  responded  to  that  the  difficulty  occurred 
from  the  sudden  congestion  of  freight  arising  at  the  Isthmus! 

Secretary  Taft.  No,  sir;  not  at  all.  That  was  a  difficulty  which  was 
due  to  an  entirely  different  cause.  The  great  difficulty  that  Mr.  Wal- 
lace complained  of,  and  properly  complained  of,  was  the  failure  to 
supply  him  with  material.  That  was  due  to  the  fault  of  the  lack  of 
organization  of  the  purchasing  department  of  the  old  Commission,  and 
Mr.  Redfem  was  at  the  head  of  that  organization.  Now,  whether  he 
was  to  blame  or  not  is  a  question  I  have  not  gone  into  myself.  I  do 
not  know. 

Senator  Morgan.  Were  you  the  Secretary  of  War  while  this  defect- 
ive organization  was  in  existence  I 

Secretary  Taft.  I  was. 

Senator  Morgan.  How  did  it  happen  that  you  did  not  make  a  bet- 
ter organization! 

Secretary  Taft.  Because  I  did  not  know  about  it  I  can  not  organ- 
ize a  purchasing  department  for  a  commission  that  is  chai'ged  under 
the  law  with  the  duty  of  carrying  on  work  of  that  sort.  I  had  some 
other  things  to  do,  which  I  can  specify  if  the  committee  desires  it. 

Senator  Dryden.  Mr.  Secretary,  did  the  Commission  have  power 
to  discharge  Mr.  Redfem  if  they  found  him  inefficient  and  to  appoint 
another  in  his  place? 

Secretary  Taft.  Yes,  sir;  they  had  full  power. 

Senator  Dryden.  Then  the  Commission  is  primarily  responsible  for 
any  lack  of  business  methods  and  for  the  failure  to  supply  these  goods? 

Secretary  Taft.  Yes,  bir. 

Senator  Simmons.  Mr.  Secretary,  Mr.  Redfem  was  engaged  as 
purchasing  agent,  as  I  understand  ? 

Secretary  Taft.  Well,  Senator,  he  acted  in  that  capacity.  Whether 
his  title  was  that  of  purchasing  agent,  or  whether  he  was  on  the  rolls 
as  a  clerk  or  assistant  secretary,  1  do  not  know. 

Senator  Simmons.  Was  the  purchasing  agent  responsible  for  seeing 
that  the  things  purchased  were  forwaraed,  and  was  not  the  trouble 
chiefly  that  you  aid  not  have  two  departments,  one  looking  especially 
after  the  purchasing  and  another  looldng  after  the  forwarding  of  the 
things  purchased? 

Digitized  by  VjOOQIC 


2782  IKVESTIGATION   OF  PANAMA  CANAL.  ICATTBBS. 

Secretary  Taft.  It  is  quite  true  that  one  of  the  defeote  in  the 
organization  was  that  there  were  not  people  charged  with  the  duty  of 
going  out  and  forwarding  the  goods;  out  I  do  nodt  think  that  the  per- 
sons who  were  engaged  in  the  actu^d  jmrchasing  can  be  said  to  have 
fulfilled  the  duty  of  a  proper  purchaain^  department,  for  the  reason 
that  when  Major  Gallagher  came  in,  as  he  has  already  testified  before 
you,  and  as  the  exhibits  that  I  have  put  in  show,  he  found  requlutions 
in  Mr.  Redf em's  custody  which  had  been  there  for  four  months,  and 
were  unopened — thirty-two  of  them.  So  that,  while  there  was  a  great 
defect  in  not  having  a  special  bureau,  as  you  have  suggested,  or  a 
special  division  of  the  bureau,  as  you  suggest,  for  sending  people  to 
the  places  of  manufacture  and  to  the  main  points  of  shipping  to  push 
the  shipping,  as  most  constructive  enterprises  do  have,  there  was  also 
a  failure  in  the  bureau  here  to  attend  to  requisitions  tlmt  came,  so  that 
they  were  delayed  four  and  five  naonths. 

Senator  Moboan.  Who  had  charge  of  the  bureau  here? 

Secretary  Tafi.  Mr.  Bedfern.  It  was  immediately  under  Admiral 
Walker,  as  I  undei^stand  it,  bu  tMr.  Eedfern  had  charge  of  that  bureau. 
Major  Gallagher  succeeded  him,  and  found  on  his  d€^  this  aecomula- 
tion  of  requisitions.  I  am  not  at  all  blaming  Mr.  Redfem;  I  do  not 
want  to  be  so  construed.  Mr.  Redf ern  was  working  just  as  hard  as  be 
could,  and  working  nights,  I  am  so  advised;  but  the  defect  in  the  oigan- 
ization  was  such,  and  his  lack  of  expenence  was  such,  that  the  condi- 
tion was  as  I  have  stated. 

Senator  Mobgan.  Mr.  Secretary,  when  Mr.  Wallace  began  to  aee 
these  difficulties  he  made  complaint  to  you? 

Secretary  Taft.  Yes,  sir;  he  made  complaint  to  me  when  I  was  on 
the  Isthmus. 

Senator  Morgan.  How  long  was  that  before  the  appointment  of  the 
new  Commission? 

Secretary  Taft.  It  was  about  four  months. 

Senator  Morgan.  I  suppose,  of  course,  you  looked  into  the  complaint! 

Secretary  Taft.  I  did,  as  far  as  I  could,  and  recommended  to  Ood- 
eress  that  the  old  Commission  be  substituted  by  a  new  Commis^iofl, 
because,  at  that  time,  I  was  afraid  that  we  could  not  reorganise  the 
Commission,  as  we  subsequently  did. 

Senator  Morgan.  Mr.  Wallace  complained  at  that  time  that  the 
difficulty  was  nlainly  due,  as  I  undei*stand  you,  to  the  want  of  a  proper 
organization  ? 

Secretarv  Taft.  Yes,  sir. 

Senator  Morgan.  You  had  the  power  to  direct  a  proper  organiza- 
tion? 

Secretary  Taft.  I  suppose  I  had;  and  I  spoke  to  Admiral  Walker 
about  it,  and  Admiral  Walker  said  that  a  change  must  be  made,  and 
that  it  must  be  put  in  the  hands  of  one  man.  And  so  I  asked  Congress 
to  give  the  President  that  authority;  and  between  the  two  Houses, 
there  was  no  authority  given. 

Senator  Morgan.  6ut  you  had  power,  under  the  exi^^ing  r^m^ 
as  you  exercised  it  subsequently,  to  reorganize  the  entire  department? 

Secretary  Taft.  Yes;  we  did;  and  it  was  with  verv  grave  contem 
and  doubt  about  my  power  that  I  entered  on  that  thing.  Inde^,  I 
expressed  the  opinion,  in  the  message  to  Congress,  that  such  a  power 
could  not  be  exercised.  I  expressed  the  opinion  that  under  the  appli- 
cation of  the  Spooner  Act  there  was  probably  no  power  in  the  Elxecufive 
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to  difitinfruidh  between  the  members  of  the  CommiHsion,  to  pay  some 
more  and  some  less,  or  to  put  the  executive  authority  except  in  the 
seven  members.  Subeequently,  when  Congress  refused  to  act,  I  exam- 
ined the  law  again  and  conferred  with  a  number  of  people,  and  con- 
cluded that  we  would  attempt  the  exercise  of  the  power,  which  we  did. 

Senator  Morgan.  But  you  never  were  satisfied  that  you  were  exactly 
right  about  it? 

Secretary  Tatt.  I  thought  it  was  a  case  of  exigencv,  that  Congress 
had  not  seen  fit  to  act,  and  that  perhaps  the  reason  whv  Congress  did 
not  see  fit  to  act  was  that  it  thought  we  could  exercise  tne  power  whiob 
we  did  exercise. 

Senator  Morgan.  But  you  had  the  power  all  this  time  to  reorganize 
what  I  call  the  work  on  the  canal — I  do  not  mean  to  reorganize  the 
Commission,  or  apportion  its  duties  differently  from  the  Spooner  Act, 
but  to  reorganize  the  work  on  the  canal? 

Secretary  Tatt.  Yes,  sir. 

Senator  Morgan.  Very  good.  And  you  had  four  months'  notice  of 
it  before  you  commenced  ( 

Secretarv  Taft.  Ycrf,  sir. 

Senator  "^Iorgan.  It  looks  to  me,  Mr.  Secretary,  as  if  the  head  of 
the  Department  there  is  proliably  as  culpable  as  Mr.  Redfern. 

Secretarv  Taft.  Very  well.  Senator,  if  that  is  your  opinion. 

Senator  Morgan.  From  that  statement. 

Secretary  Taft.  I  am  content  to  abide  your  judgment. 

Senator  Morgan.  I  am  not  passing  judgment. 

Secretary  Taft.  And  to  receive  sentence. 

Senator  AIorgan.  I  am  putting  it  in  the  nature  of  an  inquiry. 

Secretary  Taft.  If  you  ask  me,  as  a  question,  1  will  state  this:  I 
thought  1  bad  already  explained,  but  I  will  explain  further,  that  the 
President  put  the  matter  in  my  control,  under  an  Executive  order, 
which  has  been  somewhat  embarrassing  to  me,  in  view  of  the  fact  that 
Admiral  Walker  took  the  assignment  as  a  reference — that  was  his 
explanation — as  a  reference  by  him  to  me  merely  as  an  advisory  per- 
son, in  my  personal  capacity  and  not  as  Secretary  of  War,  and  there- 
fore there  was  more  or  less  objection  to  personal  interference  on  my 
part  in  the  organization  of  the  Commission;  not  that  1  could  not  have 
interfered,  and  not  that  I  did  not  at  times,  when  1  thought  the  circum- 
stances called  for  it;  but  it  produced  a  condition  that  was  not  exactly 
regular. 

Ilowever,  that  would  not  exculpate  me  from  issuing  orders  with 
reference  to  the  organization  of  a  purchasing  department  and  with 
reference  to  the  selection  of  the  proper  man  to  make  the  purchase,  if 
I  had  gone  down  into  the  Commission  and  examined  the  personnel 
and  haa  seen  what  was  the  difficulty.  It  seemed  to  me  sufficient  to 
discuss  with  Admiral  Walker,  when  I  came  up,  the  difficulties  of 
which  Mr.  Wallace  complained,  with  the  hope  that  when  they  got 
together  again  in  the  Commission  those  troubles  would  be  remedied. 
As  a  matter  of  fact,  1  do  not  remember  to  have  received  any  com- 
plaints at  all  from  Mr.  Wallace  (his  correspondence  is  all  here)  except 
wha^  he  said  to  me  in  December,  1904;  and  at  that  time  the  failure  to 
supply  material  was  by  no  means  as  extensive  as  it  was  in  April. 

Tne  complaints  with  respect  to  the  supply  of  medicines  I  received 
from  the  special  agent  whom  I  sent  down  there  on  the  28d  of  Febru- 
ary, and  the  change  was  made  as  soon  as  Congress  adjourned,  on  the 
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8d  of  April.  It  is  Quite  possible,  as  I  look  back  now,  that  I  might  bave 
bettered  matters,  if  I  haa  gone  down  into  the  Conmiission  and  organ- 
ized a  purchasing  bureau  myself,  although  I  can  not  say  that  at  that 
time  I  nad  any  technical  information  that  would  have  justified  me  in 
knowing  how  a  purchasing  bureau  ought  to  be  organized. 

Senator  Hopkins.  And  at  that  time  it  would  have  been  a  littte 
unseemly  foryou  to  have  done  it,  would  it  not  Mr.  Secretary? 

Secretary  Tapt.  It  seems  to  me  so. 

Senator  Morgan.  Mr.  Chairman,  I  shall  have  to  ask  the  committee 
to  excuse  me  at  this  point. 

The  Chairman.  Doyou  expect  to  return  in  a  little  while,  Senator! 

Senator  Morgan.  Yes;  I  hope  to. 

Secretary  Taft.  If  I  had  known  as  much  about  the  situation  then  as 
I  do  now  I  think  I  might  have  accomplished  something  more,  and  I 
am  not  at  all  attempting  to  exculpate  myself  from  any  delays  that  may 
have  occurred  by  reason  of  my  not  going  down  into  the  Commission 
and  not  reorganizing  the  bureau. 

Senator  Hopkins.  It  was  not  to  be  supposed  that  you  would  do  that, 
or  that  you  had  time  to  do  it,  or  that  you  were  called  upon  to  do  it 

Secretary  Taft.  I  do  not  know  what  the  Senator  from  Alabama 
would  think  about  that.  I  am  content  to  abide  the  judgment  of  the 
committee  about  it. 

Senator  Kittredge.  What  about  the  existing  Commission!  Is  it 
too  large? 

Secretary  Taft.  Yes,  sir.  It  is  not  a  commission  organized  as  it 
ought  to  be.  I  think  a  commission  of  three,  or,  indeed,  giving  the 
President  the  power  to  do  this  work  by  the  agents  that  he  himself 
selects,  would  be  better.  The  Commission  as  now  or^nized  is  working 
well,  but  we  have  organized  it  by  straining,  I  think,  the  present  Spooner 
Act,  by  making  four  members  of  the  Commission  a  merely  connrming 
and  revisory  body  and  putting  the  real  power  in  the  hands  of  the 
chairman  and  the  governor  of  the  Zone  and  the  chief  engineer. 

Senator  Kittredge.  You  think  that  if  Congress  should  pass  an  act 
reducing  the  membership  of  the  Commission  to  three,  ana  relieving 
the  President  from  all  restrictions  regarding  the  character  of  the  men 
appointed,  that  that  would  be  satisfactory? 

Secretarv  Taft.'  Yes,  sir;  I  think  that  would  be  better. 

Senator  Kittredge.  Would  it  be  satisfactory? 

Secretary  Taft.  I  think,  Senator,  that  ultimately  the  whole  powei 
in  regard  to  the  work,  except  the  main  questions  of  policy,  ought  to 
be  settled  on  the  Isthmus.  I  think  the  plan  to  be  adopted  ought  to  be 
one  in  which  we  shall  have  only  a  bureau  here,  with  the  head  of  a 
depai-tment  to  be  consulted  by  cable  from  the  Isthmus  when  questions 
of  large  policy  are  to  be  settled,  the  bureau  to  act  for  purchasing,  for 
forwarding,  for  doing  the  ermnds  of  the  real  power  on  the  Isthmus. 
That  is  the  system  that  prevails  with  respect  to  the  Philippine  govern- 
ment, and  it  has  worked  admirably.  Or  course,  what  is  to  be  done  in 
the  Philippines  is  not  the  same  kind  of  thing  that  is  to  be  done  on  the 
Isthmus,  but  it  does  involve  the  furnishing  of  supplies,  and  it  does 
involve  doing  a  great  many  things  that  are  similar  m  character  to  the 
things  which  have  to  be  done  by  the  local  bureau  here. 

Senator  Tauaferro.  Mr.  Secretary,  if  the  Commission  is  reduced 
in  number  to  three,  is  it  your  idea  that  the  three  members  should 
reside  on  the  Isthmus?  r^^^^T^ 
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Secretary  Tapt.  Yes,  sir.  I  would  have,  possibly,  one  member, 
whether  the  chairman  or  otherwise,  with  liberty  to  come  and  go,  with 
the  idea  that  at  times  he  would  wish  to  come  up  and  consult  with  the 
head  of  the  Department  who  is  in  charge.  I  leel,  Senator — ^if  I  may 
continue! 
Senator  Tauaferro.  Certainly.    Go  on. 

Secretary  Taft.  With  reference  to  the  head  of  a  department:  The 
head  of  a  department  between  the  President  and  the  Commission — 
with  deference  to  a  different  opinion,  apparently,  by  the  Senator  from 
Alabama,  and  with  deference  also  to  the  opinion  of  Mr.  Wallace — seems 
to  me  to  be  an  absolute  necessity,  for  the  reason  that  it  is  entirely  impos- 
sible to  expect  the  President  to  give  direct  personal  supervision  to  the 
matters  that  go  on  before  the  Commission,  and  he  ouebt  to  have  some 
one  about  his  Cabinet  table  that,  twice  a  week,  would  make  a  report 
to  him  of  the  questions  of  policy  and  the  details  such  as  come  to  him 
with  reference  to  the  operations  that  are  going  on  in  the  Isthmus 
and  which  he  is  able  to  gather  from  the  bureau,  which  is  not  only  a 
bureau  of  forwarding,  but  also  a  bureau  of  information. 

I  think  it  is  wise  that  that  power,  which  he  has  exercised  without 
specific  authority,  should  be  given  to  him  expressly  by  legislation,  to 
designate  some  member  of  his  Cabinet  to  take  that  up.  And  I  say  some 
member  because  it  is  quite  possible  that  in  the  changes  that  occur  in  a 
Cabinet  from  time  to  time,  and  the  press  of  duties,  that  it  might  be 
well  to  assign  such  duty  first  to  one  member  of  the  Cabinet  and  then 
to  another. 

I  am  very  certain  that  for  the  purpose  of  procuring  appropriations. 
for  the  purpose  of  being  the  go-between  between  the  Commission  and 
the  committees  of  Congress,  the  Appropriations  Committee,  the  Canal 
Committees,  the  Interstate  Commerce  Committee,  there  should  be  an 
active  head  of  the  Department  to  first  steer,  if  I  may  say  so,  the  Com- 
mission in  legal  methods,  governmental  methods,  and  acquaint  them 
with  what  is  necessary;  because,  ordinarily,  the  men  you  take  for  a 
great  constructive  enterprise  like  that  are  men  who  are  not  used  to 
governmental  methods  and  who  have  to  be  instructed  and  taught  how 
to  make  the  presentation,  how  to  get  their  evidence,  how  to  tile  it  and 
record  it;  so  that  when  questions  arise,  as  they  ought  to  arise  and  do 
arise,  by  investigating  committees  or  appropriation  committees,  who 
are  entitled  to  know,  that  there  should  be  a  man  to  whom  that  Com- 
mission can  ^o  and  on  whose  advice  they  can  rely  in  respect  to  that 
matter;  and  it  is  utterly  impossible  for  the  President  to  discharge  that 
kind  or  dutv. 

Senator  Taliaferro.  Undoubtedly. 

Senator  Kittredge.  Under  existing  law,  or  under  the  Spooner  Act, 
to  be  more  definite,  has  not  the  President  complete  power  to  designate 
one  of  his  Cabinet  as  his  right  hand,  so  to  speak? 

Secretarv  Taft.  I  think  he  has,  yes,  sir;  but  I  think  that  it  would 
give  that  Secretary  more  prestige  with  the  gentlemen  whom  he  is  to 
control  if  that  authority  were  given  by  legislation.  That  is  all. 
General  Davis  will  recollect  the  questions  as  to  what  capacity  I  was 
discharging,  whether  as  a  mere  friend  of  the  President's,  call^  in  to 
advise  him  and  his  employees,  or  as  the  head  of  a  Department,  with 
authority  to  make  orders  and  supervise  works. 

Senator  KmnEDGE.  And  so  far  as  the  Commission  itself  is  con- 
cerned, you  advise  a  reduction  in  number  to  three)  ^OOqIc 
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Secretary  Taft.  Yes,  •ir. 

Senator  IKittredge.  And  the  elimination  of  all  restrictions  r^ard- 
ine  the  character  of  the  men  to  be  appointed? 

Secretary  Taft.  I  do;  yes,  sir.  1  observe  that  question  is  fre- 
quently put:  *'  Is  he  an  engineer? "  Well,  an  engineer  is  for  a  certain 
purpose  in  construction.  As  a  consulting  engineer,  he  is  for  the  pur- 
pose of  telling  what  can  be  done  and  what  will  happen  under  certab 
conditions  which  he  knows  from  his  professional  attainments. 

A  constructing  engineer  is  an  executive  man  who,  for  instance^  goe^ 
on  the  Isthmus,  and,  having  professional  qualifications  as  an  engineer, 
also  has  executive  capacity  to  direct  work;  not  only  to  know  what 
work  ought  to  be  done,  but  to  know  how  it  ought  to  be  done,  and  to 
do  it.  Those  positions  require  an  engineer.  But  the  man  who  has  to 
make  the  purchases,  the  man  who  has  to  organize  tlie  bureaus  of 
purchase,  tne  man  who  has  to  organize  the  bureau  of  audit,  the  mai) 
who  has  to  select  the  employees  or  organize  a  bureau  for  doing  so,  is 
not  necessarily  an  engineer.  On  the  contrary,  such  men  are  usually 
not  engineers,  but  they  are  men  who  have  quite  as  high — and  must 
have  quite  as  high — a  capacity  for  oi^nization,  and  who  must  have 
that  most  rare  quality,  that  of  executive  ability  in  a  high  d^ree, 
trained  by  previous  experience. 

Senator  Kittredge.  You  would  have  the  headquarters  of  theCom- 
mission  so  reduced  in  number  at  the  Isthmus? 

Secretary  Taft.  Yes.  I  think  that  everybody  connec^^  with  that 
work  in  an  executive  capacity  ought  ultimately  to  be  on  the  Isthmus; 
but  I  do  not  think  that  for  the  first  two  years  of  preliminary  work, 
perhaps  for  the  next  six  months,  to  make  it  two  years  and  a  half,  that 
it  would  be  well  to  keep  the  chairman  of  the  Commission,  as  now  coo- 
stituted,  on  the  Isthmus. 

Senator  Kittredge.  Would  it  be  necessaiy  or  wise  for  Congress  to 
attempt  to  define  the  length  of  time  that  each  member  of  the  Com- 
mission should  remain  on  the  Isthmus? 

Secretary  Taft.  1  do  not  think  it  would.  I  think  that  ought  to  be 
left  to  the  President. 

Senator  Kittredge.  And  under  existing  law  that  is  in  the  bands  of 
the  President? 

Secretary  Taft.  Yes,  sir. 

Senator  Kittredge.  Unquestionably? 

Secretary  Taft.  It  is;  and  the  regulations  provide  that  the  ffovemor 
shall  be  on  the  Isthmus,  that  the  chief  engineer  shall  be  on  the  Isthmus, 
and  that  the  chairman  of  the  Commission  shall  be  there  six  months  of 
the  year  and  six  months  in  this  country.  That  has  not  been  compliwl 
with  by  Mr.  Shonts,  with  the  knowledge  and  consent  of  the  Presideot 
and  the  Secretary  of  War,  for  the  reason  that  I  have  already  explained 
to  the  committee,  that  this  series  of  investigations  and  the  necessity  for 
organizing  and  pushing  the  machinery  and  the  material  and  the  selec- 
tion of  employees  has  made  this  a  very  important  place  to  be. 

Senator  Kittredge.  And  I  understand  that  legislation  upon  that 
point  should  be  so  elastic  as  to  permit  the  President  to  have  the  guid- 
ing hand  upon  that  subject? 

Secretarv  Taft.  It  seems  to  me  so;  yes,  sir. 

Senator  rALiAFERRO.  If,  under  the  law,  the  Isthmus  wwe  made  ikt 
headquarters  of  the  Commission,  that  would  not  deny  to  any  member 
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of  theCoiBaiisBion  the  right  to  come  to  the  States  when  hk  duties  called 
him  here? 

Secretary  Taft.  No,  sir;  and  1  do  not  see  any  objection  to  that 
dedaratHHi,  because  I  think  that  is  the  proper  policy. 

Senator  Dbyden.  Would  you  confer  upon  the  chairman  of  the  Com- 
mission power  superior  to  that  of  his  associates,  or  would  you  clothe 
the  Commissioiiers  with  equal  power? 

Secretary  Taft.  I  am  not  prepared  to  say  that  under  conditions 
which  have  prevailed  recently — 1  mean  for  the  last  year— it  would  not 
be  necessary  to  give  to  the  cnairman,  as  is  provided  now  in  the  direc- 
tions of  April  1,  general  executive  control.  But  that  was  because  of 
the  emergencies  Uiat  existed  with  reference  to  these  difficulties  that  I 
have  detailed  and  the  necessity  for  straightening  them  out. 

I  am  by  no  means  convinced,  however,  even  by  the  statement  of 
Mr.  Wallace,  that  it  is  necessary  to  endow  the  head  of  the  Commission 
or  anybody  else  with  complete  control  like  that  of  a  dictator.  That  is 
one  of  the  generalizations  that  you  wiil  hear  on  street  corners,  men- 
tioned by  Mr.  Wallace  in  a  letter  in  which  he  refers  to  the  appoint- 
ment of  a  hundred  thousand  dollar  man  who  is  going  to  do  this  work. 
I  think  it  is  just  as  well,  in  deteimining  how  this  work  ought  to  be 
done,  to  consider  the  example  of  great  constructive  enterprises  that 
have  been  carried  on  in  other  directions,  and,  at  the  time  that  I  drafted 

this  order  of  April  1, 1  consulted  Mr.  Cassatt 

Senator  Kittredge.  You  mean  of -last  year? 

Secretary  Taft.  Yes,  sir:  of  1906.  I  consulted  Mr.  Cassatt  about 
the  organization  that  he  had  in  respect  to  that  $200,000,000  enterprise 
in  which  the  Pennsylvania  road  is  now  engaged,  in  the  building  of 
tunnels  from  Jersey  City  to  New  York  and  from  Jersey  City  to  I^ng 
Island. 

The  chief  engineer  of  the  road  sent  me  a  short  statement  of  how 
that  was  done,  and  there  is  nobody  there  with  absolute  control.  They 
have  a  chief  engineer  engaged  in  the  work  and  then  they  have  some 
boards  of  engineers  who  advise,  and  things  are  not  done  without 
taking  advice.  There  is  no  emperor  there;  there  is  no  dictator,  and 
it  is  not  necessary.  I  think  a  board  of  three,  with  each  member  at 
the  head  of  a  department  exercising  the  same  kind  of  authority  that 
the  bead  of  a  department  in  the  Government  exercises  subject  to  the 
control  of  the  rresident,  in  this  case  subject  to  the  control  of  the 
whole  board,  is  quite  sufficient  authority  to  carry  this  enterprise 
through. 

Senator  Kittredge.  Following  the  inquirv  that  I  made  of  you  a 
moment  ago,  ought  not  the  law  to  be  left  so  elastic  as  to  enable  condi- 
tions as  they  arise  to  be  met? 

Secretary  Taft.  Yes,  sir;  that  is  just  what  1  think.  I  quite  agree 
with  you  on  that,  Senator. 

Senator  KrrTEEDOB.  Leaving  the  details  to  be  worked  out  by  the 
Commission,  under  the  direction  of  the  President? 
Secretary  Taft.  Yes,  sir. 
Senator  Kittredge.  Does  that  meet  your  view? 
Secretary  Taft.  Yes,  sir. 

Senator  Kittredge.  During  the  history  of  the  Commission  two  men 
were  appointed  to  represent  the  Government  in  the  matter  of  the  con- 
demmtion  of  land  on  the  Zone? 
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Secretary  Taft.  Yes,  sir.    They  were  appointed  as  arbitrators. 

Senator  Kittredge.  Under  the  provisions  of  the  treaty? 

Secretary  Taft.  Yes,  sir. 

Senator  Kittbedge.  Do  you  remember  what  that  cost  this  Qov- 
emmentf  I  do  not  mean  the  price  of  the  land,  but  the  machinery  to 
determine  the  price. 

Secretary  Taft.  I  think  they  were  given  f  10  a  day  and  their 
expenses. 

Senator  BjrrrREDGE.  And  sent  from  this  country! 

Secretary  Taft.  And  sent  from  this  country. 

Senator  KiTTREDGE.  Do  you  see  any  objection  to  duties  of  that 
character  being  imposed  upon  members  of  the  Commission  t 

Secretary  Taft.  The  difficulty  about  that,  Senator,  is  this:  I  might 
have  selected  officials,  but  the  only  reason  why  I  did  not  was  that  the 
Commission  is  more  or  less  a  party,  and  on  a  board  of  arbitration  I 
thought  it  was  wiser  to  take  men  who  had  no  interest.  I  do  not  sup 
pose  the  Commissioners  would  have  had  any  interest,  but,  occupying 
a  position  where  they  wanted  to  get  the  property  as  cheaply  as  possi- 
ble, it  seemed  to  me  that  it  was  wiser  to  take  somebody  who  had  not 
that  motive. 

Senator  Kittredge.  What  about  the  arbitrators  appointed  by  the 
Reoublic  of  Panama? 

Secretary  Taft.  1  do  not  know  about  them. 

Senator  Kittredge.  And  their  attitude  toward  the  proposition? 

Secretary  Taft.  Of  course  they  belonged  to  that  country,  and  they 
would  have  that  natural  bias;  but  so  would  the  Americans. 

Senator  Kfttredge.  Would  you  have  any  objection  to  a  provision 
of  the  character  I  have  indicated  being  inserted  m  the  law! 

Secretary  Taft.  That  members  of  the  Commission 

Senator  Kittredge.  That  they  may  do  such  work— put  it  in  the 
discretion  of  the  President. 

Secretary  Taft.  No,  sir;  I  do  not  think  there  would  be  any  objec- 
tion, though  I  would  rather  have  men  who  are  not  members  of  the 
Commission. 

Senator  Kittredge.  Is  not  that  going  to  be  an  expensive  proposi- 
tion, possibly? 

Secretary  Taft.  No,  I  do  not  think  so,  because  if  you  adopt  the 
lock  canal  you  are  going  to  have  a  good  deal  of  work  or  that  sort,  and 
you  might  very  well  afford  to  pay  two  men  who  will  act  on  that  board 
of  arbitration  four  or*  five  thousand  dollars  a  year  for  the  purpose,  and 
just  let  them  go  down  there  and  live  and  acquaint  themselves  with  the 
property. 

Senator  Kittredge.  Suppose  there  was  a  case  now  and  then,  would 
it  be  advisable,  in  your  opinion,  to  select  arbitrators  for  each  case,  and 
send  them  down  there  on  that  trip? 

Secretary  Taft.  Oh,  no.  But  this  case  upon  which  I  send  these 
arbitrators  was  a  very  pressing  case. 

Senator  Kittredge.  I  understand  that. 

Secretary  Taft.  General  Davis  called  it  to  my  attention.  It  was 
the  purchase  of  the  Diaz  tract,  and  we  wanted  that;  and  also  the  pur- 
chase of  the  Tivoli  tract,  as  I  recollect  it,  and  we  desired  that  on  wnich 
to  place  a  hotel. 

Senator  Kittredge.  You  understand  that  theae  questions  are  not 
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asked  with  any  notion  of  criticism,  Mr.  Secretaiy,  but  simply  to  look 
after  the  future  a  little  bit 

Secretary  Tapt.  Yes;  I  understand.  Mv  impression  is,  Senator, 
that  it  would  be  better,  especially  after  tne  construction  begins,  to 
just  create  two  places  and  pay  them  a  given  salary'.  Of  course  you 
would  have  to  create  four  places,  and  if  you  did  that,  that  would  add 
to  the  expense  for  the  Panamanians  too,  because,  as  I  recollect,  under 
the  treaty,  we  pay  the  expenses  of  all. 

Senator  Kittredoe.  I  understand. 

Secretary  Taft.  The  Panama  authorities  claime^l,  after  I  had  made 
that  appointment  and  sent  those  men  down  there,  that  they  were  enti- 
tled to  draw  $10  a  day  forever  [laughter] — that  is,  that  it  was  a  per- 
manent appointment.  But  I  decline  to  accede  to  that  vieiv,  and  allowed 
them  their  per  diem  for  the  days  that  they  were  occupied. 

Senator  Kittredge.  Would  you  have  objection  to  the  insertion  of 
a  provision  of  that  chamcter,  placing  it  in  the  discretion  of  the 
President? 

Secretary  Taft.  Not  at  all.  I  think  it  would  be  a  good  thing.  1 
think  it  ought  to  be  acted  on  in  some  way. 

Senator  Taliaferro.  Would  not  that  be  taken  as  a  suggestion  that 
Congress  thought  that  the  members  of  the  Commission  should  act  as 
arbitrators? 

Secretary  Taft.  I  am  not  sure  but  it  would.  Perhaps  I  make  too 
much  of  it,  but  it  does  seem  to  me  that  where  you  call  on  judges, 
where  you  create  judges,  for  that  is  what  you  are  doing — judges,  of 
course  not  of  a  court,  but  nevertheless  to  occupy  a  quasi  judicial 
capacity — that  you  ought  not  to  make  a  provision  looking  to  the  selec- 
tion of  men  who  represent  the  United  States  in  a  partisan  capacity;  I 
mean,  whose  allegiance  is  to  the  United  States  ana  who  are  bound  to 
make  the  cost  as  little  as  possible. 

Senator  Taliaferro.  I  think  it  would  create  a  bad  impression  to  use 
the  members  of  the  Conunission  to  arbitrate  questions  of  that  kind  on 
the  Isthmus. 

Secretary  Taft.  It  seems  to  me  that  it  would  be  better  not  to  include 
them. 

Senator  Eittredge.  What  do  you  say  about  the  question  of  extra- 
dition from  the  Zone,  the  land  that  we  have  acquirea,  to  the  Republic 
of  Panama  and  to  this  country?  What  legislation,  if  any,  should  be 
enacted? 

Secretary  Taft.  I  think  that  there  ought  to  be  a  treaty  of  extradi- 
tion somewhat  more  extensive  than  the  one  now  as  between  the  Zone 
and  ttie  Republic. 

Senator  Kitteedoe.  Suppose  a  crime  is  committed  in  this  country. 
in  one  of  the  States  or  Territories,  or  in  the  District  of  Columbia,  ana 
the  criminal  flies  to  the  Zone.     In  what  manner  is  he  brought  back? 

Secretary  Taft.  He  ought  to  be  brought  back,  and  I  am  not  sure 
-vrhether  the  law  provides  for  it  now  or  not  I  think  not.  Do  you 
know.  General? 

General  Davis.  I  think  the  first  extradition  treaty  covers  that. 

Secretary  Taft.  No;  the  Senator  is  speaking  of  a  requisition  law, 
•roperly  ^>eaking,  for  taking  convicts,  or  persons  charged  with  crime, 
irom  the  Zone  to  the  United  States,  and  vice  versa. 

Genend  Dayis.  Yes.    Well,  there  is  nothing  in  the  treaty  about 
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Secretary  Taft.  I  think,  Senator,  that  there  oi^ht  to  be  a  provirioft 
in  that  regard  quite  like  the  one,  mutatis  mutandis,  tliat  prevails  now 
with  respect  to  the  requisition  of  fugitives  from  justice  in  one  Federal 
district,  for  the  production  of  their  bodies  in  the  disti-ict  where  they 
are  to  be  tried  and  where  the  crime  was  committed. 

Senator  Kittredoe.  Would  a  provision  of  law  making  the  Zone, 
for  the  purpose  of  extradition,  a  Territory  of  the  United  States  meet 
that  condition) 

Secretary  Taft.  Yes:  you  might  put  it  in  the  form  of  making  it  a 
Federal  district  of  the  United  States  for  i^equisition  purposes,  a  judge 
of  the  supreme  court  of  the  district  to  exercise  the  same  powers  in 
that  respect  as  a  district  judg^  of  the  United  States. 

Senator  Taliaferro.  Making  the  2k)ne  a  district? 

Secretary  Taft.  Yes,  sir. 

Senator  Hopkins.  Making  the  Zone  a  district  for  that  purpose— not 
generally? 

Secretary  Taft.  Yes;  for  that  puipose. 

Senator  Kittredge.  Is  there  anything  in  that  view  that  would  injore 
the  sensibilities  of  our  neighbors  down  uiere) 

Secretary  Taft.  Not  at  all. 

Senator  Kittredge.  In  the  cities  of  Colon  and  Panama  and  the 
Republic  of  Panama! 

Secretary  Taft.  Not  at  all;  no,  sir. 

Senator  Kittredge.  When  was  the  civil-service  law  or  order  of 
things  put  in  effect  in  the  Isthmus  or  Zone? 

Secretary  Taft.  The  Commission  organized  its  bureau  and,  althougb 
it  was  a  (question  whether  the  law  dia  not  ipso  facto  apply  when  u^e, 
Commission  was  created,  I  do  not  think  there  was  any  extension  of  thf 
civil-service  law  to  it  until  November,  or  perhaps  it  was  October, 
1904.  Then  it  was  extended,  with  quite  a  numoer  of  exceptions. 
When  I  went  down  to  the  Isthmus  I  talked  with  Mr.  Wallace  about 
that,  and  he  said  that  he  did  not  think  the  exceptions  were  wide  enough. 
I  said  to  him  that  whatever  he  thought  ougnt  to  be  excepted,  if  he 
would  send  me  a  statement,  I  should  be  glad  to  see  incorporated  in  an 
amended  Executive  order.  Instead  of  doing  that  two  representatives 
of  the  Civil  Service  Commission  went  down  to  the  Isthmus,  conferred 
with  Mr.  Wallace,  and  drew  up  a  project  for  the  proper  operation  of 
the  civil-service  law. 

They  were  to  have  examinations  on  the  Isthmus,  they  were  to  have 
a  committee  of  examinations  on  the  Isthmus;  but  the  truth  was  that 
that  was  never  put  into  effect,  and  the  truth  was  further  that  much  as 
it  has  been  the  custom  to  criticise  and  abuse  the  civil-service  board  for 
failure  to  supply  competent  employees,  the  oivil-serviee  law,  thoi^ 
by  Executive  order  made  to  apply,  was  never,  in  fact,  obserrwi, 
except  in  regard  to  clerical  employees.  As  you  will  see  from  the  state- 
ment of  Mr.  Cooley  and  Mr.  Pepperman,  they  made  arrangements  by 
which  Mr.  Wallace  was  enabled  to  send  for  men  and  make  selections, 
to  go  out  and  sit  on  the  committees  of  examination,  and  determine 
employees.  The  real  difficulty  was  that  the  civil-service  board  was  not 
in  the  least  adapted  to  the  selection  of  those  men  who  were  competent 
for  the  work  which  was  to  be  done  on  the  Isthmus,  if  I  may  desi^mle 
it  as  outside  work.  Their  list  of  eligibles  was  altogether  short  They 
did  not  have  any.  And  when  they  did  not  have  any,  tihey  would  oaj 
to  the  Commission:  **  You  can  employ  such  men  as  you  see  fit" 
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It  is^ot  to  such  a  point  that  they  were  pressing  so  for  employees  that 
there  were  six  or  seven  stenographers  that  were  needed;  and  during  the 
yellow  fever  excitement  stenographers  did  not  come  forward  with  great 
alacrity  to  go  down  there,  and  tne  board  said :  *  *  W  e  have  not  any  stenogra- 
phers who  will  go,  but  we  have  a  number  of  applicants,"  and  without 
any  examination  some  six  or  seven  applicants  were  sent  down,  after 
having  applied  to  the  Commission  directly,  without  any  examination 
at  all.  1  only  give  that  instance  to  show,  first,  how  utterly  inappli- 
cable to  outside  employees  the  civil-service  law  and  the  machinery  of 
the  Civil  Service  Commission  were,  but  also  to  show  that  there  were 
no  restrictions  whatever;  that  the  Commission  really  employed  those 
whom  they  could  get. 

The  difficulty  was  that  they  could  not  find  in  any  wajr  the  men  who 
were  competent.  There  was  a  great  demand  for  labor  m  this  country. 
For  instance,  there  came  up  an  order,  I  recollect,  that  Mr.  Edwards 
brought  to  me  for  a  hundred  track  foremen.  That  was  a  year,  accord- 
ing to  my  recollection  of  the  statistics,  when  there  was  more  railroad 
construction  going  on  than  ever  before  in  the  history  of  the  country, 
and  the  onlv  way  you  could  get  track  foremen  was  to  send  out  men 
and  draw  tnem  away  from  the  various  railroad  companies  who  were 
using  them.  By  advertisement  you  could  not  get  them.  You  could 
only  ^et  them  by  agents,  and  that  is  what  had  to  be  done  when  the 
new  Commission  came  in.  The  civil  service  did  apply,  but  finally, 
when  Mr.  Stevens  came  up,  in  November,  1905,  we  talked  it  over  with 
him,  and  we  made  an  order  that  nobody  should  come  under  the  civil- 
service  law  except  the  clerical  employees  and  the  inside  employees  of 
the  Commission. 

Senator  Kittredge.  So  that  the  civil-service  regime  continued  for 
about  a  year? 

Secretary  Taft.  If  you  can  call  it  a  regime  in  which  they  did  not 
exercise  any  power;  yes. 
Senator  Eitiredge.  I  understand  the  circumstances. 
Secretary  Taft.  Yes. 

Senator  Kitiredge.  At  whose  instance  was  that  method  of  employ- 
ment inaugurated? 
Secretary  Taft.  At  the  instance  of  the  President. 
Senator  Kittredge.  Did  not  the  fact  that  track  foremen  and  me- 
chanics and  laborers  practically  of  all  sorts  were  under  civil  service 
interfere  with  the  securing  of  help  of  that  character? 

Secretary  Taft.  Practically  not.  For  instance,  I  see  that  Mr.  Wal- 
lace in  his  evidence  says  that  there  were  25  track  foremen  sent  there 
by  the  civil  service.  The  records  of  the  Civil  Service  Commission 
show  that  they  sent  2  track  foremen  there,  and  that  thev  are  still 
employed  there.  The  truth  was — and  if  you  will  call^Mr.  repperman 
I  have  no  doubt  he  will  so  testify — that  they  simply  evaded  tne  law; 
that  they  got  the  men  where  they  could  get  them,  and  they  could  not 
get — becauvse  they  did  not  have  the  organization — the  men  that  they 
needed.  They  applied  time  after  time  to  the  Civil  Service  Commis- 
sion, and  the  Civil  Service  Commission  could  not  furnish  them. 

Senator  Kittredge.  My  question  is  whether  the  fact  that  they  were 
compelled,  under  that  order,  to  apply  to  the  civil  service  for  the  class 
of  employees  of  which  you  speak  mterfered  with  the  ready  procure- 
ment of  those  men? 
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Secretary  Taft.  1  am  not  prepared  to  say  that  it  did  not  give  them 
an  opportunity  to  say  that  they  applied  to  the  civil  service  and  could 
not  get  them;  but  they  did  make  efforts.  Every  man  that  Mr.  Wallace 
sent  up  here  on  vacation  he  would  ask  to  go  about  and  see  if  he 
could  not  employ  men.  But  it  was  exceedingly  diflScult,  without  any 
restriction  of  any  sort,  to  get  the  men  that  were  needed. 

Senator  Taliaferro.  My  understanding  is  that  there  was  some 
understanding  between  the  Commission  and  the  civil  service  by  which 
certain  of  these  men  were  selected  by  the  Commission  and  were  then 
certified  by  the  Civil  Service  Commission. 

Secretary  Taft.  The  Civil  Service  Commission,  I  am  bound  to  say 
that,  for  1  am  personally  cognizant  of  that,  were  most  compliant  in  every 
way  with  the  desire  to  lift  the  restrictions  of  the  law  and  let  anybody 
go  down  there  that  the  Commission  would  take. 

Senator  Taliaferro.  Yes. 

Secretary  Taft.  But  they  were  not  equal  to  the  duty  of  selecting 
eliffibles.    They  did  not  have  them  on  their  lists. 

Senator  Ejttredge.  It  was  not  in  their  line? 

Secretary  Taft.  It  was  not  in  their  line;  that  is  the  truth  of  it, 
except  for  clerical  employees. 

Senator  Kittredge.  I  am  not  speaking  of  them. 

Secretary  Taft.  Yes.  They  have  an  eligible  list  of  locomotive  engi- 
neers and  that  sort  of  thing,  but  they  have  no  eligible  list  of  track 
foremen. 

Senator  Kittredge.  Did  you  ever  see  an  examination  of  the  Civil 
Service  Commission  prepared  for  applicants  for  that  sort  of  work! 

Secretary  Taft.  I  do  not  remember  to  have  done  so;  no,  sir. 

Senator  Kittredge.  When  this  civil  service  was  inaugurated  at  the 
Isthmus,  was  that  without  a  protest  on  the  part  of  the  ofiicials  of  the 
Government  or  the  employees  of  the  Commission? 

Secretary  Taft.  Well,  I  have  stated  what  Mr.  Wallace  said  to  me. 

Senator  Kittredge.  Did  your  inquiries  extend  beyond  Mr.  Wallace  ? 

Secretary  Taft.  No,  sir;  I  do  not  think  they  did.  I  do  not  remem- 
ber. I  may  have  talked  with  some  of  the  Commission.  I  do  not 
know.  Mr.  Wallace  was  the  chief  person  in  interest,  the  man  who 
knew  most  about  it,  and  I  conferred  with  him. 

Senator  Kittredge.  And  he  objected  to  the  installation  of  the  civil- 
service  system? 

Secretary  Taft.  No;  he  said  he  was  in  favor  of  the  principle  of  the 
civil  service,  but  that  he  thought  there  ought  to  be  wider  exemptions, 
to  include  the  practical  men — the  foremen  and  the  heads  of  aepart- 
ments  and  that  sort  of  thing.  When  I  say  departments,  I  mean  those 
divisions  or  bureaus  on  the  Isthmus.  And  I  said  to  him  that  any  ex- 
ceptions that  he  wanted  made  would  be  made.  Thereupnon,  as  I  say, 
a  committee  of  the  civil  service  went  down  and  agreed  with  him  on  a 

Elan  which  they  never  worked  out  I  think  Mr.  Wallace  testified,  in 
is  own  evidence  before  the  committee  here,  that  he  found  that  the 
civil  service  people  were  very  anxious  to  accommodate  him  in  every 
way;  and  that  is  true. 

Senator  Kittredge.  The  civil  service  that  Mr.  Wallace  had  in  mind 
was,  possibly,  the  civil  service  that  maintains  in  railways? 

Secretary  Taft.  Well^  he  had  the  official  dvil  service  in  mind,  becaose 
that  is  what  he  was  dealing  with. 
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Senator  ElTTTRedoe.  Ton  spoke  yesterday,  Mr.  Secretary,  regarding 
the  cost  of  doing  railway  business  across  the  Isthmus! 
Secretary  Taft.  Yes. 

Senator  Kittredqe.  And  gave  the  figures  as  $3.06  a  ton,  as  1  made 
the  memorandum  f 

Secretary  Taft.  Yes,  sir.  That  you  will  find  in  the  report  to  me, 
made  by  the  traffic  manager  of  the  road. 

Senator  KmREDOE.  I  was  about  to  ask  you  whether  you  are  familiar 
with  the  details  of  that  matter,  or  whether  you  would  prefer  that  it 
should  be  taken  up  with  Mr.  Drake. 

Secretary  Taft.  No,  sir;  I  do  not  believe  Mr.  Drake  knows,  either. 
You  will  liave  to  send  for  Mr.  Walker  in  regard  to  that. 
Senator  Kittredgb.  What  is  his  businessl 

Secretary  Tafi.  He  is  the  traffic  manager  of  the  Panama  Railroad. 
Senator  Kittredqe.  The  reason  1  have  in  making  the  inquiry  is 
that  the  cost  seems  very  lar^e. 

Secretary  Taft.  Well,  it  is;  because  it  includes  the  fixed  charges,  I 
sappose.     Yes;  it  must  include  the  f  5,000  a  mile. 

iSenator  Eittredge.  The  $5,000  a  mile  is  the  amount  that  the  rail- 
way pays  for  its  concession? 
Secretary  Taft.  Yes,  sir. 

Senator  Kfttredge.  That  is  what  you  mean  by  fixed  charges,  as 
well  as  the  interest  on* bonds? 
Secretary  Taft.  No,  sir.    I  do  not  include  those. 
Senator  fcriTREDGE.  Do  you  not  mean  that? 

Secretary  Taft.  No,  sir.  At  least,  that  is  what  Mr.  Walker  told  me. 
I  did  not  go  into  the  %ures  at  all.     You  will  find  in  his  statement  to 

me,  if  you  read  it 

Senator  Kittredge.  Yes;  I  read  that. 

Secretary  Taft  (continuing).  That  he  says  that  the  charges  must 
be  made  high  because  the  cost  is  $5,000  a  mile  on  50  miles. 

Senator  Kittredge.  I  am  not  proposing  to  conduct  an  examination 
upon  that  question,  as  I  will  take  it  up  later  with  the  railway  people, 
but  simply  to  call  your  attention  to  what  seems  on  the  surface  to  be  the 
fact  that  the  actual  cost  of  transportation,  independent  of  fixed  charges 
to  which  you  refer,  is  much  higher  than  obtains  in  this  country. 
Secretary  Taft.  Of  course  it  is. 

Senator  KrrrREDGE.  Haye  you  in  mind  the  conditions  that  make 
ineyitable  that  result? 

Secretary  Taft.  I  never  examined  it,  but  I  suppose,  of  course,  that 
would  be  true,  when  you  haye  $5,000  a  mile,  and  a  railroad  run  2,000 
miles  away  from  your  supplies,  and  with  the  necessary  force  required 
to  run  60  miles,  which  would  not  be  any  larger  if  you  ran  200  miles, 
piobablj — all  that  would  increase  the  cost  of  running  the  road.  The 
cost  of  its  construction,  everything,  was  great;  and,  as  I  say,  we  have 
reduced  very  considerably  the  cost  of  transportation.     I  do  not  think 

we  have  reduced  it  enough,  but 

Senator  KrrTREDOB.  You  mean  by  cost  of  transportation  the  cost  to 
the  shipper? 
Secretary  Taft.  Yes;  to  the  shipper. 

Senator  Kittredge.  1  am  speaking  now  about  the  cost  of  operation. 
Secretary  Taft.  Yes;  so  am  I. 
Senator  Kittredge.  The  cost  to  the  company. 
Secretory  Tait.  So  am  L  ^  .,^^^^  ^^  Googk 
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Senator.  KiTTBEDOE.  And  not  to  ih%  ahipper* 

Secretary  Taft.  Yes. 

Senator  Kittredoe.  As  I  recollect,  you  stated  that  the  eamiBgB  of 
the  steamship  company  and  the  railway  company  were  divided. 

Secretary  Taft.  Yes,  sir. 

Senator  Kittredgb.  Fifty-five  per  oent  to  the  steamship  ccHnpaay 
and  45  per  cent  to  the  railway  company,  or  was  it  the  reverse? 

Senator  TAUAFBRRa  Fort^-five  per  cent  to  tiie  railway  compaay,  I 
think. 

Secretary  Taft.  I  think  so. 

Senator  Kittrbdge.  That  was  the  way  I  had  it  here.  I  did  lot 
know  whether  it  was  accurate.     Was  that  a  purely  arbitrarv  divisioDt 

Secretary  Taft.  That  was  an  adjustment  made  by  Mr.  Shonts. 

Senator  Kittrbdob.  Why  was  there  a  necessity  for  any  division  to 
be  made? 

Secretary  Taft.  In  order  to  determine  what  would  be  fair  td  the 
other  steamship  companies,  in  order  to  put  them  all  on  a  level.  What 
we  did  not  want  to  do  was  to  establish  a  monopoly  for  the  Panama 
Railroad  ships,  and  now  they  all  come  in  there  on  the  same  basis. 

Senator  Taliaferro.  Also  for  the  purpose^  1  fancy,  Mr.  Secretary, 
of  providing  a  through  rate? 

Secretary  Taft.  Yes,  sir;  as  well.  It  was  an  adjustment  that  I  was 
not  able  to  investigate  the  justice  of,  because  it  id  really  a  traffic  ques- 
tion, and  I  am  not  an  expert  in  that  direction.  Did  not  Mr.  Shoots 
testify  on  that  subject? 

Senator  Taliaferro.  I  think  he  did» 

Senator  Kittredgb.  He  did  to  some  extent,  but  I  do  not  rememter 
that  he  touched  that  precise  point. 

Secretary  Taft.  He  will  be  back,  aad  you  can  call  him  again. 

Senator  Kittrbdge.  I  wondered  if  that  was  a  purely  arbitrwy 
division,  or  whether  it  had  reason  back  of  it. 

Secretary  Taft.  I  think  he  thought  it  was  a  fair  division  after  con- 
sulting with  Mr.  Walker,  who  has  had  a  great  deal  of  experience  with 
it.  But  what  I  was  anxious  to  bring  about,  and  what  I  think  has  hew 
brought  about,  was  an  equitable  arrangement  by  which  the  other  steam- 
ship companies — the  Royal  Mail  Steamship  Company,  the  Fruit  Line 
Steamship  Company  from  New  Orleans,  and  the  Atlas  Line — might 
not  complain  that  in  the  transportation  of  property  across  the  I^iunas 
we  were  excluding  them  by  charging  a  higher  rate  on  the  railroad  for 
them  than  we  were  to  our  own  shipping  line. 

Senator  Eittredge.  Would  not  the  charge  for  transportatioD  on 
the  railroad  be  based  upon  the  cost  of  doing  it? 

Secretary  Taft.  We  charge  each  line  45  per  cent  of  the  total  rates 
that  they  charge  from  the  mace  from  which  they  ship  in  the  United 
States  to  Panama,  delivered  on  the  other  side. 

Senator  Kittredgb.  Why  should  not  that  charge  from  Colon  to 
Panama  and  the  reverse  be  nxed  as  an  independent  proposition! 

Secretary  Taft.  It  is. 

The  Chairmlan.  Would  it  not  be  better  to  take  this  matter  up  with 
the  railway  people,  who  will  be  here  next  week? 

Senator  Kjttredge.  Certainly. 

The  Chairman.  The  Secretary  is  ahnost  everything,  but  I  do  im>( 
suppose  he  pretends  to  be  a  traffio  maiu 
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Secretary  Taft.  I  think  if  you  will  call  Mr.  Walker  that  he  can  give 
you  all  the  information  you  want  on  this  subject 

TheCHAiBMAN.  Who  is  Mr.  Walker? 

Secretary  Taft.  He  is  tiie  traffic  manager  of  the  Panama  Bailroad 
Company. 

The  CHAIRMAN.  He  lives  in  New  York,  I  suppose! 

Secretary  Taft.  Yes.    He  has  been  there  for  a  great  many  years. 

(Thereupon  the  committee  adjourned  until  Tuesday,  April  24, 1906, 
at  10.30  o'clock  a.  m.) 
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COHMITTEB  ON  InTEROGEANIO  CaNAIjS, 

United  States  Senate, 
Washington,  D.  01,  Tuesday y  April  £4, 1906. 
The  committee  met  at  10.80  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Eittredge,  Drjden,  Hopkins, 
Morgan,  Taliaferro,  and  Sinmions. 

TESmCONT  OF  EDWABD  A.  DSAEE,  ESO. 

^r.  Drake  had  been  duly  sworn  at  prior  bearing  of  this  committee 
and  was  informed  that  the  oath  then  administered  was  still  binding.) 

The  Chairman.  Mr.  Drake,  will  you  please  state  your  name,  your 
address,  and  your  occupation? 

Mr.  Drake.  My  name  is  Edward  A.  Drake;  my  address  is  322 
West  One  hundred  and  first  street,  New  York. 

Senator  Morgan.  Mr.  Chairman,  I  would  like  to  state  at  this  point 
that  this  committee  examined  several  of  the  witnesses  that  have  been 
examined  at  this  time,  and  many  others,  on  this  same  subject,  two 
years  ago  or  three  years  ago,  whenever  it  was;  and  all  of  those  exam- 
inations bearing  upon  tiie  same  topic  ought  to  be  open  to  be  used  in 
the  Senate  without  the  necessity  of  their  being  repeated  here. 

The  Chairman.  Yes. 

Senator  Morgan.  It  would  save  a  great  deal  of  time  and  trouble  if 
we  could  consider  that  all  of  these  examinations  that  apply  to  this  case 
and  any  testimony  that  has  been  taken  before  this  committee  for  the 
use  of  the  Senate  may  be  used  in  the  same  way  as  if  they  had  been 
taken  at  the  present  hearings. 

(The  committee  ordered  that  Senator  Morgan's  suggestion  be 
adopted.) 

Senator  Morgan.  Mr.  Drake,  you  spoke,  before  the  committee 
came  to  order,  of  some  duties  you  had  to  perform  to-morrow.  Are 
they  in  connection  with  railroad  affairs! 

Mr.  Drake.  Entirelv  so,  sir. 

Senator  Morgan.  What  will  you  have  to  do  to-morrow! 

Mr.  Drake.  On  the  24th  and  25th,  in  addition  to  the  ordinary  busi- 
ness of  the  company,  of  which  1  am  the  operating  officer,  I  have  to 
make  an  award  under  the  invitations  for  bids  and  proposals  submitted 
for  the  supply  of  coal  for  the  railroad  company  for  the  ensuing  twelve 
months — it  is  approximately  125,000  tons— and  the  transportation  of 
the  125,000  tons  to  the  Isthmus.  Then  I  have  to  cons^ider  and  pass  on 
the  placing  of  an  offer  that  we  have  for  the  insurance  of  the  fleet — the 
five  vessels  of  the  Panama  Railroad  Company — an  offer  involving 
insurance  of  two  millions  and  a  half  of  dollars.    Both  of  those  matters, 
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of  coarse,  have  to  be  done  subject  to  the  approval  of  the  president  of 
the  company  and  have  to  be  prepared  to  be  sabmitted  to  nim  for  his 
approval. 

Senator  Morgan.  Who  is  the  president  of  the  company? 

Mr.  Drake.  Mr.  T.  P.  Sbonts,  the  chairman  of  the  Isthmian  Canal 
Commission. 

Senator  Morgan.  Has  he  been  elected  preddentt 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  By  whom? 

Mr.  Drake.  By  the  board  of  directors. 

Senator  Morgan.  The  board  of  directors  elected  Mr.  Shonts  presi- 
dent? 

Mr.  Drake.  Yes,  sir: 

Senator  Morgan.  And  all  of  these  transactions  of  yours,  tom<»> 
row 

Mr.  Drake.  And  the  next  day,  sir. 

Senator  Morgan  (continuing).  And  the  next  day  will  be  subject  to 
approval  by  Mr.  Shonts  as  president  of  the  company? 

Mr.  Drake.  Yes,  sir.  I  should  have  stated,  perhaps,  what  my  posi- 
tion is  in  the  company,  sir;  it  would  make  it  clearer.  I  am  the  secre- 
tary and  treasurer  of  the  companv  and  assistant  to  the  president;  and 
in  the  last  capacity,  under  his  autnority,  I  am  exercising  all  the  func- 
tions of  the  operating  officer.    I  am  the  officer  in  charge. 

Senator  Morgan.  Is  there  any  such  office  provided  for  by  the  by-laws 
as  assistant  to  the  president? 

Mr.  Drake.  The  ooard  of  directors  have  the  power,  under  the  by-laws, 
to  appoint  such  additional  officers  as  may  be  necessary. 

Senator  Morgan.  Have  you  been  appointed  by  the  board? 

Mr.  Drake.  My  appointment  was  reported  to  the  board  and  oob- 
firmed. 

Senator  Morgan.  By  resolution  of  the  board? 

Mr.  Drake.  That  I  do  not  i*ecall,  sir.  The  president  reported  to 
the  board  that  he  had  appointed  me  assistant  to  the  presidenL 

Senator  Morgan.  There  was  no  resolution  of  the  iXMird  on  the  sub- 
ject? 

Mr.  Drake.  No,  sir;  that  is,  not  of  record.  He  reported  it  to  the 
board. 

Senator  Morgan.  I  am  si)eakin^  now  of  matters  of  record.  Kotfaing 
of  that  kind  is  worth  anything  unless  it  is  of  record. 

Mr.  Drake.  1  have  been  exercising  all  the  functions  of  asaistaiit  to 
the  president  for  a  number  of  years. 

Senator  Morgan.  As  assistant  to  the  president  you  are  in  charge  of 
the  business  operations  of  the  railroad  in  New  York? 

Mr.  Drake.  Yea^  sir. 

Senator  Morgan.  And  elsewhere? 

Mr.  £^kake.  No,  sir;  the  vice-president  and  general  manager,  Mr. 
Stevens,  who  was  elected  at  the  last  board  meeting,  and  who  was 
appointed  fi^eneral  manager  by  the  board  of  directors  and  elec^  ft 
director  and  vice-president  at  the  annual  meeting,  is  in  charge  of  the 
operation  of  the  railroad  on  the  Isthmus.  I  have  no  authority  over 
bim  at  all,  sir.  ^ 

Senator  Morgan.  Is  there  any  resolution  to  that  effeetl 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  have  it  herel 
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Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  1  wish  you  would  let  me  see  it 

Mr.  Drake  (after  examininfif  mioutes).  No,  sir;  the  report  of  the 
action  of  the  board  by  which  Mr.  Stevens  was  elected  to  succeed  Mr. 
Wallace  is  in  the  draft  of  the  minutes  of  the  annual  meeting  that  was 
held  in  April  last.  That  has  not  yet  been  approved.  Those  minutes 
have  not  been  submitted  for  approval  and  are  not  entered  in  the  book. 
The  fact  is  that  we  got  into  trouble  once  before  by  sending  out  an 
unapproved  draft  of  minutes,  and  now  we  do  not  send  forwam  and  do 
not  emit  any  draft  of  minutes  until  they  have  been  approved  by  a 
subsequent  meeting  and  are  entered  in  the  book. 

Senator  Morgan.  Approved  by  a  meeting  of  the  board  of  directors, 
you  mean! 

Mr.  Drabib.  Approved  by  a  subsequent  meeting  of  tiie  board  of 
directors. 

Senator  Morgan.  So  that  this  order  that  you  speak  of,  I  suppose, 
was  drawn  up  in  writing? 

Mr.  Drake.  Oh,  yes,  sir;  it  was  dmwn  up  in  writing  and  signed. 

Senator  Morgan.  But  Mr.  Stevens's  appointment  luus  not  yet  been 
confirmed  by  the  board  of  directors? 

Mr.  Drake.  By  a  later  action  of  the  board;  he  was  appointed  by 
the  board.  The  action  was  taken  at  that  meeting.  The  record  of  the 
action  has  not  yet  been  approved  by  a  subsequent  meeting,  so  that  it 
is  not  entered  in  the  book  ^et. 

Senator  Morgan.  He  is  in  charge  of  the  operations  of  the  railroad 
on  the  Isthmus? 

Mr.  Drake.  On  the  Isthmus;  ves,  sir. 

Senator  Morgan.  That  includes  everything  relating  to  seaboard 
transportation  in  that  vicinity — in  the  bays,  etc.  ? 

Mr.  Drake.  Absolutely.  He  is  in  charge  of  the  property  of  the 
company— in  charge  of  its  operation  on  the  isthmus;  ne  holds  a  power 
of  attorney  from  me  railroad  company  here,  issued  in  regular  form,  as 
required  by  our  contract  of  concession,  vis-a-vis  of  the  Republic  of 
Panama,  and  authorized  in  every  way  to  represent  and  operate  the  rail- 
road company  in  its  capacity  as  a  separate  corporation  and  vis-a-vk  of 
the  Isthmian  Canal  Commission  as  well.  He  conducts  all  the  business 
of  the  railway  on  the  Isthmus. 

Senator  Morgan.  Does  that  include  the  regulation  of  the  steamers 
that  belong  to  the  railroad  company? 

Mr.  Drake.  The  steamers  are  operated,  Senator,  under  the  charter— 
onder  the  certificate  of  incorporation— which  allows  the  railroad  to 
operate  such  steamers  as  may  be  necessary  and  convenient  in  connec- 
tion with  the  road.  The  steamers  are  of  American  registry,  are  domi- 
ciled in  the  United  States,  and  are  operated  from  this  end.  He  has 
dbarge  of  ihe  steamers  when  thejr  are  at  that  end.  The  captains, 
with  their  letters  of  instruction,  sail  from  here.  Their  sailing  letters 
direct  them  to  report  to  the  vice-president  and  general  manager  of  the 
road  at  Colon,  by  whom  they  will  be  dispatched  on  their  return 
Toyage. 

Senator  Morgan.  Yes;  so  he  has  no  control  of  it  except  there! 

l^r.  Drake.  No,  sir. 

Senator  Morg4N;  He  receives  whatever  is  sent  out! 

Mr.  Drake.  Tbat  is  right,  sir. 
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Senator  Morgan.  And  then  he  dispatches  the  vessels  on  their  retain 
voyage? 

Mr.  Drake.  Loaded;  he  handles  them  there  in  the  harbor. 

Senator  Morgan.  Where  ars  these  steamers  controUedt 

Mr.  Drake.  They  are  controlled  from  here,  sir. 

Senator  Morgan.  From  New  York,  you  meant 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  you  mean  Washington  or  New  York! 

Mr.  Drake.  New  York.  They  are  controlled  by  the  board  of  direct- 
ors. I  act  for  the  board  of  directors;  they  are  operated  by  me  as  the 
operating  officer. 

Senator  Morgan.  Is  there  anybody  in  control  of  you  in  that  matter! 

Mr.  Drake.  Absolutely,  sir;  I  am  subordinate  to  the  president 

Senator  Morgan.  You  are  supposed  to  take  your  orders  from  the 
president! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  in  fact  you  do  what  you  think  is  proper,  and 
then  you  report  your  action  to  the  president  for  his  oonnrmation  or 
his  disapproval! 

Mr.  Drake.  Yes,  sir.  That  ought  to  be  a  little  differently  stated, 
if  you  i)lease.  I  have  been  in  charge  of  the  operation  of  the  une  since 
it  was  inaugurated,  in  1898,  and  1  am  operating  the  line  now;  and 
whatever  I  do  that  meets  with  his  disapproval  I  learn  it  very  quickly. 
He  is  constantly  informed  of  what  is  going  on. 

Senator  Morgan.  I  have  no  doubt  that  they  are  very  fortunate  in 
gettingyou. 

Mr.  Drake.  Thank  you.  Senator;  thtrt;  is  very  kind. 

Senator  Morgan.  But  1  simply  wanted  to  get  at  the  situation. 
Now,  who  prescribes  sailing  days  and  rates  of  freight  for  aU  steamers! 

Mr.  Drake.  The  traffic  manager,  under  my  approval. 

Senator  Morgan.  Who  is  the  traffic  manager! 

Mr.  Drake.  Mr.  K.  L.  Walker. 

Senator  Morgan.  Is  he  in  New  York! 

Mr.  Drake.  Yes,  sir.  He  regulates  the  traffic  of  the  railroad;  he 
establishes  the  rates;  that  is,  he  performs  all  of  the  functions  of  a  traffic 
manager,  always  subject  to  revision.  We  have  traffic  arrangements, 
workmg  arrangements,  with  nine  or  ten  lines — nine  lines  on  the 
Atlantic  side  and  three  lines  on  the  Pacific  side— besides  our  own  line. 
Recently  (unfortunately,  from  my  standpoint)  two  of  the  wealthiest 
foreign  lines  have  been  admitted  to  competition  with  the  company's 
own  line  between  New  York  and  Colon.  That  has  been  in  the  devel- 
opment of  the  *'  open  door"  policy;  and  they  are  sharing  the  busineffl 
with  us  now  that  used  to  belong  to  us  absolutely. 

I  have  always  felt  that  no  court  in  the  land,  except  for  reasons  of 
policy,  would  compel  a  line  to  admit  outside  lines  to  competition  with 
its  own  branch.  But  under  the  policy  of  the  United  States  of  the 
"opening  of  the  door"  on  both  sides  of  the  Isthmus,  which  is  now  the 
policy  of  the  railroad  company,  these  two  lines  have  been  admitted, 
and  they  are  carrying  a  large  portion  of  the  high-grade  passenger  busi- 
ness, because  our  ships  are  so  often  so  nearly  filled  wito  employees  of 
the  canal. 

Senator  Morgan.  To  what  two  lines  do  you  refer! 

Mr.  Drake.  The  Atlas  Branch  of  the  Hambar£-Am6rican  line  and 
the  Eoyal  Mail  Steam  Packet  Company. 
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Senator  Mobgan.  Does  that  traffic  arrangement  obtain  on  both  sides 
of  the  IstJimus? 

Mr.  Drake.  Yes,  sir.    Do  you  mean  the  ''open  door?" 

Senator  Morgan.  I  mean,  nave  you  a  similar  traffic  arrangement 
on  the  west  side — on  the  Pacific  side  of  the  Isthmus? 

Mr.  Drake.  Yes,  sir;  the  traffic  arrangements  are  the  same  on  both 


Senator  Morgan.  With  what  vessels;  the  same  companies? 

Mr.  Drake.  No^  sir;  they  are  different  companies  on  each  side.  The 
railroad  company  is  in  the  position  of  making  bipartite  arrangements. 
That  is,  it  arranges  with  the  cocarriers  on  the  Pacific  side  that  it  will 
bring  all  ihe  freight  obtainable,  at  through  rates  that  are  established 
by  agreement  and  that  are  thereafter  prorated,  to  the  western  termi- 
nus (I  am  taldng  what  is  called  the  homeward  voyage  now),  under  bills 
of  lading  which  are  issued  by  the  consent  of  the  other  two  carriers, 
the  Panama  Railroad  Company  and  the  Atlantic  Line,  that  takes  the 
freight  away  from  the  Panama  Railroad  on  the  Atlantic  side.  That 
cargo  is  then  carried  to  destination,  is  delivered  by  the  final  carrier, 
the  freight  money  is  collected,  and  is  distributed  in  account  to  the  par- 
ticipants. 

Senator  Morgan.  Are  there  certain  ports  of  delivery  on  the  Pacific 
and  on  the  Atlantic  to  which  these  traffic  agreements  relate? 

Mr.  Drake.  Yes,  sir.  The  home  port  of  each  of  the  lines  is  of  a 
distinct  nationality,  except  in  the  case  of  England.  For  instance,  we 
have  an  Italian  line^  we  have  an  Austrian  line,  we  have  a  Spanish  line, 
we  have  a  French  hne,  we  have  three  English  lines,  we  have  our  own 
line  from  New  York,  and  two  foreign  Tines  from  New  York  to  the 
Isthmus. 

Senator  Morgan.  But  you  have  not  traffic  arrangements  with  all  of 
these  lines? 

Mr.  Drake.  We  have  traffic  arrangements  with  all  of  them,  sir. 
They  are  arrangements  that  have  been  in  existence  for  fifty  years  in 
some  cases.  Those  arrangements  are  similarly  made;  similar  arrange- 
ments are  made  with  the  carriers  on  the  Pacific  side.  That  is,  they 
bring  the  freight  to  us,  leaving  to  us  the  option  to  give  it  to  any  one 
of  the  lines. 

Senator  Morgan.  Name  the  carriers  on  the  Pacific  side  with  whom 
these  traffic  arrangements  are  made. 

Mr.  Drake.  I  should  also  have  named  the  United  Fruit  Company 
from  New  Orleans.  The  carriers  on  the  Pacific  are  the  Pacific  Mail 
Steamship  Company  from  the  north,  the  Pacific  Steam  Navigation 
Company  from  the  south,  and  the  Chilean  Company — the  South 
American  Steamship  Company,  it  is  called.  Its  name  is  the  Cia  Sud- 
Americana  de  Vapores;  but  if  you  will  allow  me  I  will  call  it  the 
"South  American  Steamship  Company,"  which  is  the  translation. 

Senator  Morgan.  Yes;  please. 

Mr.  Drake.  Those  are  the  three  companies  on  the  other  side.  We 
have  expected  all  along  that  other  companies  would  be  induced  to  come 
in,  but  they  have  not  yet  done  so. 

Referring  to  my  old  testimony,  Senator,  which  you  perhaps  will 
readily  recall,  I  have  stated  once  before  this  committee  that  thus  far, 
although  there  was  an  unlimited  prospect  for  business  to  develop  on 
the  Pacific  coast,  there  had  not  come  business  enough  for  more  fines 
than  were  operating  in  connection  with  us.    That  is  evidenced  so  fai 
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by  the  fact  that  we  have  not  been  able  to  indaoe  any  other  lines  to  oome 
in.  There  are  two  or  three  lines  that  are  operating  independentlj  up 
and  down  the  coast  that  sail  around  to  Magellan,  tlmt  eo  to  Europe  via 
Magellan — the  Eosmos  line,  Lambert  &  Holt,  and  theChar^ur  BeuiDis; 
that  is  a  French  Une.  Those  latter  lines  do  not  operate  m  connection 
with  us. 

Senator  Morgan.  Are  the  arrangements  with  each  of  these  lines  of 
ships  that  you  speak  of  the  same  in  every  case? 

Mr.  Drake,  in  every  case;  yes,  sir. 

Senator  Morgan.  Now,  if  you  will  just  describe  to  the  commitlee 
what  a  trafSc  arrangement  is,  we  will  get  to  the  merits  of  tiie  mibjeet 

Mr.  Drakb.  There  are  two  phases  of  a  traffic  arrangement  One 
may  be  by  hard  and  fast  contract,  naming  all  the  parties  and  tiieir 
obligations.  That  was  the  form  that  we  adopted  for  a  great  many 
years,  and  that  was  in  operation  on  both  sides,  binding  all  of  the  par- 
ties to  do  certain  things,  up  to  1898  or  thereabouts.  In  1S9S  we  can- 
celed all  of  those  arrangements  because  they  were  so  voluminous  that 
a  great  many  of  their  conditions  were  dead  letters.  They  were  all 
canceled,  and  what  are  known  as  working  arrangements  were  estab- 
lished by  exchanges  of  letters  stating  that  existing  practices  woakl 
be  continued  subject  to  ninety  days'  notice  of  termination  by  either 
party. 

Senator  Morgan.  It  is  the  old  traffic  arrangement  tiien,  in  sabstanoet 

Mr.  Drake.  In  substance;  yes,  sir. 

Senator  Morgan.  Continued  by  correspondence! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Until  you  notify  tJiem  of  its  terminatioQ. 

Mr.  Drake.  And  one  thing  I  would  like  to  make  plain  is  that  &e 
raUroad  company  is  not  trammeled  now  by  Miy  agreement  whiefa  it 
can  not  break  on  ninety  days'  notice. 

Senator  Morgan.  Why  do  you  say  it  ie  not  tranmieledf 

Mr.  Drake.  I  mean  it  is  not  hampered.  Once  before  we  had  a 
contract  that  required  six  months'  notice,  or  a  year's  notice.  We  are 
now  on  what  might  be  called  the  customary  reasonable-time  notioe. 

Senator  Morgan.  You  have  riven  up  a  fixed  period  for  the  termi- 
nation of  the  arrangements,  and  you  now  exercise  the  right  of  giving 
a  reasonable  notice  of  termination} 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  I  notice  here,  in  tiie  minutes  of  dale  Janoaiy 
9, 1902,  a  statement  to  the  effect  that  ^^The  treasurer's  stationentof 
this  date  was  presented,  showing  (444,856.61  cash  assets  on  hand." 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  What  were  the  items  going  to  make  up  that 
total  amount? 

Mr.  Drake.  I  had  very  little  information  before  I  came  hem  as  to 
what  would  be  required  on  the  financial  point,  and  I  have  brought 
what  I  thought  mi^ht  be  required.  This  is  such  a  statement  as  would 
be  presented  at  that  time  [exhibiting  statement  to  committee].  It 
is  the  statement  of  date  of  April  23.  It  shows  the  cash  assets  of  &e 
company  as  follows:  C^sh  at  banks,  (26,186;  ca^  with  the  Mercan- 
tile Trust  Company  at  interest,  $280,000;  cash  with  the  Mercantiie 
Trust  Company  at  interest,  $20,000.  fThat  $20,000  is  money  ihBt  has 
been  set  aside  to  redeem  bonds  that  nave  been  called,  bat  until  the 
bonds  are  presented  we  put  it  in  a  sepai-ate  account  to  draw  interest 
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80  as  to  make  an  earning.)  Deposits  with  Credit  Lyonnaise,  in  Lon 
don— all  of  the  connecting  camera  remit  to  our  London  bankers  in 
sterling,  and  we  draw  bills  of  exchange  against  their  remittances,  and 
they  aavise  as  from  time  to  time  of  how  much  money  they  have  in 
handthere— as  per  letters  of  advice  to  April  U,  £2,812  lid.,  $lg, 638.42. 
Liquid  cash  to-day  (that  is,  yesterday),  $338,823.46. 

In  addition,  there  are  held  in  the  treasury  100  Panama  6  per  cent 
sabsidy  bonds  and  628  of  the  Panama  4^  per  cent  bonds.  There  is  due 
to  the  Isthmian  Canal  Commission  for  cash  loaned  to  the  Commission 
for  account  of  new  equipment  and  construction,  March  8,  $160,000; 
March  20,  $190,000;  total,  $350,000.  That  I  am  prepared  to  explain 
irben  I  am  asked  to  do  it — I  mean,  why  there  is  an  indebtedness  on  the 
part  of  the  Commission.  The  cash  assets  to-day  are  $838,000,  liquid 
cash  to  be  drawn  against.  That  statement  means  that  at  that  time,  in 
addition  to  the  free  bonds  in  the  treasury,  there  was  that  amount  of 
cash  in  bank. 
Senator  Mobgan.  How  much  cash  was  there  in  bank  yesterday? 
Mr.  Drake.  Yesterday?    $338,000,  sir. 

Senator  Morgan.  Why  is  it  necessary  to  keep  that  large  amount  on 
hand? 

Mr.  Drake.  It  has  always  been  the  policy.  One  of  the  things  I 
omitted  to  say,  perhaps,  is  that  the  Panama  Railroad  Company  has 
always  heretofore  been  more  ready  in  paying  its  bills  than  it  is  able 
to  be  now.  On  the  10th  we  pay  one  class  of  bills  and  on  the  20th 
another.  Before  I  came  awav  last  night  I  signed  checks  for  ^65,000 
for  current  bills  that  will  be  drawn  against  there,  the  vouchers  having 
been  approved  and  audited,  that  will  be  drawn  from  this  fund. 

In  addition  I  have  bills  for  fl20,000  for  supplies  for  the  steamers 
and  for  Isthmus  commissaries  that  will  have  to  be  paid  to-morrow. 
Somebody  else  will  have  to  sign  them  in  my  absence.  Mr.  Shonts  will 
probably  do  so;  but  I  would  like  to  say  here,  Senator,  if  I  may  be 
allowed,  that  it  has  been  the  policjr  of  tlie  railroad  ever  since  I  have 
been  connected  with  it  to  maintain  large  cash  reserves,  and  I  think 
there  has  not  been  a  time — there  is  certainlv  not  a  time  that  I  recall; 
I  could  easily  prepare  a  list  to  show  it — when  the  balances  have  not 
b^n  in  the  neignborhood  of  five  or  six  hundred  thousand  dollars 
always  emploved  at  interest,  and  we  have  run  as  high  as  a  million 
dollars  in  bank  of  cash  assets. 

The  Chairman.  That  money  that  is  at  interest  is  all  subject  to  check, 
is  it  not? 
Mr.  Drake.  Entirely,  sir;  subject  to  two  signatures. 
The  Chairman.  It  is  subject  to  check  on  demand? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now,  Mr.  Drake,  you  said  you  would  give  us  a 
description  of  what  the  traffic  arrangements  were — what  they  amounted 
to,  what  they  meiin. 

Mr.  Drakh.  Yes,  sir.  The  purpose  of  the  arrangement  and  the 
effect  of  the  arrangement  is  this:  The  Panama  Railroad  Company 
wants  all  the  business  that  it  can  get.  It  needs  it  in  order  to  earn 
money  enough  to  pay  its  operating  expenses  and  its  fixed  charges. 
We  seek  to  nave  as  many  lines  as  possible  connect  with  us,  in  order  to 
provide  for  the  Pacific  coast  traffic.  The  Isthmus  of  Panama  has 
oeen,  up  to  now,  the  only  means  of  transcontinental  traffic  to  those 
ports — in  fact,  they  depend  upon  it— except  the  roate  around  the 
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Horn.  In  order  to  secure  tiiat  business  we  accept  any  regularly  estab- 
lished line  that  advertises  scheduled  sailings  to  and  from  our  ports, 
our  terminals  on  either  ocean. 

Our  understanding  with  those  lines  is  that  they  are  to  make  rates  for 
all  classes  of  goods,  down  to  certain  minima  that  are  established.  The 
minimum  is  very  much  lower  than  it  has  ever  been  necessary  to  go. 
That  is  in  order  that  what  are  called  initial  carriers  may  have  full 
authority  to  make  competitive  rates  to  secure  business.  As  a  matter 
of  fact,  the  steamship  lines  maintain  classifications  of  freight  and  grade 
their  rates  accordingly,  making  such  rates  as  are  necessary  to  secure 
the  business.  Our  interests  are  left  to  that  extent  in  their  hands. 
All  reports  of  business  are  made  directly  to  our  New  York  office.  All 
accounts  are  checked  there. 

If  we  notice  a  falling  off  in  the  tonnage  or  a  change  in  the  rates 
that  would  be  prohibitive  or  restrictive  in  any  way,  we  immediately 
protest  that  their  arrangement  with  us  is  to  get  the  business,  and  if 
we  find  that  we  are  losing  any  particular  class  of  tonnage  we  insist  on 
their  making  rates  that  will  recover  it  or  will  secure  it. 

That  shows  that  they  have  a  free  hand  to  make  rates  to  get  the  busi- 
ness. Then,,  thereafter,  the  rates  are  divided  on  agreed  percentages. 
The  railroad  company  received  25  per  cent  of  any  mrougn  rate  made. 
Forty  per  cent  goes  to  the  Atlantic  carrier,  and  the  balance,  65,  or  35, 
or  38  per  cent,  to  the  Pacific  carriers. 

Senator  Morgan.  What  inducements  do  you  offer  to  these  various 
lines  that  have  these  traffic  arrangements  with  the  railroad  company 
to  unite  in  your  scheme? 

Mr.  Drake.  It  is  a  common  interest.  Senator.  Most  of  the  lines 
are  subsidized.  They  run  to  contiguous  ports,  and  our  port  is  a  port 
of  call  to  that  extent.  The  rates  are  remunerative.  They  come  with 
various  quantities  of  freight  to  be  transported  over  the  railroad.  To 
that  extent  it  is  an  increment  to  them.  That  is  their  inducement. 
We  furnish  them,  on  the  other  hand,  with  freight  to  take  to  their 
home  ports.  That  is  the  business  that  I  referred  to  as  the  circulatory 
business  that  is  constantly  maintained  by  those  lines.  They  start  from 
their  home  ports  and  stop  at  various  ports  on  the  wav,  leaving  and 
taking  cargo.  They  come  to  our  port  and  do  the  same  thing,  and  start 
on  their  way  home,  doing  the  same  thing;  so  that  when  they  leave 
their  home  ports  they  are  loaded,  and  presumably  when  they  reach 
them  they  are  loaded.  Now,  we  are  not  interested  except  in  our  pro- 
portion or  share  of  that  business;  on  that  business  that  they  bring  to 
us  we  get  our  earning. 

Senator  Morgan.  You  say  you  supply  them  with  freights  to  their 
home  ports? 

Mr.  Drake.  For  the  reverse  journey;  yes,  sir. 

Senator  Morgan.  In  what  way  do  you  supply  themf 

Mr.  Drake.  It  is  collected  by  carriers  on  the  Pacific  side,  destined 
to  their  home  ports.  All  of  the  steamship  lines  have  agents  on  the 
coast  canvassing  for  business;  all  of  the  different  nationalities  have 
agents,  and  that  business  is  destined  perhaps  to  Havre^  to  London,  to 
^uthampton,  to  Genoa,  to  Barcelona.  According  to  its  destination, 
it  is  earned  by  the  line  of  that  nationality,  and  the  line  to  which  it  is 
delivered  accounts  to  us  for  our  proportion  of  the  freight 

Senator  Morgan.  All  of  these  different  steamship  Dues  whicdi  you 
have  arrangements  with  do  not  touch  at  New  YorkC^         t 
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Mr.  Drake.  None  of  them  do,  except  the  two  that  have  recently 
established  branches. 

Senator  Morgan.  Then  they  supply  themselves,  do  they  not,  with 
this  freight  that  goes  to  the  home  ports? 

Mr.  Drake.  They  start  out  from  New  York  with  whatever  freight 
they  have  been  able  to  secure  for  the  ports  they  stop  at  on  the  way  to 
Colon;  they  deliver  whatever  freight  they  have  for  Colon,  take  what- 
ever freight  we  have  for  them  there,  and  go  on  to  their  nome  ports. 
That  service  is  diflFerent.  The  other  lines  run  between  the  home  ports 
and  Colon. 

Senator  Morgan.  Are  there  any  differences  in  the  rates  of  freight 
across  the  Isthmus  in  respect  of  any  of  these  vessels? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  They  all  have  the  same  flat  rate? 

Mr.  Drake.  They  have  the  same  authority' — we  have  not  a  flat  rate 
across  the  Isthmus,  sir.  They  have  the  same  rates;  they  are  allowed 
to  make  the  same  rates.  Sometimes  it  is  necessary  for  one  carrier  to 
make  a  little  lower  rate  on  a  certain  class  of  goods  from  one  port  than 
from  another;  but  he  has  the  authority  to  do  that 

Senator  Morgan.  To  make  his  own  rates? 

Mr.  Drake.  To  make  his  own  rates;  yes,  sir. 

Senator  Simmons.  Senator  Morgan,  may  I  ask  the  witness  one 
question? 

Senator  Morgan.  Certainly. 

Senator  Simmons.  I  wanted  to  inquire,  Mr.  Drake,  at  what  ports 
these  steamers  sailing  from  New  York  to  Colon  stop  on  their  way 
going  and  coming. 

Mr.  Drake.  Tne  Royal  Mail  stops  at  Kingston;  it  sails  to  Jamaica, 
princip)ally,  and  Barbados,  I  believe,  and  from  there  on  to  Port  Limon, 
to  Colon,  and  then  home.  The  Atlas  Line  steamers  go  to  Kingston; 
they  stop  sometimes  at  Fortune  Island  on  the  way  to  Kingfston  (that  is 
on  this  side  of  Cuba);  then  to  Kingston;  then  to  Cartagena  in  Colombia, 
and  to  Colon,  Port  Limon,  Veracruz,  and  home. 

Senator  Simmons.  They  stop  at  those  places  both  going  and  coming? 

Mr.  Drake.  No;  not  both  going  and  coming. 

Senator  Simmons.  Going  from  New  York  and  returning  to  New 
York? 

Mr.  Drake.  Their  ships  are  run  interchangeably.  They  meet  at 
different  ports  and  may  dispatch  a  ship  that  will  come  from  Europe  to 
New  York;  but  lately  they  have  changed  their  ships  frequently.  The 
Royal  Mail  has  gotten  down  now  to  the  Tagvs^  the  Trent^  and  the 
Atrata;  the  Hamburg-American  has  the  Siberia  and  the  Pin/nceaa 
something;  I  do  not  know  the  exact  name,  sir. 

Senator  Morgan.  You  say,  Mr.  Drake,  that  the  rates  charged  to 
all  of  these  different  lines  crossing  the  Isthmus  in  either  direction  are 
the  same? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Without  discrimination? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  And  what  did  you  say  the  railroad's  propor- 
tion was? 

Mr.  Drake.  Twenty-five  per  cent  of  any  rate  made. 

Senator  Taliaferro.  The  Secretary  of  War  stated  it  at  45  per  cent 
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Mr.  DBASE.  Oh,  he  is  speaking  of  the  distiibation  between  oar  own 
steamship  line  and  the  railroad  company.  We  operate  a  steamship 
line  with  a  through  rate  from  New  York  to  Panama;  and  that  is  dis- 
tributed between  the  railroad  company  and  the  steamship  line,  55 
and  46. 

Senator  Simmons.  Why  do  you  make  that  diiferentiation? 

Mr.  Drake.  Because  they  are  both  operated  on  a  separate  basis. 
It  is  distributed  in  proportion  to  the  service  rendered.  The  haul  from 
New  York  to  Colon  is  1,985  miles;  the  haul  across  the  railroad  is  50 
miles,  and  it  is  a  bookkeeping  distribution  between  the  two  brancheB 
of  the  same  service. 

Senator  TAUAt^RRO.  You  are  mistaken  in  your  idea  that  the  Secre- 
tary of  War  referred  to  our  own  ships,  I  think. 

Mr.  Drake.  It  may  be  so. 

Senator  Taliaferro.  He  says,  on  page  2548  of  the  hearings: 

"Two  other  steamship  lines  run  from  New  York  to  Colon,  the  Rojal 
Mail  Line  and  the  Atlas  Line,  and  a  line  from  New  Orleans  to  Colon, 
all  of  which  connect  with  us. 

"Senator  Morgan.  Ib  that  line  from  New  York  to  Colon  one  of 
those  fruit  lines? 

"Secretary  Taft.  Yes,  sir. 

"Senator  Morgan.  What  is  the  name  of  itf 

"Secretarv  Taft.  The  United  Fruit  Line. 

"Senator  Morgan.  The  United  Fruit  Company? 

"  Secretary  Taft.  Yes.  From  all  of  these  lines  the  railroad  accepts 
the  same  pro  rata  proportion,  45  per  cent,  and  thus  makes  no  discrimi- 
nation and  attempts  no  monopoly." 

Mr.  Drake.  I  want  to  say,  Senator,  that  I  am  not  the  traffic  man- 
ager. If  I  had  known  I  was  going  to  be  questioned  on  this  subject  I 
would  have  fully  informed  myself;  but  I  am  so  busy  in  my  own  depart- 
ment that  tha  business  of  traffic  is  left  to  the  traffic  manager,  and  I 
may  be  somewhat  confused  on  these  percentages.  I  think,  however, 
that  up  to  this  point  I  am  right  I  do  not  like  to  impeach  my  owd 
testimony. 

Senator  Taliaferro.  Mr.  Drake,  I  understand  that  any  difference 
is  due  to  a  misunderstanding  of  the  facts  of  the  case. 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  But  I  wanted  the  record  to  show  what  the 
facts  reallv  are. 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  And  as  the  Secretary  is  under  the  imprefl- 
sion 

Mr.  Drake.  The  Secretary's  information  is  undoubtedly  correct, 
sir,  because  it  would  be  supplied  to  him  directly  from  our  traffic  depart- 
ment; and  it  means  to  me  that  there  is  a  distribution  of  rates  between 
those  lines  of  the  through  rate  from  New  York  to  Panama  that  I  have 
overlooked. 

Senator  Taliaferro  (handing  printed  report  to  Mr.  Drake).  Just 
look  at  the  testimony. 

Mr..  Drake.  I  have  not  any  doubt  of  it,  sir.  [After  examining  the 
report.]  I  think.  Senator,  that  the  Secretary  is  speaking  there  of  the 
business  by  our  own  line. 

Senator  Taliaferro.  Kead  on  and  see  if  he  ia^ 

Digitized  by  VjOOQIC 


INVESTIGATION  OP  PANAMA  CANAL  MATTBB8.  2807 

Mr.  Drake.  He  says:  *' We  have  reduced  the  freight  rate  from  New 
York  to  Paoama  on  most  goods  33i  per  cent  or  more.  We  are  not 
much  more  than  paying  expenses  with  our  shipping  line.  The  through 
rates  are  divided" — with  our  own  line — '*45  per  cent  to  the  railroad 
and  55  per  cent  to  the  steamship." 

I  think  the  Secretary 

Senator  Tauaferho.  Read  on,  Mr.  Drake. 

Mr.  Drake  (reading):  *' Two  other  steamship  lines  run  from  New 
York  to  Colon,  the  Royal  Mail  Line  and  the  Atlas  Line,  and  a  line 
from  New  Orleans  to  Ciolon,  all  of  which  connect  with  us. 

"  Senator  Morgan.  Is  that  line  from  New  Orleans  to  Colon  one  of 
those  fruit  lines? 

"Secretary  Taft.  Yes.  sir. 

"  Senator  Morgan.  Wnat  is  the  name  of  it? 

"Secretary  Taft.  The  United  Fruit  Line. 

"Senator  Morgan.  The  United  Fruit  Company? 

"  Secretary  Taft.  Yes.  From  all  of  these  lines  the  railroad  accepts 
the  same  pro  rata  proportion,  45  per  cent,  and  thus  makes  no  dis- 
crimination and  attempts  no  monopoly." 

Senator  Taliaferro.  Now,  do  you  think  it  refers  merely  to  your 
line? 

Mr.  Drake.  No;  I  do  not 

Senator  Taliaferro.  You  think  it  refers  to  all  the  lines? 

Mr.  Drake.  It  is  my  present  impression  that  the  Secretary  has 
made  a  mistake,  sir. 

Senator  Taliaferro.  Do  you  know  what  the  rates  are,  Mr.  Drake? 

Mr.  Drake.  I  do  not  know  what  the  rates  are;  not  so  as  to  state 
them.     We  have  regular  tariffs  published;  I  can  produce  them  all. 

Senator  Taliaferro.  Are  you  the  president  of  the  railroad  company  ? 

Mr.  Drake.  I  am  not  the  president.  1  am  the  assistant  to  the  presi- 
dent. I  am  the  operating  officer  and  should  know  all  the  rates  by 
memory  if  it  was  possible  to  retain  them,  but  it  is  not.  There  are 
twenty  or  thirty  tariffs  or  more — fifty  tariffs— covering  all  classes  of 
freight  and  different  destinations.  For  instance,  there  are  tariffs  from 
Europe  to  ports  on  the  west  coast  of  South  America;  there  are  tariffs 
from  Europe  to  Central  American  ports,  to  Mexican  ports,  and  to 
United  States  ports.  Those  are  all  different  tariffs,  sir.  Under  a 
uniform  classification,  and  out  of  any  rates  named,  we  accept  25  per 
cent,  and  I  should  know,  but  I  simply  can  not  remember  them. 

Senator  Taliaferro.  Are  not  all  of  these  tariffs  submitted  to  you 
before  they  are  put  into  operation  or  effect? 

Mr.  Drake.  Oh,  yes,  sir;  yes,  sir.  They  are  tariffs  that  have  been 
in  effect  a  long  time,  and  are  changed  from  time  to  time,  as  may  be 
necessary,  under  the  general  direction  of  the  traffic  manager  in  con- 
nection with  the  other  lines. 

Senator  Taliaferro.  Can  vou  say  positively  that  there  is  any  dif- 
ference in  the  proportion  oi  rate  obtained  from  the  foreign  vessels 
from  that  obtained  from  our  own  sliips? 

Mr.  Drake.  I  will  make  this  distinction:  We  accept  25  per  cent 
of  the  through  rate  named  by  all  foreign  ships.  We  have  our  own 
vessels.  Our  line  runs  from  New  York  to  Panama.  The  steamers 
are  simply  a  connection  of  the  railroad 

Senator  Taliaferro.  Now,  Mr.  Drake,  you  are  repeating  your  for- 
mer statement  After  saying  that  you  did  not  know  about  it,  do 
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you  mean  to  say  now  that  you  do  know  that  the  railroad  company  gets 
26  per  cent  of  that  rate? 

Mr.  Drake.  I  mean  to  say  that  I  do  know  that  the  raUroad  com- 
pany gets  25  per  cent  of  all  through  rates  named  by  connecting  com- 
pames.  I  mean  to  say  that  I  do  know  tiiat  the  railroad  company 
makes  a  rate  from  New  York  to  Panama  over  its  entire  line,  and  dis- 
tributes that  rate  between  the  two  branches  of  its  service  into  the 
books  on  the  basis  of  55  per  cent  to  the  steamship  line  and  45  per 
cent  to  the  railroad. 

Senator  Taijaferro.  Then  you  are  also  prepared  to  state  that  the 
Secretary  of  War  was  mistaken  in  the  testimony  he  gave  to  the  ccm- 
mitteef 

Mr.  Drake.  No;  I  do  not  imderstand  the  statement,  sir.  I  think 
the  Secretary  is  mistaken.  That  is  my  answer  to  that  I  think  he 
has  inadvertently  misstated  that  fi^re. 

Senator  Taliaferro.  Of  course  it  is  inadvertently. 

Mr.  Drake.  It  is  quite  possible  that  I  may  be  the  one  in  error.  I 
do  not  think  so,  though. 

Senator  Morgan.  Now,  Mr.  Drake,  I  will  get  back  to  what  I  was 
trying  to  find  out  from  you.  You  have  stated  that  you  make  no  dis- 
crimination whatever  between  foreign  ships— ships  of  foreign  coun- 
tries— that  send  freight  across  the  railroad  either  way,  in  the  freight 
charges  ? 

Mr.  Drake.  No,  sir;  we  make  none. 

Senator  Morgan.  Do  you  make  any  distinction  between  forrign 
ships  and  ships  of  the  United  States  sending  freight  across! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  get  the  same  percentage?  ^ 

Mr.  Drake.  There  are  no^  sinps^  from  the  Umted  States,  sir.  The 
coastwise  traffic 

Senator  Morgan.  That  is  what  I  ai&^'^sking  you  about-ships  tW 
fly  the  American  flag.  >w 

Mr.  Drake.  The  only  vessels  that  are  opiffated  on  that  route  «« 
our  own  vessels  on  this  side  and  the  vessek  ^*  ^^^  Pacific  sm 
Steamship  Company  on  the  other  side.  The  Ktf ^^  M^ail  Steamship 
Company  operates  with  us  on  the  other  side.        N  if 

Senator  Morgan.  Is  there  any  distinction  bet^li?®^  this  class  or 
vessels  and  their  foreign  vessels?  A  . 

Mr.  Drake.  Not  on  the  foreign  business,  sir.     (j?  *^®  t"^^ 
coastwise  business  the  Pacific  Mail  receives  40  per  cer  ^*         r 
ness,  and  the  balance  is  distributed  between  the  railr^^  ^^ 
and  the  steamship  line.  .     , 

Senator  Morgan.  And  as  to  the  trade  that  is  not  c^*^*^ 
rate  is  25  per  cent?  * 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  explains  the  whole  situation  ^^Tk^ 
said  that  sometimes  there  was  a  falling  off  in  certain  class  SL^te 
ments  across  the  railroad— a  falling  off  in  the  amount  n^*^^ 
you  would  get  to  transport? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  would  call  attention  to  if  o^*^* 
complamt  about  it?  ^  iii  an 

Mr.  Drake.  I  said  that  that  would  be  do^f,,m  the Ifl^flt^j^ ^^^ 
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of  business  in  our  relations  with  cocarriers;  only  as  evidence  that 
we  are  following  up  our  business. 

Senator  Mobgan.  Such  occasions  have  arisen,  have  they? 

Mr.  Drake.  Oh,  yes,  sir;  continually. 

Senator  Morgan.  Now,  what  inducement  have  you,  or  what  means 
of  compulsion  have  you,  as  against  these  connecting  lines,  to  make 
them  do  better? 

Mr.  Drake.  None,  sir.  It  is  a  joint  arrangement.  It  is  a  traffic 
arrangement;  and  we  have,  for  instance,  pressed  the  South  Pacific 
airriers  to  make  rates  low  enough  to  bring  the  heavy  products  from 
down  there — not  as  low  as  nitrates,  but  ivory,  nuts,  and  sugar.  Most 
of  the  sugar  goes  around  by  way  of  the  Horn,  because  our  cocarriers 
insist  that  they  have  made  a  rate  low  enough  to 

Senator  Morgan.  You  have  pressed  upon  them  the  fact  that  they 
were  not  bringing  you  as  much  of  these  heavier  articles  as  you 
thought  they  ought  to  ? 

Mr.  Drake.  Yes,  sir.    Our  ships  need  homeward  cargo  now. 

Senator  Morgan.  In  the  event  that  they  should  be  obstinate  about 
it,  and  continue  to  ship  around  the  Horn  or  elsewhere,  what  would 
be  your  remedy  against  them  ? 

Mr.  Drake.  To  try  to  induce  other  lines  to  go  in  there  and  take  the 
business  in  connection  with  us. 

Senator  Morgan.  And  that  would  be  all  the  remedy  you  would 
have? 

Mr.  Drake.  Yes,  sir;  unless  we  establish  a  line  of  our  own,  which 
would  be  inadvisable,  because  the  volume  of  the  business  would  not 
warrant  it. 

Senator  Morgan.  I  do  not  see  the  advantage  that  any  foreign  ship- 
ping line  would  have  in  making  arrangements  with  the  railroad. 

Mr.  Drake.  There  is  interport  business,  sir,  as  I  stated  before,  and 
they  are  subsidized.  The  Chilean  Line  is  subsidized  by  the  Chilean 
Government.  The  lines  of  the  different  other  nationalities  have 
postal  contracts  with  their  own  governments  that  obligate  them  to 
run,  for  instance,  to  our  port. 

Senator  Morgan.  Now,  there  are  other  lines  of  ships,  or  there  are 
separate  ships? 

Mr.  Drake.  There  are  no  separate  ships,  sir ;  they  are  all  lines. 

Senator  Morgan.  I  say,  thouffh,  there  are  others  that  come  and  go 
from  the  Isthmus  on  both  sides? 
Q       Mr.  Drake.  They  do  not  stop  at  the  Isthmus;  they  pass  the 
^i  Isthmus. 

^    Senator  Morgan.  They  go  around  the  Horn? 
^^^    Mr.  Drake.  They  go  around  the  Horn ;  yes,  sir.    There  are  other 
X  ciiips  that  come  to  the  Isthmus  with  cargo  destined  for  the  Isthmus. 
'       Tiere  are  other  ships  with  canal-construction  material. 

Senator  Morgan.  Yes.    That  is  under  contract  with  the  Govem- 

HflD-  ^^^  though? 
^^  jI^s^t.  Drake.  Yes,  sir. 

^tint  (^^^^^  Morgan.  I  am  talking  about  ships  that  are  engaged  in  in- 
J^'^     >endent  traffic.    Do  none  of  them  go  there  ? 
Ifr.  Drake.  No,  sir. 
..  alienator  Morgan.  Why  not? 
to  1       It.  Drake.  It  would  not  pay  a  ship  to  run  there^for^oi]Mffii|)gle 
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Senator  Morgan.  But  they  mi^ht  have  two,  might  they  not— one 
for  the  Pacific  and  one  for  the  Atlantic? 

Mr.  Dbakb.  The  policy  of  the  Panama  Railroad  CJompany  now— 
it  has  always  had  a  policy — ^is  to  admit  all  regularly  established  lines, 
as  I  said  before,  that  advertise  sailings  to  our  terminals.  If  a  ship 
came  in  there  and  t^idered  us  freight  of  course  we  would  take  it; 
but  it  would  not  be  at  a  through  rate,  because  an  independent  steam- 
ship line  would  have  no  right  to  make  a  through  rate;  it  could  not 
make  a  through  rate;  it  has  no  arrangement  with  us.  We  would  have 
no  security  for  collecting  what  was  due  us  of  the  money  that  that 
line  had  collected. 

Senator  Morgan.  Then  you  have  your  arrangement  limited  as  far 
as  it  goes  to  re^arly  established  lines  that  have  connections  on 
both  sides  of  the  Isthmus  ? 

Mr.  Drake.  For  through-billing  business;  yes,  sir — ^what  I  call 
tlirough  business. 

Senator  Morgan.  Through-billing  business — ^yes.  I  will  get  to  the 
billing  part  in  a  moment  And  if  an  independent  ship  comes  there, 
it  has  to  take  the  chances  of  getting  its  cargo  across? 

Mr.  Drake.  Its  cargo  woiSd  be  received  in  the  regular  course  of 
our  business,  sir,  and  transported  at  our  regular  rates. 

Senator  Morgan.  But  vou  do  not  seek  that  trade? 

Mr.  Drake.  We  woula  be  very  glad  to  have  it  come,  sir,  because 
the  local  rates  are  hirfi. 

Senator  Morgan.  But  you  do  not  seek  it?  You  do  not  offer  any 
inducements? 

Mr.  Drake.  There  really  is  not  any  business  for  them  to  do,  sir. 
That  is  presumably  why  tney  do  not  come.  The  other  lines  provide 
for  all  of  the  business  that  there  is  to  go  by  the  Isthmus. 

Senator  Morgan.  But  the  business  is  growing  every  day,  is  it  not? 

Mr.  Drake.  Yes,  sir;  imdoubtedly.  No;  the  business  is  growing 
slowly.  The  business  recently  from  Europe  has  been  larger  that 
heretofore. 

Senator  Morgan.  But  naturally  the  Panama  Railroad,  run  as  an 
independent  establidmient,  free  from  complications  with  any  out- 
side shipping  interests  at  all,  would  want  to  get  all  the  ships  it  could 
get  to  land  tnere,  treating  them  all  eaually  ? 

Mr.  Drake.  Yes,  sir;  me  more  the  better. 

Senator  Morgan.  But  none  have  landed? 

Mr.  Drake.  None  have  landed;  no,  sir. 

Senator  Morgan.  The  independent  ships,  the  tramps,  and  all 

those 

'  Mr.  Drake.  Go  by. 

Senator  Morgan  (continuing),  (joby? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  do  not  get  any  of  that  trade? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Now,  what  advantage  is  it  to  the  railroad  to 
exclude  these  outside  ships  ? 

Mr.  Drake.  It  does  not  exclude  them,  sir. 

Senator  Morgan.  Is  it  not  the  necessary  result  of  your  making 
traffic  arrangements  with  the  regularly  c^blished  lines  that  the 
tramps  and  outside  ships  are  excluaed ?  ,y,  ,..u  uy  ^.^^^.^ 
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Mr.  Drake.  No,  sir;  we  would  be,  glad  to  welcome  them  if  they 
came,  and  to  handle  their  business.  If  they  came  to  us  to  make 
through  billing  arrangements  we  would  be  glad  to  welcome  them: 
if  they  came  with  cargo  to  be  transported  over  the  Isthmus  we  would 
be  glad  to  handle  it  We  have  regular  rates;  we  have  local  rates 
across  the  Isthmus,  and  re^ar  wharfage  rates  for  the  steamer  at 
Colon ;  and  it  would  meet  with  the  same  treatment  as  any  other. 

Senator  Morgan.  These  regular  lines  are  necessarily  in  competi- 
tion with  the  tramp  lines,  are  they? 

Mr.  Drake.  That  is  my  answer,  sir — I  think  they  cover  all  the 
business.    There  is  no  inducement  left  for  a  tramp  line  to  so  there. 

Senator  Morgan.  They  still  roam  the  ocean  in  thousands,  do  they 
not? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  They  do  business  somewhere? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  They  do  not  do  business  at  your  terminals  be- 
cause you  do  not  offer  them  any  inducements,  I  suppose.  They  do 
business  everywhere  else.  I  was  trying  to  find  out  why  they  did 
not  do  any  business  with  you. 

Mr.  Drake.  I  can  not  answer,  sir.  My  assumption  is  that  there 
is  no  business  for  them. 

Senator  Morgan.  I  am  trying  to  get  at  it.  I  have  the  supposition 
in  my  mind — ^the  belief,  I  mignt  say — that  this  traffic  arrangement 
that  you  make  with  permanent  lines  runs  off  all  of  the  other  people. 

Mr.  Drake.  I  do  not  think  so,  sir.  It  is  possible  that  in  the  case 
of  an  occasional  steamer  coming  in  there,  that  steamer  might  name  a 
very  low  rate  for  its  service.  We  have  a  regular  rate  across  the 
Isthmus,  a  regular  local  rate,  that  has  lately  been  reduced  materially. 
It  is  possible  that  the  sum  of  those  two  locals  would  be  higher  than 
the  through  rate. 

Senator  Morgan.  You  have  mentioned  "  through  billing.** 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Please  describe  that. 
%  Mr.  Drake.  There  is  an  agreed  form  of  bill  of  lading  in  use  by  all 
the  parties.  If  the  Royal  Mail  Steamship  Company  is  going  to  take 
a  shipment  at  Southampton  for  Callao  it  uses  that  form  of  bill  of 
lading.  All  of  the  provisions  of  the  bill  of  lading  are  discussed  and 
agreed  upon.  It  provides  all  the  protection  for  the  carriers  and  for 
the  cargo ;  and  that  is  the  form  of  oill  of  lading  that  is  used  to  cover 
that  shipment  from  the  point  of  origin  to  the  point  of  destination. 

Senator  Morgan.  If  you  come  from  Southampton  and  are  destined 
to  Callao,  that  bill  of  lading  carries  you  right  across  the  Isthmus? 

Mr.  Drake.  It  follows  along  with  the  cargo. 

Sena<x>r  Morgan.  Then  you  look  to  the  company  that  gives  that  bill 
of  lading  for  your  percentage? 

Mr.  r&AKE.  Yes,  sir. 

Senator  Morgan.  Of  25  per  cent? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  For  your  part  of  the  traffic? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  means  25  per  cent  of  the  whole  bill? 

Mr.  Drake.  Yes,  sir.  _  PonaIf> 

Senator  Morgan.  Whatever  they  earn?  .gtzedby^OOgie 
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Mr.  Drake.  Yes.  sir;  except  that  almost  all  of  the  steamship  lines 
have  some  little  aaditional  cnarges  on  the  bill  of  lading  for  various 
services  that  they  render  that  are  distinct  exceptions  from  the 
through  rate.  The  through  rate  might  be  $10,  and  there  might  be  a 
charge  of  25  cents  for  some  port  service  or  for  some  bill  of  lading 
service  that  the  initial  carrier  had  rendered  that  we  do  not  partici- 
pate in.    Those  are  local  charges. 

Senator  Morgan.  Those  httle  extra   charges,  I  suppose,  relate 

Mr.  Drake.  To  services  rendered. 

Senator  Morgan.  To  work  they  do  in  crossing  the  Isthmus! 

Mr.  Drake.  No,  sir ;  not  necessarily — at  their  own  port. 

Senator  Morgan.  Not  crossing  the  Isthmus? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Have  you  one  of  the  forms  of  bill  of  lading? 

Mr.  Drake.  Here?    No,  sir. 

Senator  Morgan.  You  can  furnish  it  to  the  committee? 

Mr.  Drake.  Every  one  of  them,  sir. 

Senator  Morgan.  I  wish  you  would  send  it  to  us.  Take  a  memo- 
randum of  it,  please. 

Mr.  Drake.  Yes,  sir ;  I  will  do  so. 

Senator  Morgan.  That  form  of  bill  of  lading  obtains  in  all  the 
traffic  arrangements  that  you  have  with  all  these  different  lines? 

Mr.  Drake.  There  are  different  forms,  sir;  there  are  different 
agreed  forms  for  different  branches  of  business.  Thejr  differ  in  some 
minor  details — ^that  is,  the  bills  of  lading  on  the  Pacific  are  not  ex- 
actly the  same  as  the  bills  of  lading  on  the  Atlantic.  They  cover  the 
business  between  them. 

Senator  Morgan.  The  bills  of  lading  and  all  of  the  different  forms 
applicable  to  different  kinds  of  shipments  are  made  under  agreement 
with  the  railroad  company  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Simmons.  Does  that  agreement  include  the  freight  rate 
also? 

Mr.  Drake.  The  bill  of  ladingstates  it,  sir. 

Senator  Simmons.  I  know,  ^ut  is  there  an  agreement  between 
these  steamship  companies  and  the  railroad  as  to  what  shall  be  the 
rate  or  tariff  chargea  upon  specific  articles  to  be  transport^? 

Mr.  Drake.  Yes,  sir.  I  stated,  I  think  before  you  came  in,  Senator, 
that  the  authority  was  vested  in  the  initial  carrier  on  both  sides  to 
name  rates  down  to  a  point  necessary  to  secure  business  on  different 
classes  of  traffic,  and  the  rate  named  is  stated  in  the  bill  of  lading. 

Senator  Simmons.  Then  if  the  traffic  originates  on  the  stean^hip 
conipany's  route,  they  fix  the  rate? 

Mr.  Drake.  Yes,  sir. 

Senator  Simmons.  And  you  agree  to  abide  by  that? 

Mr.  Drake.  Yes,  sir  j  down  to  a  certain  figure.  They  can  not  go 
below  a  certain  point  without  our  authority  to  change  it 

Senator  Simmons.  They  can  not  go  below  a  minimum? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Now,  if  I  understand  you,  Mr.  Drake 

Mr.  Drake.  May  I  understand  you.  Senator!  Do  you  wish  all  the 
forms  of  bills  of  lading,  or  a  sample  lormt 
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Senator  Morgan.  Just  one  of  the  forms  which  contains  the  con- 
tract for  the  25  per  cent  allowance.  They  contain  that,  do  they  not? 
Mr.  Drakx.  No,  sir;  that  bill  of  lading  is  simply  a  cargo  paper. 
It  follows  along  with  the  cargo  and  is  accompaniea  by  what  is  known 
as  an  "  accountable  receipt,"  on  which  is  checked,  at  the  intersecting 
points,  exceptions  takem  because  each  carrier  is  responsible  for  its 
own  loss  ana  damage.  If  you  give  a  clean  bill  of  lading  to  a  shipper 
for  an  article — ^you  being  the  English  carrier,  for  the  moment— and 
by  the  time  you  bring  it  to  me  I  note  on  the  accountable  receipt  that 
it  was  damaged,  that  it  was  wet,  that  it  was  stained,  that  it  was 
broken  and  repaired,  that  it  was  resewn^  or  that  one  ox  the  contents 
was  missing,  mat  it  was  deficient  in  weight  as  stated  by  the  bill  of 
lading,  etc.,  that  notation  is  made  on  the  accountable  receipt  so  as  to 
protect  me  from  the  claim  the  shipper  will  make  for  that  loss. 

Senator  Morgan.  What  I  am  trying  to  get  at,  Mr.  Drake,  is  the 
general  nature  of  the  contract  which  is  obligatory  upon  the  United 
States. 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  I  want  to  know  what  kind  of  business  we  are 
doing  through  you  as  an  officer  or  agent  of  the  United  States. 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  how  far  the  United  States  Government  is 
ttiade  responsible  for  all  the  damages  and  losses  and  whatever  may 
occur  to  ^e  disadvantage  of  the  shipper  by  these  bills  of  lading.  I 
just  want  to  see  what  the  contract  is. 

Mr.  Drake.  In  answer  to  that,  may  I  say  that  the  object  of  these 
notations  upon  the  accountable  receipt  which  accompanies  the  cargo 
is  to  fix  the  liability  of  each  carrier;  and  the  claims  of  shippers  are 
settled  on  the  basis  of  those  notations,  those  following  notations  on 
the  cargo  papers. 

Senator  Morgan.  They  are  settled  by  the  company 

Mr.  Drake.  By  the  company  that  is  responsible. 
Senator  Morgan.  By  the  company  that  is  responsible,  and  not  by 
the  railroad  company? 
Mr.  Drake.  Ii  the  railroad  company  is  responsible  it  pays. 
Senator  Morgan.  Of  course  if  the  loss  occurs  on  the  railroad,  then 
3ays  the  damages.  ^ 
Sir.  Drake.  Yes,  sir.  ^ 

Senator  Morgan.  If  not,  it  is  not  responsible  for  any  of  these 

losses  or  damages 

Mr.  Drake.  Not  at  all,  sir. 

Senator  Morgan  (continuing).  That  may  occur  on  the  shipment 
from  the  home  port  out  across  to  the  port  of  destination? 

Mr.  Drake.  Not  at  all,  sir.  Each  carrier  is  distinctly  made  re- 
sponsible for  the  loss  that  occurs  on  its  own  link. 

Senator  Morgan.  Yes.    Now,  no  ship  is  admitted  to  give  these 
through  bills  of  lading  except  those  that  belong  to  this  combination  ? 
Mr.  Drake.  There  is  not  any  combination,  sir. 
Senator  Morgan.  Well,  I  call  it  a  combination.    If  you  will  find 
a  better  word,  I  will  try  to  adopt  it. 

^  Mr.  Drake.  I  do  not  know  of  any  combination.  We  treat  each 
line  separately.  We  have  always  refused  to  recognize  any  combina- 
tion.    We  deal  with  eadi  line  separately,  and  it  is  a  uniform 
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Senator  Morgan.  I  understand  that  your  contracts  are  with  each 
line  separately ;  but  taking  the  aggregate  together,  the  rates  are  the 
same  across  the  Isthmus  for  all  oi  them? 

Mr.  Drake.  Yes,  sir;  from  each  port 

Senator  Morgan.  Now,  no  ship  is  permitted  to  come  there  and  de- 
mand that  rate  across  the  Isthmus  of  25  per  cent  upcm  its  fares,  its 
cargo,  except  those  that  are  in  this  arrangement? 

Mr.  Drake.  May  I  correct  that,  sir  ?    Except  a  line  which  has  been 
admitted  to  through  billing  privileges- 
Senator  Morgan.  I  am  not  very  particular  about  words;  I  am  try- 
ing to  ^t  at  ideas. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  They  are  not  admitted  to  pass  the  Isthmus  at  the 
rate  of  25  per  cent  of  their  through  rate  unless  they  belong  to-  this 
coterie,  and  have  the  privilege  of  giving  through  bills  of  lading? 

Mr.  Drake.  I  must  take  exception  to  mat  statement.  Senator.  ^Jmj 
line  can  be  admitted;  every  Ime  would  be  admitted.  The  door  is 
oj)en.  We  will  gladly  welcome  any  line  that  will  come  and  operate 
with  us  regularly. 

Senator  Morgan.  I  understand  that 

Mr.  Drake.  In  the  case  of  any  line  that  comes  for  one  trip  and 
delivers  its  cargo  to  us,  we  take  it  and  carry  it  across  on  the  railroad  at 
our  local  rate,  the  same  as  we  would  carry  a  passenger. 

Senator  Morgan.  Now,  there  is  the  difference:  You  will  charge  it 
the  local  rate,  instead  of  the  25  per  cent  rate  upon  the  diarges? 

]Vfr.  Drake.  Yes,  sir;  that  is  the  thesis  of  the  business  of  a  common 
carrier. 

Senator  Morgan.  What  is  about  the  average  difference  between 
your  local  rates  and  this  25*  per  cent  rate? 

Mr.  Drake.  There  is  quite  a  material  difference. 

Senator  Morgan.  Quite  a  material  difference? 

Mr.  Drake.  Yes,  sir ;  that  is  all  I  can  say. 

Senator  Morgan.  So  that  a  ship  that  has  no  right  to  ffive  a  bill  of 
lading  through  the  Isthmus,  under  this  agreement,  comd  not  claim 
the  25  per  cent  as  the  charge  of  the  company? 

Mr.  Drake.  No,  sir:  it  must  pay  the  local  rate.  ^ 

Senator  Morgan.  Now,  I  think  we  have  the  situation  upon  tiiat 
point.  That  is  what  I  was  trying  to  find  out — ^whether  there  was  any 
discrimination  made,  and  I  find  that  there  is.  ^ 

Mr.  Drake.  It  is  a  distinction,  not  a  discrimination. 

Senator  Morgan.  You  charge  a  local  rate  to  the  company  that  is 
not  in  the  contract,  and  you  charge  the  25  per  cent  rate  to  the  com- 
pany that  is;  and  the  local  rate  is  much  higher  than  the  25  per  cent 
rate.    That  is  the  situation  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  is  what  I  was  trying  to  get  at.  My  real 
point  about  it,  Mr.  Drake,  is  this:  That  on  my  part,  I  object  to  the 
United  States  being  involved,  through  the  transactions  of  this  rail- 
road company  in  any  such  net  of  bargaining  and  contingencies  in 
carrying  on  such  traffic. 

Mr.  Drake.  Senator,  may  I  say  that  there  is  nothing  exceptional 
in  the  situation  ?  It  is  done  by  every  line.  In  the  case  of  one  ves- 
sel coming  to  us  with  one  cargo,  being  a  perfect  stranger,  we  would 
have  to  be  paid  our  rate  for  transportation.    It  might  never  come 
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again,  and  we  could  not  follow  that  cargo  on  to  its  destination.  We 
do  not  know  what  that  first  carrier  has  done,  what  contracts  he  has 
made  at  the  initial  point.  We  do  know  what  contracts  have  been 
made  by  our  cocarriers,  and  we  are  parties  to  them. 

Senator  Simmons.  When  this  tramp  ship  comes,  and  you  accept 
its  business,  you  require  the  vessel  to  pay  the  local  freight  rate? 

Mr.  Drake.  Yes,  sir;  or  to  guarantee  us  in  some  way;  that  would 
be  enough. 

Senator  Simmons.  But  if  they  guarantee  it,  you  do  not  know  that 
you  will  ever  see  them  a£[ain. 

Mr.  Drake.  We  would  require  prepayment;  we  do  of  all  local 
business  across  the  Isthmus.  We  collect  the  same  as  any  other  rail- 
road does  for  the  business  transported  across  the  railroad  locally; 
we  collect  at  the  time. 

Senator  Dryden.  Do  you  refuse  to  enter  into  any  contract  with 
any  vessel  or  steamship  company  which  has  expressed  a  desire  to 
make  a  contract  with  you? 

Mr.  Drake.  Absolutely  not,  sir.  On  the  contrary,  we  are  now 
encouraging  a  line  that  is  proposed  to  be  established  by  the  Peruvian 
Government  They  want  oetter  service  than  is  afforded  by  the  lines 
they  have  now.  It  has  been  a  matter  of  correspondence  between  the 
State  Departments  of  the  two  countries  that  are  organizing  the  line 
and  the  railroad  company.  I  believe  thev  are  going  to  inaugurate  a 
line,  and  we  are  urging  them  to  do  it.  It  is  the  same  way  with  the 
Kosmos  Line,  a  very  important  line  that  goes  bv  us  on  the  Pacific 
side.  We  have  urged  them  time  and  again  to  make  a  traffic  arrange- 
ment with  us  so  as  to  compete  with  the  lines  that  are  already  there. 
They  have  been  unwilling  to  do  so  yet,  because  their  movements  are 
irregular  and  they  are  independent;  they  are  free  lances.  It  is  a 
very  strong  line,  and  we  would  be  very  glad  to  have  them  there. 

Senator  Morgan.  What  is  meant  by  "  free  lances?  '* 

Mr.  Drake.  Thejr  go  up  and  down  the  coast;  Uiey  do  not  sail  at 
regular  scheduled  times.  Thej  run  down  to  one  port,  and  they  go 
back  to  another  port;  they  will  go  in  one  port  and  take  fifteen  or 
twenty  days  to  get  a  cargo.  They  are  perfectly  independent  of  all 
other  lines. 

Senator  Morgan.  They  are  a  regular  line  of  steamers? 

Mr.  Drake.  They  are  a  regular  line  of  steamers;  yes.  sir.  They 
run  to  the  home  port,  Hamburg;  they  have  forty  or  firty  steamers 
running  from  all  ports. 

Senator  Morgan.  Their  steamers,  then,  though  they  belong  to  an 
established  line,  to  what  you  call  a  regular  line,  have  no  established 
sailing  dates,  etc.,  from  one  port  to  another! 

Mr.  Drake.  No  regular  itmerary ;  no,  sir. 

Senator  Morgan.  No  regular  itinerary? 

Mr.  Drake.  They  move  according  to  the  requirements  of  their 
business. 

Senator  Morgan.  That  is  why  you  call  them  "  free  lances?  ^ 

Mf .  Drake.  I  meant  by  my  term  that  they  operate  as  suits  them- 
selves. 

Senator  Morgan.  Yes.    And  they  decline  to  go  in  with  you? 

Ml.  Drake.  They  decline  to  come  in  for  some  reason.  1  can  not 
imagine  why.    We  have  tried  to  make  them.  .  .^^^  ^  GooqIc 
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SHnator  Mobgan.  I  suppose  it  is  because  it  was  to  their  advantage 
not  to  do  it. 

Senator  Hopkins.  They  pay  the  local  freight,  then,  do  they,  when 
they  use  the  road  ? 

Mr.  Dbake.  They  do  not  use  the  road. 

Senator  Hopkins.  They  do  not  use  the  road  at  all? 

Mr.  Drake.  No;  they  go  by. 

Senator  Morgan.  No;  we  lose  all  that  traffic.  Have  you,  in  the 
ormnization  of  the  railway  company,  an  executive  committee} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Who  comprises  that  committee  to-day? 

Mr.  Drake.  The  president,  the  vice-president,  Governor  Magoon, 
Mr.  Pepperman,  and  Mr.  Cromwell. 

Senator  Morgan.  The  president,  the  vice-president,  Govwuor 
Magoon — ^the  governor  of  tne  Zone? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  He  is  one  of  the  directors,  and  Mr.  Cromwell  t 

Mr.  Drake.  And  Mr.  Pepperman. 

Senator  Morgan.  Mr.  Pepperman  and  Mr.  Cromwell? 

Mr.  Drake.  Mr.  Pepperman  and  Mr.  Cromwell ;  yes,  sir. 

Senator  Taliaferro.  Who  is  the  vice-president,  Mr.  Drake? 

Mr.  Drake.  Mr.  Stevens,  sir — the  chief  engineer  of  the  Canal  Com- 
mission. 

Senator  Taliaferro.  You  are  not  a  member  of  the  executive  com- 
mittee? 

Mr.  Drake.  Not  now,  sir. 

Senator  Morgan.  Does  this  executive  committee  meet  and  give 
orders  with  regard  to  freights  and  traffic? 

Mr.  Drake.  It  meets  and  regulates  the  business  of  the  road  and 
gives  me  instructions  or  anybody  else.  Its  powers  are  defined  by  the 
by-laws,  and  in  the  absence  of  the  board  it  is  the  board. 

Senator  Morgan.  It  is  the  board  in  the  absence  of  the  board? 

Mr.  Drake.  Yes,  sir.  The  board  has  quarterly  meetings.  The 
committee  meets  at  any  time  on  the  call  of  me  chairman. 

Senator  Morgan.  Very  good.  That  committee  consists  of  five 
members? 

Mr.  Drake.  Yes,  sir.    Three  make  a  quorum. 

Senator  Taliaferro.  Senator,  may  I  ask  a  question  there  f 

Senator  Morgan.  Yes. 

Senator  Taliaferro.  It  will  not  break  into  your  questions  at  all? 

Senator  Morgan.  No;  go  ahead. 

Senator  Taliaferro.  Are  you  the  secretary  of  the  road? 

^Ir.  Drake.  I  am  secretary,  treasurer,  and  assistant  to  the  presi- 
dent, sir. 

Senator  Taliaferro.  Are  you  in  the  habit  of  keeping  the  minutes 
of  the  board  of  directors  of  the  railroad  company,  and  of  approving 
in  your  minutes  the  acts  of  the  executive  committee  without  setting 
up  those  acts  in  the  minutes  ? 

Mr.  Drake.  No,  sir;  I  do  not  approve  them.  In  the  first  place,  the 
first  assistant  secretary  is  a  stenographer,  and  takes  notes  of  pro- 
ceedings of  both  the  board  and  the  executive  conmiittee.  There  is  a 
board  of  directors  and  an  executive  committee.  They  have  different 
meetings.    He  takes  the  notes  of  the  meetings,  ana  writes  up  his 
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notes  afterwards.    Those  notes  are  submitted  to  the  board  or  to  the 
committee,  as  the  case  may  be,  thereafter. 

Senator  Taliaferro.  I  would  like  to  have  you  answer  the  question 
dearly  and  positively. 

Mr.  Drake.  I  shall  try  to  do  so,  sir.  I  am  trying  to.  I  want  to 
impress  you  with  the  idea  that  I  am  trjring  to  do  that 

Senator  Morgan.  I  do  not  mean  to  imply  that  you  are  not,  but  I 
want  to  get  it  clear.  I  want  to  know  if,  as  secretary  of  the  company, 
and  secretary  of  the  board  of  directors,  you  are  in  the  habit  of  incor- 
porating in  your  minutes  the  approval  of  the  acts  of  the  executive 
committee  without  setting  up  those  acts  in  the  minutes? 

Mr.  Drake.  We  have  a  perfect  record  in  the  executive  committee 
book  of  the  action  of  the  executive  committee.  All  of  the  action  of 
the  executive  committee  is  read  to  the  board,  under  the  by-laws. 
There  is  a  clause  which  requires  that  at  every  regular  meeting  of  the 
board  there  shall  be  an  explicit  statement  made  to  the  board  of  all 
action  had  by  the  executive  committee;  and  that  statement  is  invari- 
ably presented  to  the  board  and  is  ratified  by  the  board,  and  the  fact 
is  recorded,  simply.  The  record  of  the  executive  committee  is  in  a 
separate  book,  another  book. 

Senator  Taliaferro.  In  other  words,  you  are  in  the  habit  of  ap- 
proving the  acts  of  the  executive  committee  without  setting  up  those 
acts  in  your  minutes,  the  minutes  of  your  meetings? 

Mr.  Drake.  In  the  minutes  of  the  board? 

Senator  Taliaferro.  Of  the  board. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  He  says  it  is  a  separate  book. 

Mr.  Drake.  They  are  kept  in  a  separate  book  entirely. 

Senator  Taliaferro.  I  understand. 

Senator  Morgan.  Haveyou  the  book  here? 

Mr.  Drake.  No,  sir.  There  are  twelve  or  fifteen  of  those  books. 
The  executive  committee  approves  of  its  own  acts  and  reports  its 
action  to  the  board.  Thereafter,  at  the  next  subsequent  meeting  of 
that  board,  the  acts  of  the  executive  committee  are  reported  and  are 
approved  or  disapproved,  as  the  case  may  be. 

Senator  Taliaferro.  Can  you  explain  to  the  committee,  Mr.  Drake, 
this  extract  from  one  of  your  meetings : 

"  Extracts  from  minutes  of  the  several  meetings  of  the  executive 
and  finance  committee,  held  October  23,  27,  and  30,  and  November  2, 
6,  and  10,  were  read  aS  an  explicit  statement  of  all  action  had  since 
the  last  meeting  of  the  board.  Upon  motion,  duly  seconded,  said 
action  was  approved  and  made  the  action  of  the  board." 

Mr.  Drake.  You  will  find  that 

Senator  Taliaferro.  Can  you  explain  what  that  means? 

Mr.  Drake.  Yes,  sir.  You  will  find  just  such  a  notation  run- 
ning through  that  book  from  beginning  to  end.  It  seems  that  at 
every  meeting  of  the  board  a  report  was  made  by  the  executive  com^ 
mittee  of  what  had  been  done  by  the  executive  committee. 

Senator  Taliaferro.  Without  stating  in  the — — 

Mr.  Drake.  Without  stating  them  m  these  minutes,  the  minutes 
of  the  committee  were  submitted. 

Senator  Taliaferro.  Did  you  bring  those  minutes  over  with  you? 

Mr.  Drake.  No,  sir,  ^         , 
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Senator  Taliafehro.  What  earthly  use  did  you -suppose  these 
minutes  would  be  to  this  committee  when  they  are  prepared  after 
such  a  fashion  as  that? 

Mr.  Drake.  My  dear  Mr.  Senator,  I  supposed  that  I  had  brought 
the  book  that  was  called  for  bv  the  letter  that  I  received  from  the 
chairman  of  the  committee.  T^he  letter  calls'  upon  me  to  bring  the 
book  containing  the  minutes  of  the  meeting  of  tne  board  of  directors 
of  the  8th  of  November. 

Senator  Taliaferko.  What  do  you  suppose  the  committee  can  tdl 
about  these  meetings  if  the  action  approved  is  not  set  up  in  the  ho(k\ 

Mr.  Drake.  Senator,  I  had  no  intimation — ^the  action  at  the  meet- 
ing of  November  8  is  set  up  in  that  book.  It  is  the  action  of  the 
board  of  directors.  The  minutes  of  the  executive  conunittee — ^I  can 
bring  any  minutes  that  you  wish. 

Senator  Taliaferro.  Mr.  Drake,  that  action  of  this  board  of  di- 
rectors made  the  acts  of  that  executive  conmiittee  the  acts  of  this 
board  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  And  yet  you  do  not  set  those  acts  forth  in 
the  minutes  of  the  meeting. 

Mr.  Drake.  The  acts  of  the  executive  committee — I  will  have  to 
repeat  in  order  to  say  what  I  must  say  to  that,  sir — ^the  acts  of  the 
executive  committee  are  recorded  in  just  such  a  minute  book  as  that, 
as  the  minutes  of  the  executive  committee.  At  the  meeting  of  the 
board  that  book  is  laid  before  the  board,  and  it  is  read  from  beginning 
to  end,  and  the  action  recorded  in  that  book,  signed  and  approved 
exactly  as  those  minutes  are  there,  is  made  the  action  of  the  board, 
and  is  a  part  of  the  records  of  the  company,  and  it  can  be  produced. 
I  will  produce  any  one  that  is  called  for  or  any  number  of  tnem. 

Senator  Taliaferro.  The  committee  can  not  tell  anything  at  all 
about  these  meetings  of  the  board  of  directors,  Mr.  Drake — ^that  is 
the  only  reason  I  am  asking  you  these  questions — unless  they  have 
the  complete  record  of  what  occurred  at  those  meetings. 

Mr.  Drake.  I  trust  you  will  understand,  sir,  perfectly  that  th«ne 
was  not  the  slightest  intention  on  my  part  to  evade. 

Senator  Taliaferro.  I  do  understand  that. 

Mr.  Drakk.  And  please  understand  another  thing.  Senator,  that 
I  will  use  every  effort  to  lay  before  you  any  book  or  any  number  of 
books  that  you  call  for.    They  are  all  regularly  kept. 

Senator  Taliaferro.  They  should  all  be  here  if  we  are  to  go 
through  these  proceedings  oi  the  board  of  directors  at  aU. 

Mr.  Drake.  I  will  telegraph  for  them. 

Senator  Taliaferro.  I  do  not  know  that  they  will  all  be  necessary. 

Senator  Morgan.  Some  of  them  certainly  will. 

Mr.  Drake.  Mr.  Chairman,  I  trust  that  you  will,  on  my  bdialf, 
make  plain  that  the  letter  called  for  this  particular  book. 

The  Chairman.  I  think  the  letter  that  was  sent  to  Mr.  Drake  was, 
if  I  recall  it,  to  the  effect  that  the  committee  desired  the  minutes  or 
the  record  as  made  up.  I  can  understand,  of  course,  now,  tJhat  you 
having  kept  your  minutes  in  the  other  way,  it  could  be  misunaer- 
stood. 

Mr.  Drake.  Here  is  the  letter  I  received  from  the  committee : 

"  It  is.  desired  that  you  bring  with  you  such  records  as  will  explain 
to  the  committee  the  financial  affairs  of  the  company  k^^  respecta 
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Also  the  original  minute  book  of  the  board  of  directors  of  the  Pan- 
ama Railroad  covering  the  meeting  of  November  8,  that  you  may  lay 
the  records  before  the  committee.'" 

The  Chairman.  The  intention  was  to  have  it  as  full  as  you  could 
furnish  it  It  did  not  occur  to  the  chairman  at  that  time  as  to  the 
manner  in  which  the  record  was  kept. 

Senator  Morgan.  I  do  not  think  anyone  is  imputing  to  you,  Mr. 
Drake,  any  sort  of  neglect  or  delinquency,  but  it  is  merely  a  mistake 
as  to  the  books  that  we  really  needed. 

Mr.  Drakji.  Thank  you,  Senator. 

Senator  Taliaferro.  I  want  you  to  understand,  Mr.  Drake,  that  I 
had  no  purpose  at  all  in  putting  my  questions  except  to  show  that  we 
can  not  get  the  information  from  these  records  as  you  have  pre- 
sented them  and  as  those  records  have  been  kept. 

Senator  Morgan.  I  will  ask  that  I  be  permitted  to  read  a  couple  of 
sections  from  the  charter  of  this  railroad  company,  which  I  imder- 
stand  is  the  law  under  which  you  are  still  acting. 

The  Chairman.  Senator,  as  the  witness  has  stated  that  it  is  very 
important  that  he  return  to  New  York  this  evening.  I  believe,  on 
account  of  some  business  to-morrow,  would  it  not  be  oetter  if  mem- 
bers of  the  committee  would  allow  him  to  proceed  imtil  he  is  through, 
and  then  take  up  the  other  matters? 

Mr.  Drake.  I  can  be  at  the  service  of  the  committee  to-morrow. 

The  Chairman.  You  can? 

Mr.  Drake.  Yes,  sir. 

The  Chairman.  Proceed,  then,  Senator. 

Senator  Simmons.  You  are  jgoing  to  New  York  this  evening? 

Mr.  Drake.  No,  sir. 

Senator  Simmons.  Can  you  have  those  other  books  here  to-morrow? 

Mr.  Drake.  I  will  telegraph  for  them  immediately  when  I  leave 
the  committee.  I  would  like  some  indication  of  how  many  of  the 
books  are  required,  because  they  run  back  to  1850. 

Senator  Taliaferro.  That  is  a  question  for  the  committee. 

Mr.  Drake.  I  ask  to  have  the  committee  to  give  me  information  on 
the  subject    I  have  promised  to  get  whatever  oooks  are  desired. 

Senator  Taliaferro.  I  do  not  know  whether  these  records  will 
show  that  meeting  of  November  8  or  not. 

Mr.  Drake.  If  you  will  turn  to  the  meeting  of  November  8  you 
will  find  that  there  was  no  meeting  of  the  executive  committee  at 
that  time.  All  the  business  was  done  by  the  board.  The  minutes 
of  the  executive  committee  since  the  Government  took  charge  of  the 
property  have  been  very  meager.  Most  of  the  business  has  been 
done  by  the  board.  That  is  the  record  of  the  action  taken  at  the 
meeting  of  November  8. 

The  Chairman.  The  meeting  of  the  executive  committee,  then, 
would  not  show  this? 

Mr.  Drake.  Not  at  all. 

Senator  Kittredge.  How  voluminous  are  the  minutes  of  the  ex- 
ecutive committee? 

Senator  Simmons  Since  the  Government  took  charge? 

Mr.  Drake.  Not  very  voluminous.  I  would  like  to  Jmow  whether 
I  shall  send  for  the  books  from  May,  1904,  or  from  1902,  or  1903. 

Senator  Kittredqb.  I  would  like  the  books  frcHn  the  1st  of  Jsjm^ 
ary,  1902.  ^^   ^^  ^^ S^^ 
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Mr.  Drakb.  All  riffht,  sir. 

Senator  Mobgan.  I  would  like  them  from  1900L 

Mr.  Dbakb.  All  right 

Senator  Tamaferro.  You  had  better  brin^  the  complete  set 

Senator  Hopkins.  How  many  books  would  there  be  down  to  19Q2 
or  1900? 

Mr.  Drake.  From  the  organization  of  the  company! 

Senator  Hopkins.  No;  f^n  now  back. 

Mr.  Drake.  Four  or  five. 

The  Chairman.  There  is  no  object  in  going  back  beyond  1900. 

Senator  Taliaferro.  I  do  not  know  whether  there  is  or  not.  You 
had  better  send  all  the  minute  books. 

Senator  Dryden.  Back  to  1850? 

Senator  Taliaferro.  I  do  not  see  why  we  should  not  have  them. 

Senator  Hopkins.  It  is  simply  as  a  matter  of  convenience.  The 
probability  is  that  there  are  20  or  30  books. 

Mr.  Drake.  There  are  15  books  of  that  size  [indicating].  It  will 
be  a  matter  of  freight    Still,  I  can  do  it 

Senator  Morgan.  Now,  Mr.  Drake,  I  want  to  ask  yott 

Senator  Hopkins.  Let  us  settle  this  first,  Senator. 

The  Chairman.  We  can  settle  tiiis  in  a  moment,  Senat(»r. 

Senator  Morgan.  Well,  I  rive  it  up.  I  will  not  have  anything 
more  to  do  with  it  I  have  been  trying  to  conduct  an  examination 
that  would  modify  the  whole  situation^  and  gentlemen  interrupt  me. 
Of  course  I  am  entirely  willing  to  be  mtemipted,  but  it  simply  dis- 
penses with  my  services ;  that  is  all. 

Senator  Hopkins.  The  sug^tion  was  made  about  getting  the 
books,  and  while  we  are  on  it  we  had  better  have  the  committee 
determine  whether  all  the  books  shall  come  or  a  part  of  them,  and  if 
so,  what  part 

Senator  Morgan.  I^  was  trying  to  get  before  this  committee  the 
statutes  on  which  this  matter  is  being  conducted.  ITien  we  will 
have  a  guide  to  go  by.  I  read  sections  3  and  4  of  the  act  of  the  New 
York  general  assembly  chartering  this  company,  under  which  I 
imderstand,  Mr.  Drake,  that  you  are  acting? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan  (readinff) : 

"  Sec.  3.  The  concerns  of  the  said  corporation  shall  be  managed 
by  thirteen  directors,  who  shall  be  stockholders,  and  who  (except  the 
first  directors  hereby  appointed)  shall  hold  their  offices  for  one  year 
and  until  others  are  chosen  in  their  places.  The  persons  named  in 
the  first  section  of  this  act  shall  be  the  first  directors,  and  ^all  hold 
their  oflSces  until  the  first  Monday  of  April,  in  the  year  one  thousand 
eight  hundred  and  fifty-one,  and  until  others  are  chosen  in  their 
places.  The  directors,  except  for  the  first  two  years,  shall  be  annu- 
ally chosen  at  such  time  and  place  in  the  city  of  New  York,  and  on 
sum  notice  as  shall  be  directed  by  the  by-laws  of  the  said  corpora- 
tion. In  all  meetings  of  the  stockholders  each  share  shall  entitle 
the  holder  to  one  vote,  to  be  given  in  person  or  by  proxy.  In  case 
it  should  at  any  time  happen  that  an  election  of  dii^ctors  shall  not 
be  made  on  the  day  appomted  by  the  by-laws  of  the  said  corporation, 
the  said  corporation  shall  not  for  that  cause  be  deemed  to  be  dis- 
solved, but  such  election  shall  be  held  on  any  other  day  which  staJl 
be  appointed  by  the  directors  of  said  association.  -^--^-^ 
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**  Sec.  4.  The  directors  (of  whom  five  shall  constitute  a  quorum  for 
the  transaction  of  business)  shall  appoint  one  of  their  number  to  be 

§  resident,  and  may  appoint  such  other  officers  and  agents  as  they  shall 
eem  necessary,  and  they  mav  make  and  establish  such  by-laws,  rules, 
and  regulations  as  they  shall  think  proper  and  expedient,  touching^ 
the  disposition  and  management  of  the  property,  estate,  and  effects  of 
the  said  corporation,  the  transfer  of  shares,  the  duties  and  conduct  of 
their  officers  and  servants,  the  election  and  meeting  of  the  directors, 
and  all  matters  whatsoever  which  may  appertain  to  the  concerns  of 
said  corporation.  When  any  vacancy  shall  happen  amon^  the  direct- 
ors it  may  be  filled  by  the  remaining  directors,  and  the  directors 
may  remove  all  officers  appointed  by  them  and  appoint  others  in  their 
place  and  fill  all  vacancies  in  the  omces." 

That  relates  entirely  to  the  organization  and  powers  of  the  boan^ 
of  directors. 

Now,  Mr.  Drake,  can  you  point  out  in  this  statute — and  I  think  it 
is  all  here — ^the  authority  under  which  this  executive  conmiittee  is 
appointed  ? 

Mr.  Drake.  Yes,  sir;  it  says  that  the  board  may  make  such  by-laws 
as  it  may  deem  proper  and  necessary  for  the  transaction  of  the  busi- 
ness of  the  company. 

Senator  Morgan.  Is  there  a  by-law  establishing  this  executive 
committee? 

Mr.  Drake.  There  is. 

Senator  Morgan.  Have  you  a  copy  of  that? 

Mr.  Drake.  The  by-laws  have  been  recently  amended  and  are  being 
printed  now.    I  have  not  a  copy.    I  can  get  it. 

Senator  Morgan.  The  bv-laws  have  been  recently  amended  and 
you  have  no  copv  with  you  ? 

Mr.  Drake.  No;  the  record  of  the  board  would  show  how  they 
were  amended  in  some  minor  point.  But  the  by-laws  do  provide,  bv 
one  of  their  articles,  that  there  shall  be  an  executive  committee.  1 
have  not  a  copy  here,  answering  your  question  specifically.  But  the 
by-laws  provide  that  there  shall  be  an  executive  committ^  who  shall 
exercise  all  the  powers  of  the  board  in  the  absence  of  the  board. 
Further,  the  statute  is  amended  somewhat  by  the  by-laws  in  another 


Bnator  Morgan.  That  statement  is  in  your  former  deposition  be- 
fore this  committee,  just  as  you  state  it  now,  but  I  have  looked  in 
vain  to  find  out  anything  in  the  charter  that  authorized  the  establish- 
ment of  an  executive  committee,  and  you  now  explain  it  by  saying  the 
by-laws  provide  for  that? 

Mr.  Drake.  Yes,  sir.  The  statute  provides  that  the  directors  may 
make  such  by-laws. 

Senator  Morgan.  Yes,  sir. 

Mr.  Drake.  And  under  that  there  is  an  executive  committee. 

Senator  Morgan.  The  statute  provides  that  I  was  trying  to 
find  it. 

Mr.  Drake.  I  want  to  say  that  I  told  my  assistant  to  put  in  some 
copies  of  the  new  by-lays,  and  he  overlooked  it. 

Senator  Morgan.  I  want  to  get  your  recollection,  which  will  do 
mitil  we  can  get  the  papers  before  us,  so  as  to  continue  your  examina- 
tion intelligently.  Iwant  to  get  your  recollection  as  to  the  date  wh^ 
the  first  executive  committee  was  established  by  this  company.    ^^^^ 
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Mr.  Drake.  Ixmg  before  my  time.    I  do  not  know. 

Senator  Morgan.  Long  before  your  time? 

Mr.  Drake.  Yes,  sir.    I  have  only  been  with  the  company  since 

Senator  Morgan.  When  you  came  in  you  found  the  executive  com- 
mittee t 

Mr.  Drake.  Yes,  sir;  there  has  always  been  one. 

Senator  Morgan.  And  that  consisted  of  five  directors? 

Mr.  Drake.  Yes,  sir.  I  do  not  know  exactly  the  number  before  my 
time.  I  have  studied  the  records  prettv  steadily,  but  I  do  not  know 
the  number  of  the  executive  committee  before 

The  Chairman.  It  is  five  now  ? 

Mr.  Drake.  Yes;  it  is  five  now,  and  I  believe  it  has  always  been 
five. 

Senator  Morgan.  It  has  been  five  ever  since  you  have  been  in  office! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Has  that  executive  committee  been  regularly 
kept  up? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  I  will  get  you  to  describe,  according  to  your  rec- 
ollection, what  are  the  powers  of  that  executive  committee. 

Mr.  Drake.  They  are  just  as  comprehensive  as  the  powers  of  tiii 
board,  in  the  absence  of  the  board. 

Senator  Morgan.  Fully  as  comprehensive? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  executive  committee,  in  the  absence  of  the 
board,  can  do  anythinff  ? 

Mr.  Drake.  It  can  do  anything  in  the  management  of  the  affairs 
of  the  company.    It  is  all  powerful. 

Senator  Morgan.  Are  the  proc^dincs  and  actions  of  the  execu- 
tive committee  required  to  be  taken  down  on  journals  or  minute 
books? 

Mr.  Drake.  Yes,  sir;  they  are. 

Senator  Morgan.  Are  they  r^uired  to  be  approved  by  the  board? 

Mr.  Drake.  They  are,  sir.  The  by-laws  provide  that  they  shall 
be  approved. 

Senator  Morgan.  Does  it  say — ^this  by-law--4hat  the  action  of  the 
executive  committee  shall  be  approved  hiefore  it  takes  effect? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Has  it  been  the  practice  of  the  board  of  directors 
to  regard  what  the  executive  committee  has  done  prior  to  their  meet- 
ing in  which  an  approval  has  taken  place  as  being  obligatory  upon  the 
companv? 

Mr.  I5rake.  In  so  far  as  it  has  been  made  effective,  they  can  revoke 
it.  They  can  undo  it.  The  board  has  power  over  the  executive  com- 
mittee. 

Senator  Morgan.  But  as  far  as  it  has  been  made  effective  by  exe- 
cution, that  stands? 

Mr.  Drake.  Yes;  until  revoked  or  disavowed. 

Senator  Morgan.  Suppose  this  executive  committee  should  make 
some  very  important  arrangement  in  regard  to  any  matter  connected 
with  the  conduct  of  the  railroad,  would  that  action  stand,  if  it  had 
been  executed,  notwithstanding  that  iJ^ey  might  afterwards  revoke  it 
or  attempt  to  revoke  it ?  - y  -u  uy  ^^^^.^  > 
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Mr.  Drake.  I  think  it  would  stand  as  the  action  of  the  board  for 
the  time. 
Senator  Morgan.  To  put  a  case — ^not  an  instance  that  has  occurred, 

but  in  order  to  illustrate  the  situation — ^I  wish  to  ask  you  this 

Mr.  Drake.  I  am  expressing  an  opinion,  Senator. 
Senator  Morgan.  Yes.    Suppose  the  executive  committee  should 
find  it  convenient  and  necessary  and  proper,  in  their  estimation,  to  buy 
a  steamship. 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  they  bought  it  and  paid  for  it    They  would 
have  the  right  to  do  that? 
Mr.  Drake.  Yes,  sir. 

S^iator  Morgan.  Suppose  they  had  bought  it  and  paid  for  it,  and 
that  afterwards,  at  a  meeting  of  the  board,  they  disapproved  the  act. 
Would  that  revoke  it? 

Mr.  Drake.  No,  sir;  there  would  be  another  party  to  the  trans- 
action. 

Senator  Morgan.  So  that  the  action  of  the  executive  committee, 
when  taken,  is  final  if  it  is  within  the  purview  of  the  powers  con- 
ferred upon  the  board? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  in  that  connection,  the  executive  committee 
can  do  anything  that  the  board  could  do  if  they  were  there? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now  we  have  an  idea  of  what  the  powers  of  the 
executive  committee  are. 

You  have  mentioned  the  names  of  the  directors  who  now  comprise 
the  executive  committee? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  At  what  date  were  they  chosen  or  appointed? 
Mr.  Drake.  At  the  last  annual  meeting,  m  April. 
Senator  Morgan.  The  first  Monday  in  April  ? 
Mr.  Drake.  The  first  Mondav  in  April ;  yes,  sir — ^the  2d  of  April. 
Senator  Morgan.  Who  preceded  them  in  that  office? 
Mr.  Drake.  The  only  change  that  was  made  in  the  committee  was 
the  retirement  of  Colonel  Edwards,  on  account  of  illness,  and  his 
replacement  by  Mr.  Pepperman. 

Senator  Morgan.  Mr.  Pepperman  was  put  on  the  executive  com- 
mittee in  place  of  Colonel  Edwards? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  Colonel  Edwards  the  same  gentleman  who  is 
the  Chief  of  the  Division  of  Insular  Affairs? 
Mr.  Drake.  Yes,  sir.    He  has  gone  to  New  Mexico,  I  believe. 
Senator  Morgan.  He  is  a  director  now,  is  he  not? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  when  Mr.  Pepperman  came  into  the  board 
he  wasjput  upon  this  executive  committee? 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  you  remember  when  the  previous  executive 
committee,  the  one  next  prior  in  date  to  the  executive  committee  (iiat 
is  Aow  in  office,  was  appointed? 
Mr.  Drake.  At  the  previous  annual  meeting. 
Senator  Morgan.  They  were  appointed  at  annual  meetings! 

FO— VOLS— 06 66  ^y,u  .uuy  ^OOgle 
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Mr.  Drake.  They  may  be  appointed  quarterly,  by  the  board.  They 
are  appointed  by  the  board — at  the  annual  meetings;  yes,  sir. 

Senator  Morgan.  At  the  annual  meetings} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  I  suppose  in  every  instance  thpy  have  held 
their  term  of  office  until  they  either  retired  from  the  board  or  a  new 
election  took  place} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  you  recollect,  now,  who  was  on  this  executive 
committee  at  the  date  at  which  the  United  States  took  over  the  prop- 
erty of  the  Panama  Railroad  Company  from  the  Panama  Canal  C<Hn- 
pany} 

Mr.  Drake.  So  as  not  to  be  in  error,  I  will  refer  to  the  copy  of  the 
annual  report  that  I  have  here,  where  it  is  stated  on  the  first  pa^: 
J.  Edward  Simmons,  William  Nelson  Cromwell,  J.  H.  Parker,  Ver- 
non H.  Brown,  William  Barclay  Parsons,  and  Edward  A.  Drake. 

Senator  Morgan.  What  was  the  exact  date  of  the  taking  over  of 
the  property  in  Paris? 

Mr.  Drake.  May  7, 1904. 

Senator  Morgan.  Was  it  May  7  or  May  4? 

Mr.  Drake.  May  7, 1904. 

Senator  Morgan.  Were  those  gentlemen  in  office  in  the  executive 
committee  at  that  time ! 

Mr.  Drake.  They  were,  sir. 

Senator  Morgan.  How  long  did  they  continue  to  hold} 

Mr.  Drake.  I  think  that  executive  committee  continued  through 
the  year. 

Senator  Morgan.  Until  the  next  April} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  that  this  executive  committee  that  you  have 
just  named  were  in  office  at  the  time  that  we  took  over  the  property! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  until  the  next  April} 

Mr.  Drake.  Yes,  sir ;  that  is  my  recollection. 

Senator  Morgan.  Having  taken  over  the  property  May  7,  they 
had  been  in  there  since ^ 

Mr.  Drake.  Since  early  in  April — ^the  first  Monday  in  ApriL 

Senator  Morgan.  The  first  Monday  in  April} 

Mr.  Drake.  Of  the  preceding  April. 

Senator  Morgan.  Yes;  of  the  same  year} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Please  state  who  comprised  the  executive  com- 
mittee that  preceded  them. 

Mr.  Drake.  J.  Edward  Simmons,  William  Nelson  Cromwell,  Ver- 
non H.  Brown,  Xavier  Boyard,  and  Edward  A.  Drake.  That  was  in 
the  year  1903.    The  previous  one  was  1904. 

Senator  Morgan.  Mr.  Xavier  Boyard  was  the  general  agent  of  the 
Panama  Canal  Company  in  the  United  States  at  that  time,  was  he 
not? 

Mr.  Drake.  He  was  the  commercial  agent;  yes,  sir. 

Senator  Morgan.  And  he  was  also  a  director  in  the  Panama  Canal 
Company  ? 

Mr.  Drake.  Not  in  the  canal  company,  I  believe.  I  do  not  know. 
He  was  a  director  in  the  railroad  company.     ,y,,,,,^yGoOQle 
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Senator  Morgan.  I  know  he  was  a  director  in  the  railroad  com- 
pany, and  I  have  the  impression  that  he  was  also  a  director  in  the 
canal  company.    I  will  ascertain  how  that  is. 
Mr.  Drake.  I  do  not  know,  sir. 

Senator  Morgan.  During  the  year  when  this  property  was  taken 
over  from  the  canal  company,  did  the  board  of  directors,  after  the 
first  Monday  in  April,  have  any  full  meeting? 

Mr.  Drake.  That  book  would  tell,  sir  [indicating  minute  book]. 
Tile  first  Monday  in  April  would  be  the  meeting  K)r  election,  and 
there  would  be  immediately  a  meeting  of  the  board  for  organization. 
Yes,  sir. 

Senator  Morgan.  Well,  the  first  meeting  of  the  board  in  that  year 
was  the  first  Monday  in  April,  when  they  were  chosen? 

Mr.  Drake.  Yes,  sir;  and  there  was  a  meeting  to  organize  that 
same  day. 

Senator  Morgan.  Did  they  have  any  other  meeting  of  the  full 
board  during  that  year? 

Mr.  DpAKE.  They  must  have,  because  the  meetings  were  always  on 
the  second  and  fourth  Thursdays  of  the  month,  at  that  time. 
Senator  Morgan.  The  meetings  of  the  board  ? 
Mr.  Drake.  Yes,  sir:  they  were  always  on  the  second  and  fourth 
Thursdays  of  the  month.    The  minute  book  that  Senator  Taliaferro 
has  before  him  would  tell  that. 
Senator  Taliaferro.  What  is  the  question? 

Mr.  Drake.  The  Senator  has  asked  if  there  was  a  meeting  of  the 
board  of  directors  in  May,  1904. 
Senator  Taliaferro.  Do  you  wish  the  book? 

Mr.  Drake.  Yes,  sir.  [After  referring  to  the  book.]  Yes,  sir; 
there  was  a  meeting  on  April  14, 1904.  The  meeting  for  election  was 
held  on  Monday,  April  4. 

Senator  Morgan.  The  meeting  of  the  full  board  was  on  April  19, 
was  it? 
Mr.  Drake.  April  14.    And  another  meeting  on  April  28. 
Senator  Morgan.  Now,  up  to  the  time  that  this  property  was  trans- 
ferred or  turned  over  to  tne  United  States  by  the  Panama  Canal 
Company,  the  Panama  Eailroad  Company  had  had  the  possession  of 
all  of  its  railroad,  all  of  its  belongings  ana  property  of  every  descrip- 
tion, in  Panama  and  every  where  else? 
Mr.  Drake.  Yes,  sir. 
Senator  Morgan.  It  had  full  possession? 
Mi*.  Drake.  Yes,  sir. 

Senator  Morgan.  On  the  7th  day  of  May,  1904,  this  possession  was 
turned  over  to  the  United  States,  was  it  not? 

Mr.  Drake.  I  so  understand,  sir.  I  do  not  know.  I  so  under- 
stand, by  the  press. 

Senator  Morgan.  That  was  the  date  that  the  contract  was  to  take 
effect? 

Mr.  Drake.  The  railroad  had  nothing  to  do  with  the  contract,  sir, 
so  you  must  excuse  my  ignorance  on  that  score. 

Senator  Morgan.  I  am  proceedinjg  to  prove  that  very  fact — ^that 
the  railroad  had  nothing  to  do  with  it. 
Mr.  Drake.  I  know  nothing  about  it. 

Senator  Morgan.  Very  go<^.  But  the  possession  of  the  property, 
up  to  May  7, 1904,  was  in  me  railroad  company?      . ,y,  ,..u  uy  ^^^^le 
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Mr.  Drakjb.  Yes,  sir. 

Senator  Morgan.  They  had  the  possession  of  all  of  it? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  After  that  the  possession  of  all  of  it  w^it  into 
the  United  States? 

Mr.  Drake.  I  do  not  know.  As  far  as  the  railroad  records  are 
concerned,  I  do  not  know  anything  about  it  I  will  say  why.  We 
only  know  the  holders  of  the  stock,  the  stockholders.  Up  to  the  18th, 
in  fact  beyond  the  date  you  mentioned,  of  May  7,  the  stock  re- 
mained in  the  name  of  the  parties  that  it  was  in  before.  On  April 
18  there  was  a  transfer  of  the  stock  made  to  the  name  of  the  Gov- 
ernment At  that  time  the  certificates  that  were  presented  had  a 
transfer  on  the  back  of  them,  dated  May  7.  That  was  the  only 
way  that  we  knew  that  an  earlier  transacticHi  than  was  shown  of 
record  on  our  books  had  taken  place. 

Senator  Morgan.  That  is  precisely  what  I  was  trying  to  get  you 
to  state  and  to  establish  as  a  fact  No  doubt  that  is  a  fact,  that  no 
action  was  taken  by  this  board  or  by  the  executive  committee  turning 
over  the  possession  of  that  property,  in  conformity  with  the  transfer 
from  the  canal  company  to  the  United  States. 

Mr.  Drake.  It  could  not  be,  sir. 

Senator  Morgan.  Well,  it  was  not? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Whether  it  could  be  done  is  a  law  question  that 
I  do  not  think  either  of  us  is  competent  to  settle  at  this  moment. 

Mr.  Drake.  I  am  speaking  from  the  position  of  a  treasurer  of  a 
company  who  has  charge  of  flie  transfers  of  the  stock. 

Senator  Morgan.  That  is  right  I  want  merely  to  get  a  clear  state- 
ment of  the  actual  facts. 

Mr.  Drake.  I  will  give  it  to  you.  My  duties  are  defined  clearly  in 
re^rd  to  the  transfer  of  stock. 

Senator  Morgan.  All  that  occurred,  so  far  as  the  railroad  company 
is  concerned,  was  that  a  notification  that  the  stock  owned  by  the  ran- 
ama  Canal  Conapany  had  been  transferred  to  the  United  States,  and 
a  presentation,  1  suppose 

Mr.  Drake.  I  do  not  know  that  the  railroad  got  any  such  notice  at 
all.     I  do  not  recall. 

Senator  Morgan.  You  spoke  a  moment  ago  of  some  transfers  of 
the  stock? 

Mr.  Drake.  When  the  stock  was  transferred  by  Messrs.  Day  4 
Eussell,  the  attorneys  of  the  United  States.  The  stock  was  presented 
for  transfer  on  April  18 

Senator  Morgan.  On  April  18? 

Mr.  Drake.  On  May  18.  (Continuing.)  That  was  the  first  in- 
timation that  we  had  officially  of  any  change  in  the  ownership  of 
the  stock  and  the  possession  of  the  property  as  vested  in  the  stock- 
holders of  record. 

Senator  Morgan.  That  is  the  only  transaction  connected  with  the 
whole  business  in  which  the  railroad  company  has  been  a  participant! 

Mr.  Drake.  Absolutely,  sir.  That  is,  in  the  transfer  of  the  stock. 
You  refer  now  to  the  transfer  of  the  stock? 

Senator  Morgan.  Yes. 

Mr.  Drake.  Yes,  sir. 
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Senator  Morgan.  You  held  to  the  possession  of  your  property,  just 
as  you  had  been  doing  before? 

Mr.  Drake.  Yes,  sir;  that  is,  the  stockholders  did. 

Senator  Morgan.  Well,  I  mean  the  company, 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  As  a  corporation? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  kept  up  your  board  of  directors  and 
your  executive  conmiittee? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Just  as  you  had  done  before? 

Mr.  Drake.  Yes,  sir ;  and  as  we  are  still  doing. 

Senator  Morgan.  Yes;  and  you  elected  your  president  as  you  had 
done  before? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  At  what  meeting  was  anv  member  of  the  Isth- 
mian Canal  Commission  elected  president  of  that  company  ? 

Mr.  Drake.  It  is  a  matter  of  record  in  that  book  [indicating].  It 
was  July  24.  I  ask  to  be  allowed  to  correct  that  if  1  am  in  error  as 
to  the  date. 

Senator  Morgan.  1904? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Who.  was  elected  president? 

Mr.  Drake.  There  were  three  members  elected  at  that  time — ^Ad- 
miral Walker,  Professor  Burr,  and  Mr.  Qrunsky. 

Senator  Morgan.  Who  was  president  at  that  time? 

Mr.  Drake.  Mr.  Simmons  had  been  president. 

Senator  Morgan.  What  became  of  him? 

Mr.  Drake.  He  retired. 

Senator  Morgan.  He  resigned? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  Admiral  Walker  was  elected  in  his  place  as 
president? 

Mr.  Drake.  Yes,  sir.  That  is  all  a  matter  of  record  and  the  times 
when  it  was  done. 

Senator  Morgan.  Is  that  the  same  office  that  Mr.  Shonts  holds  now  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Does  Mr.  Shonts  hold  any  other  office  under  the 
company? 

Mr.  Drake.  No,  sir.  He  is  president  and  a  member  of  the  execu- 
tive committee. 

Senator  Morgan.  And  a  member  of  the  executive  committee? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  He  holds  no  other  office  under  the  railroad  corn- 
pan  v? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Did  the  railroad  company  have  a  provision  in  its 
by-laws  or  charters  or  proceedings  or  resoluticms  for  the  appointment 
oi  a  general  suoerintendent? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  When  Was  that  adopted? 

Mr.  Drake.  The  appointment  is  made  at  each  annual  meeting,  and 
it  is  made  under  the  authority  of  the  by-laws,  whicb  say  they  may 
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appoint  a  general  superintendent  and  such  other  officers  as  may  be 
required  from  time  to  time. 

Senator  Morgan.  The  by-laws  provide  for  that} 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Who  was  the  first  general  sui)erintendeiit— 
that  is^sinoe  you  have  been  there? 

Mr.  Drake.  Col.  A.  L.  Reeves. 

Senator  Morgan.  Who  succeeded  him? 

Mr.  Drake.  CoL  James  R.  Schaler. 

Senator  Morgan.  Who  succeeded  Schaler  t 

Mr.  Drake.  H.  G.  Prescott 

Senator  Morgan.  And  who  succeeded  Prescott  t 

Mr.  Drake.  Mr.  J.  F.  Wallace. 

Senator  Morgan.  He  was  the  first  one  of  the  C!ommissioners  who 
was  appointed  ^neral  superintendent? 

Mr.  Drake,   x  es,  sir. 

Senator  Morgan.  Will  you  give  the  committee,  now,  a  definition 
of  the  powers  of  the  general  superintendent? 

Mr.  Drake.  The  powers  of  the  general  sui)erintendent  are  defin^ 
by  a  power  of  attorney  ffiven  to  him  by  action  of  the  board  of  di- 
rectors, which  empowers  nim  to  fully  represent  the  property  before 
the  Government  of  the  Republic  of  Panama  and  omerwise  and  to 
represent  the  railroad  as  fully  as  the  power  of  attorney  defijies,  and 
to  operate  the  railroad  company  under  that  authority. 

Senator  Morgan.  The  Government  of  the  United  States  was  not 
mentioned  in  that  power? 

Mr.  Drake.  The  power  to  Mr.  Wallace  was  from  the  railroad  com- 
pany, as  general  superintendent. 

Senator  Morgan.  I  understand  from  the  railroad  company,  and 
mentioned  that  he  was  to  have  power  to  conduct  and  manage  that 
railroad. 

Mr.  Drake.  Senator,  I  think  there  is  a  little  discrepancy  here. 
The  general  manager  is  one  thing  and  the  general  superintendent  is 
another.  The  previous  general  manager  to  Mr.  Wallace  was  Mr. 
Paine,  who  was  in  New  York.  He  was  general  manager  of  both  the 
railroad  and  the  steamship  line,  but  the  general  superintendent  was 
the  subordinate  officer.  Mr.  Wallace  was  never  general  superintend* 
ent.  He  was  the  general  manager.  The  other  gentlemen  were  gen- 
eral superintendents. 

Senator  Morgan.  Give  us  the  list  of  the  general  superintendents, 
commencing  with  those  that  are  in  office  now  and  running  back. 

Mr.  Drake.  The  general  superintendent  was,  first.  Reeves;  then 
Schaler;  then  Prescott;  and  then  W.  J.  Beard,  who  is  now  gen^ 
superintendent. 

Senator  Morgan.  Now,  we  have  the  board  of  directors,  and  we  havf 
the  executive  committee,  and  the  general  manager? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  the  general  superintendent! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  have  defined  the  duties  of  the  general 
manager  to  some  extent? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  are  the  duties  of  the  ireneral  superin- 
tendent? *  *^ 
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Mr.  Drake.  To  obey  the  orders  of  the  general  manager;  to  carry 
out  the  instructions  of  the  general  manager. 

Senator  Morgan.  Of  the  general  manager? 

Mr.  Drake.  On  the  Isthmus. 

Senator  Morgan.  The  general  superintendent,  then,  b  the  actual 
executive  officer? 

Mr.  Drake.  The  operative  officer. 

Senator  Morgan.  Well,  I  call  that  executive. 

Mr.  Drake.  I  make  a  distinction,  Senator. 

Senator  Morgan.  You  are  the  executive  officer! 

Mr.  Drake.  I  am  an  executive  officer.  The  president,  the  members 
of  the  executive  committee,  and  the  vice-president  are  executive  officers. 
I  am  an  executive  officer  because  I  am  secretary  and  treasurer  and 
assistant  to  the  president.  But  the  superintendent  of  a  property  is 
like  the  janitor  of  a  building.     He  is  in  charge  of  the  operation  of  the 

Sroperty,  under  the  general  manager,  carrying  out  his  instructions. 
Ir.  WhaJey  was  the  first  general  manager.  Did  you  ask  me  for  a  list 
of  the  general  managers! 

Senator  Morgan.  No;  I  asked  you  for  a  list  of  the  general  super- 
intendents. 

Mr.  Drake.  The  first  general  manager  was  Mr.  Whaley.  I  was 
afterwards  general  manager,  and  then  Mr.  Charles  Paine  was  general 
manager.  Those  first  three  gentlemen  were  located  in  New  York. 
The  next  general  manager  was  Mr.  Wallace,  located  on  the  Isthmus. 

Senator  MORGAN.  These  general  managers,  respectively,  have  the 
control  of  the  general  superintendents? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  the  superintendents  are  to  carry  out  the 
orders  of  the  general  managers? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  When  the  general  manager,  then,  is  acting,  gives 
orders,  and  is  in  charge  of  affairs,  the  general  superintendent  has 
nothing  to  do  except  as  he  is  directed,  has  he? 

Mr.  Drake.  He  is  a  pretty  busy  man  in  carrying  out  the  operations 
of  the  railroad.  We  are  handling  four  hundred  and  odd  thousand  tons 
of  freight  there,  and  he  is  in  charge  of  the  movement  of  the  trains  and 
of  the  cargo  ana  of  the  different  aepartments. 

Senator  Morgan.  But  in  all  that  matter  he  is  under  the  direction  of 
the  general  manager? 

Mr.  Drake.  Naturally,  who  is  his  chief. 

Senator  Morgan.  And  the  general  superintendent  is  under  the  con- 
trol of  the  executive  committee? 

Mr.  Drake.  And  the  general  manager. 

Senator  Morgan.  And  the  general  manager  both? 

Mr.  Drake.  Yes,  sir;  both  of  them. 

Senator  Morgan.  All  the  subordinate  officers  are? 

Mr.  Drake.  Every  subordinate  officer  is  subject  to  the  executive 
committee;  ves,  sir. 

Senator  Morgan.  And  the  action  of  the  executive  committee  is  the 
same  as  if  it  had  been  performed  or  had  been  taken  by  the  board  of 
directors? 

Mr.  Drake.  In  the  absence  of  the  board;  yes,  sir.  Until  approved 
or  disapproved  by  the  board  it  stands  as  the  action  of  the  boarcL 
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Senator  Morgan.  And  if  it  has  been  carried  into  execution  or  effect 
or  operation,  it  stands  anyhow? 

Mr.  Drake.  If  it  was  irretrievable;  yes,  sir. 

Senator  Morgan.  If  it  was  irrevocable! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Does  the  general  manager  ever  act  as  general 
superintendent  in  his  business? 

Mr.  Drake.  The  superior  officer  has  all  the  powers  and  attributes 
of  the  subordinate,  sir.  He  would,  if  an  emergency  arose,  if  it  were 
necessary. 

Senator  Morgan.  Could  you  give  the  committee  some  idea  of  the 
difference  in  the  duties  between  the  general  superintendent  and  the 
general  manager. 

Mr.  Drake.  In  previous  years  the  general  manager  would  direct 
and  authorize  all  of  the  important  acts  of  the  general  superintendent, 
who  would  report  to  him  for  instructions  on  any  Question  that  he  baa 
not  already  received  instructions  on,  but  who  would,  in  the  absenoe  of 
such  instructions,  perform  all  the  duties  of  the  physical  operation  of 
the  railroad— that  is,  the  movement  of  freight,  and  all  that.  The  gen- 
eral manager  has  charge  of  the  practical  operation  of  the  compan/s 
Sropertv.  The  general  superintendent  acts  under  him  as  bis  subor- 
inate,  being  in  direct  contact  and  control  of  the  gangs  of  men  and  the 
movement  of  trains  and  subordinate  officers. 

Senator  Morgan.  He  is  really  the  working  man? 

Mr.  Drake.  He  is  really  the  working  man;  yes,  sir. 

Senator  Morgan.  You  said  the  previous  genend  managers  had  been 
located  in  New  York? 

Mr.  Drake.  Yes,  sir;  visiting  the  Isthmus  periodically, 

Senator  Morgan.  Has  there  been  any  change  in  that  between  the 
previous  general  manager  and  the  present? 

Mr.  Drake.  No,  sir;  except  the  present  general  manager  is  located 
on  the  Isthmus. 

Senator  Morgan.  And  the  i)revious  one  was  located  in  New  York! 

Mr.  Drake.  Yes,  sir;  making  frequent  visits  to  the  Isthmus, 
periodically. 

Senator  Morgan.  Is  there  any  change  in  the  duties  of  the  general 
manager  or  the  general  superintendent  since  the  United  States  became 
connected  with  this  business? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  There  are  no  resolutions  changing  it  at  all! 

Mr.  Drake.  Not  at  all.    The  by-laws  define  their  powers. 

Senator  Morgan.  And  they  have  not  been  changed  ? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  So  that  we  are  sailing  now  under  the  same  general 
orders  that  we  were  when  the  Panama  Canal  Company  owned  the 
railroad  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  books  that  you  will  bring  here  will  show  the 
action  of  these  different  officers  and  their  approval  ? 

Mr.  Drake.  Yes,  sir:  so  far — no;  I  do  not  think  they  will  fifcow 
every  action.  They  will  show  the  action  of  the  executive  commjitee 
authorizing  their  later  action. 

Senator  Morgan.  Yes.  Well,  under  the  arrangement  as  it  has  stood 
so  long  a^d  been  so  thoroughly  executed  under  uie  law  and  under  the 
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by-laws,  also,  who  has  controlled  these  traflBc  questions  that  w<  have 
been  talking  about  this  morning — the  general  nunager  or  the  superin- 
tendent? 

Mr.  Drakk.  The  traffic  mana^r. 

Senator  Morgan   There  is  stul  a  traffic  manager! 

Mr.  Dbaks.  Yes,  sir. 

Senator  Morgan.  There  is  a  by-law  to  establish  $  traffic  manager, 
also} 

Mr.  Drake.  No,  sir;  he  is  appointed  as  ^^such  other  officer  as  may 
be  necessary.'' 

Senator  Morgan.  In  that  way  f 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Are  his  duties  defined  in  any  way  in  the  by-laws! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  They  are  not  defined  at  all! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  And  he  is  appointed  by  whom! 

Mr.  Drake.  He  is  appointed  by  the  executive  committee  or  bj 
the  board — I  hesitate  because  it  does  not  occur  to  me  that  since  his 
original  appointment,  which  was  by  resolution  of  the  board  or  the 
executive  committee,  he  has  been  traffic  manager  for  a  number  of 
years,  and  I  think  he  has  held  over  from  year  to  year. 

Senator  Morgan.  You  refer  to  Mr.  Walker! 

Mr.  Drake.  Yes,  sir;  he  has  been  there  for  several  years,  now. 

Senator  Morgan.  You  do  not  know  where  he  first  got  his  appoint- 
ment! 

Mr.  Drake.  He  got  his  appointment  in  1897, 1  think. 

Senator  Morgan.  In  1897! 

Mr.  Drake.  Yes,  sir.  He  was  appointed  by  the  then  general  man- 
ager, Mr.  Whaley — Vice-President  and  General  Manager  Whaley. 

Senator  Morgan.  He  appointed  Mr.  Walker! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  Mr.  Walker  has  held  under  that  appointment 
down  to  date! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  never  been  changed! 

Mr.  Drake.  No,  sir;  heisavery  able  man,  and  a  very  conscientious, 
hard-working  man. 

Senator  Morgan.  He  manages,  then,  all  of  the  traffic  ari*angements! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  do  you  do  in  regard  to  that,  then! 

Mr.  Drake.  He  discusses  matters  with  me;  brings  in  propositions 
to  make  any  changes  in  existing  practices.  All  of  our  relations  with 
cocarriers,  any  change  in  existing  practices,  any  proposal  for  any 
change,  or  an^  important  action  he  discusses  with  me.  He  makes  his 
recommendations,  and  has  my  approval. 

Senator  Morgan.  He  has  your  approval ! 

Mr.  Drake.  Or  not,  as  the  case  may  be.    He  is  a  subordinate  of 
mine  at  present,  in  my  present  capacity.     When  1  was  vice-president  - 
<yf  ^e  company,  he  was  directly  my  subordinate.    Now  that  I  am  act- 
inpr  as  assistant  to  the  president,  he  is  under  me  in  that  capacity. 

Senator  Morgan.  Tnen  he  takes  his  orders  from  youl 

Mr.  Drake.  Yes,  sir;  his  general  orders.  He  has  charge  of  the 
traffic.    He  conducts  the  traffic  correspondence.  GooqIc 
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Senator  Morgan.  And  the  approval  of  anything  that  he  does  passes 
under  your  cognizance? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  act  as  assistant  to  the  president  f 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  there  any  by-law  authorizing  you  to  act  as 
assistant  to  the  president? 

Mr.  Drake.  Ko,  sir. 

Senator  Morgan.  None  whatever? 

Mr.  Drake.  No,  sir;  except  that  the  board  has  the  right  to  appoint 
such  other  officers  or  agents  as  may  be  necessary. 

Senator  Morgan.  I  understand;  but  did  the  board  appoint  you  in 
that  capacity? 

Mr.  Drake.  No,  sir;  Mr.  Shouts  did,  under  his  general  authority 
as  president,  in  this  present  capacity.  I  was  elected  secretary  and 
treasurer. 

Senator  Morgan.  Yes. 

Mr.  Drake.  The  by-law  provides  that  I  may  hold  more  than  one 
office.  I  had  been,  previously,  vice-president,  when,  by  action  of  the 
President  of  the  United  States,  the  chairman  of  the  Commission  became 
president  of  the  railroad,  by  virtue  of  his  office  in  the  Commission, 
and  the  other  members  of  the  Commission  became  members.  Mr. 
Shouts  became  the  president,  and  the  other  members  became  members 
of  the  board,  and  I  was  relegated  out  of  office. 

Senator  Morgan.  You  say  that  was  by  direction  of  the  President  of 
the  United  States? 

Mr.  Drake.  I  so  understand.  I  believe  that  was  the  source  of 
authority  for  the  change. 

Senator  Morgan.  The  board  never  made  any  such  order? 

Mr.  Drake.  Oh,  my,  no.  The  board  elected  the  members  of  the 
Commission. 

Senator  Morgan.  The  board  never  made  any  order  appointing  you 
as  assistant  to  the  president— to  Mr.  Shouts? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  If  it  was  done  at  all,  it  was  done  by  the  President 
of  the  United  States? 

Mr.  Drake.  It  was  done  by  the  president  of  the  corporation. 

Senator  Morgan.  Is  there  any  faw  or  resolution  or  order  of  the 
president  in  the  files  of  your  company  to  show  any  such  order  as  that? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Was  it  done  orally? 

Mr.  Drake.  It  was  done  orally,  yes,  sir;  and  conununicated  to  the 
board.  It  was  done  between  meetings.  And  I  have  acted  in  that 
capacity  ever  since. 

Senator  Morgan.  That  is  your  title  to  the  powers  tiiat  you  hold 
now  under  the  president? 

Mr.  Drake.  Yes,  sir;  there  are  no  such  powers  vested  in  thesecre- 
tarv  and  treasurer.  The  duties  of  the  secretary  and  treasurer  are 
well  defined. 

Senator  Morgan.  All  those  powers  come  through  a  different  order! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Then,  jou  are  now  present  as  holding  the  pod- 
tion  of  assistant  to  the  president  under  the  orders  of  the  President  of 
the  United  States? 
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Mr.  Drake.  The  president  of  the  company,  sir. 

Senator  Morgan.  Did  you  not  mention  an  order  of  the  President 
of  the  United  Statest 

Mr.  Drake.  I  only  mentioned  an  order  of  the  president  of  the 
company.  1  only  mentioned  the  President  of  the  United  States  when 
I  said  that  the  members  of  the  Commission  became  members  of  the 
board,  and  that  the  chairman  of  the  Commission,  by  virtue  of  his  office, 
became  president  of  the  railroad;  and  it  is  for  that  reason  that  Mr. 
Shonts  is  the  president  of  the  railroad. 

Senator  Morgan.  Then^  Mr.  Shonts  was  not  elected  by  the  board  t 

Mr.  Drake.  Oh,  yes,  sir;  he  was  regularly  elected. 

Senator  Morgan.  What  is  the  necessity  of  an  order  from  the  Presi- 
dent of  the  United  States,  then? 

Mr.  Drake.  I  hope  I  am  not  misstating  in  any  way  the  action  of 
the  President  It  was  understood  that  by  Executive  order  the  mem- 
bers of  the  Commission  were  to  become  members  of  the  board  of 
directors  of  the  Panama  Railroad  Company,  and  that  of  these  members 
of  the  Commission  the  chairman  of  the  Commission  was  to  be  president 
of  the  Panama  Railroad  Company  by  virtue  of  his  office. 

Senator  Morgan.  After  that  Executive  order  was  received  1  suppose 
you  went  through  the  formality  of  an  election  f 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  the  real  power  that  appointed  them  was  the 
order  of  the  President  of  the  United  States? 

Mr.  Drake.  It  could  be  so  construed. 

Senator  Morgan.  I  was  trying  to  find  out  how  the  President  of  the 
United  States  had  any  lawful  authority  to  interfere  with  a  New  York 
corporation.    That  was  my  point. 

Mr.  Drake.  I  imagine  it  was  an  intimation  that  was  carried  out, 
sir:  that  is  all. 

Senator  Morgan.  Well,  sometimes  intimations  are  more  powerful 
than  statutes. 

Mr.  Drake.  I  think  if  70,000  shares  of  stock  of  a  corporation  are 
controlled  or  owned  by  somebody,  what  the  owner  says  is  apt  to 
control. 

Senator  Morgan.  I  do  not  question  the  authority  of  the  President 
of  the  United  States  to  make  such  an  order  for  this  reason 

Mr.  Drake.  I  do  not  like  to  be  misquoted  as  saying  that  he  did 
make  such  an  order.     I  do  not  like  to  make  a  misstatement  in  it. 

Senator  Morgan.  I  am  not  quoting  you  at  all. 

Senator  Taliaferro.  Pardon  me.  Did  you  not  state  in  your  testi- 
mony a  moment  a^o  that  you  understood  that  the  President  of  the 
United  States  had  issued  an  order 

Mr.  Drake.  Not  an  order. 

Senator  Taliaferro  (continuing).  That  the  chairman  of  the  Com- 
mission should  be,  ex  officio,  the  president  of  the  railroad  company? 

Mr.  Drake.  I  do  not  know  that  it  was  an  order.  It  was  a  communi- 
cation. I  did  not  say  an  order.  That  is  what  I  want  to  correct,  if  I 
gave  tiiat  impression. 

Senator  Morgan.  A  communication? 

Mr.  Drake.  Yes,  sir;  a  communication  of  some  kind  was  published 
in  a  letter.  I  think  it  was  a  letter  from  the  President  to  the  Isthmian 
Canal  Commission. 
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Senator  Taliaferbo.  I  was  only  addressing  myself  to  your  sa^gestton 
that  the  Senator  was  not  (jaoting  you  accurately;  that  is  all.  Ido  not 
question  the  President's  right  to  issue  such  an  order. 

Mr.  Dbake.  I  did  not  mean  to  make  the  suggestion  thut  the  S^ia- 
tor  had  misauoted  me.    That  was  an  unfortunate  word. 

Senator  Morgan.  I  was  saying  that  I  do  not  object  to  the  validity 
of  the  President's  order — I  call  it  an  order,  and  it  was  an  order, 
whether  you  think  so  or  not 

Mr.  Drake.  I  simply  did  not  want  to  be  disrespectful  to  the  Presi- 
dent in  stating  a  thing  that  1  do  not  know  absolutely. 

Senator  Morgan.  Well,  we  are  trying  to  respect  the  country  and 
the  law,  as  well  as  the  President,  as  we  go  along,  with  all  due  honor 
to  him  and  to  the  law  and  everything  else  connected  with  tins 
business. 

I  said  that  I  did  not  question  the  power  of  the  President  under  the 
statutes  that  we  have  enacted  for  the  government  of  the  Isthmian 
Canal  Zone  to  make  these  changes  in  this  New  York  corporation. 
Now,  why  ?  It  is  because  the  New  York  corporation  has  no  more  exist- 
ence, in  my  opinion,  to-day,  in  a  legal  sense,  than  something  that 
never  existed.  It  has  been  wiped  out  entirely  by  the  edict  of  the 
United  States  Government,  which  is  the  supreme  law  over  that  corpo- 
ration, which  has  control  and  possession  of  it,  through  the  President 
of  the  United  States  making  these  appointments,  and  the  Hay-Varilla 
treaty,  which  repeals  that  corporation,  in  my  judgment.  I  am  merely 
stating  my  opinion. 

Therefore  1  am  trying  to  trace  up  his  authority  for  interfering  with 
the  New  York  corporation,  and  I  assert  that  he  lias  got  it — not  accord- 
ing to  law,  not  according  to  the  New  York  law  or  to  anything  that 
that  board  may  do  or  might  refuse  to  do.  They  could  not  refuse  his 
action  in  anything  that  he  might  choose  to  direct  them.  If  he  wanted 
to  tell  them  to  turn  their  papers  into  the  fire,  they  could  not  refuse  it 
At  least,  they  would  be  justified  in  burning  them  up  if  he  ordered  them 
to  do  it.  He  is  the  president  of  the  railroad  company  as  well  as  of  the 
United  States. 

I  think  we  have  the  exemplification  of  the  duties  and  powers  of  these 
diflferent  gentlemen  before  the  committee  in  a  pretty  clear  light,  and 
I  will  ask  you  now  to  repeat  to  the  committee  all  of  the  powers  that 
you  execute  without  consultation  with  Mr.  Shouts  or  under  consulta- 
tion with  him  and  such  powers  as  you  have  and  things  you  may  do 
that  he  has  the  right  to  revoke.  Just  describe  your  own  powers,  as 
nearly  as  you  understand  them  and  as  you  execute  them. 

Mr.  Drake.  As  I  am  doing  nowt 

Senator  Morgan.  Yes. 

Mr.  Drake.  I  am  exercising  all  the  powers  of  an  operating  officer 
in  New  York.  I  sign  checks  and  vouchers  and  direct  the  operations 
of  the  company,  all  subject  to  his  approval,  communicating  with  him 
directly  upon  any  question  of  doubt,  for  instructions,  holding  up  any 
effective  action  until  I  have  had  his  approval.  I  consider  that  mj 
authority  is  limited  by  his  approval  of  what  I  may  be  about  to  do, 
except  in  the  ordinary"^  course  of  business  of  the  corporation. 

Senator  Morgan.  As  to  what  you  have  done,  if  that  is  within  the 
o^^inarv  course  of  business,  the  approval  is  a  matter  of  course! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  It  is  approved  unless  objection  is  madell^ 
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Mr.  Drake.  Tes,  sir. 

Senator  Morgan.  But  if  objection  is  made,  the  act  is  not  undone, 
but  your  responsibility  commences.     That  is  now  it  is. 

Air.  Drake.  I  have  been  very  fortunate  in  securing  his  approval, 
so  far. 

Senator  Morgan.  I  have  no  doubt  of  that,  and  I  think  the  railroad 
ooDipany  has  been  very  fortunate  to  have  you. 

Mr.  Drake.  Thank  you^  Senator. 

Senator  Morgan.  That  is  my  view  of  it.  Now,  you  have  had  the 
direction,  therefore,  of  the  purchasing  agent  for  the  railroad  company  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  He  has  been  under  your  control? 

Mr.  Drake.  Not  directly.  So  far  as  purchasing  for  the  account  of 
the  railroad  company  was  concerned,  I  had  absolute  control  over  him 
until  there  was  constituted  by  the  Isthmian  Canal  Commission  a  gen- 
eral purchasing  department,  and  the  appointment  of  a  general  pur- 
chasing officer  was  made,  who  has  charge  of  the  purchasing  for  account 
of  the  Isthmian  Canal  Commission  and  for  the  railroad. 

Senator  Morgan.  Who  is  he? 

Mr.  Drake.  D.  W.  Boss.  He  is  located  in  Washington.  He  has 
the  authority  to  appoint  subordinates  at  different  points  in  the  United 
States,  and  he  availed  himself  of  that  authority  to  appoint  the  previous 
purchasing  agent  of  the  railroad  company  as  his  assistant  in  New  York. 
That  man  is  now  the  assistant  purchasing  agent  and  shipping  agent. 

Senator  Morgan.  As  to  the  railroad,  it  has  not  at  the  present  time 
any  purchasing  afi;ent? 

Mr.  Drake.  On,  yes,  sir. 

Senator  Morgan.  Who  is  he? 

Mr.  Drake.  It  has  no  separate  purchasing  agent.  This  assistant 
purchasing  agent  of  the  general  purchasing  officer 

Senator  Morgan.  I  am  talking  about  a  separate  purchasing  agent, 
,  or  one  that  acts  for  the  railroad  and  for  nobody  else. 

Mr.  Drake.  He  acts  for  the  railroad  alone. 

Senator  Morgan.  Only  for  the  railroad? 

Mr.  Drake.  Not  only  for  the  railroad;  no,  sir.  Well,  even  that  I 
must  qualify.  All  of  the  expenses  of  the  assistant  purchasing  agent's 
office  are  paid,  primarily,  by  the  railroad  company,  out  are  distributed 
two-thirds  to  the  railroaa  company  and  one-third  to  the  Commission, 
because  part  of  his  time  is  taken  up  in  purchasing  or  supervising  ship- 
ments for  the  account  of  the  Commission,  and  the  balance  of  his  time 
is  devoted  entirely  to  the  railroad  company.  Hence  the  railroad  com- 
pany pays  two-thirds  of  the  cost  of  his  office.  Part  of  his  duty  is  to 
purcha^ie  every  item  of  supply  that  is  required  by  the  railroad  com- 
pany anywhere  in  its  plant.  If  a  board  is  required  to  sheathe  the  dock 
with,  the  inspecting  engineer  who  has  to  make  the  repair  has  to  call 
on  him  to  buy  it. 

Senator  Morgan.  Does  the  purchasing  agent  make  purchases  for 
the  Canal  Commission? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  he  keeps  a  separate  account  of  them  ? 

Mr.  Drake.  He  may  do  that;  yes.     u  nder  direction  of  the  general 

Purchasing  agent  he  advertises  for  supplies  for  the  Commission  in 
few  York. 
Senator  Morgan.  That  is,  under  Boss's  directionlgi^i^g^^yGoOQle 
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Mr.  Drake.  Tee,  sir. 

Senator  Morgan.  And  how  does  he  make  the  purchases  for  the 
railroad  company;  under  advertisement? 

Mr.  Drake.  Yes,  sir.  By  resolution  of  the  executive  committee 
all  supplies  of  every  character,  except  such  as  are  needed  immediately 
for  sustenance— perishable  goods,  such  as  eggs,  butter,  vegetables, 
and  things  of  that  kind,  that  have  to  be  furnished  regularly  on  requi- 
sition— are  requisitioned  for  on  a  regular  form.  They  pass  under  my 
eve,  and  if  there  is  anything  extraordinary  about  them,  as  far  as  the 
New  York  end  is  concerned,  I  have  them  corrected,  cut  down,  or 
whatever  may  be  necessary,  and  they  pass  to  him  and  he  parchases 
them. 

Senator  Morgan.  All  requisitions,  therefore,  that  are  made  for 
purchavses 

Mr.  Drake.  For  material  and  supplies. 

Senator  Morgan  (continuing).  For  the  railroad  company  pass 
under  your  eye? 

Mr.  Drake.  Yes,  sir;  but  I  have  a  general  direction — ^1  have  a 
specific  direction  from  the  president  of  the  company  not  to  modify 
requisitions  that  come  from  the  Isthmus,  because  he  holds  them 
responsible  there  for  ordering  what  they  require. 

Senator  Morgan.  But  you  do  modify  those  made  by  the  purchasing 
agent  of  the  railroad  company? 

Mr.  Drake.  Those  made  by  the  steamship  line  or  by  the  New 
York  office. 

Senator  Morgan.  That  is  the  purchasing  agent  of  the  railroad 
company  ? 

Mr.  Drake.  No,  sir;  the  requisitions  are  not  made  by  the  agent 
They  are  forwarded  to  him.  The  requisitions  are  made  by  the  ter- 
minal superintendent  of  the  steamship  line,  for  instance,  or  by  the 
New  York  office. 

Senator  Morgan.  I  am  trying  to  untangle  a  mixture  that  seems  to 
l>e\rather  beyond  nav  power  of  description  or  almost  of  inquiry. 

The  Chairman.  I  tnink  you  are  getting  along  first-rate,  Senator. 

Mr.  Drake.  Do  I  not  answer  your  questions  intelligently  enough, 
Senator,  or  explicitly?    I  would  like  to,  if  I  can. 

Senator  Morgan.  I  wish  you  would.  You  have  got  a  purchasing 
agent  for  the  railroad? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  man  is  under  your  direction  as  to  railroad 
purchases? 

Mr.  Drake.  Yes,  sir;  as  to  railroad  purchases. 

Senator  Morgan.  He  is  also  acting  as  the  purchasing  agent  for  the 
Canal  Commission? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  he  is  under  the  direction  of  the  Canal  Com- 
mission as  to  matters  that  are  confided  to  him  in  that  capacity? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Does  he  keep  separate  accounts? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  He  refers  the^e  vouchers  that  relate  to  the  rail- 
road to  you  for  approval. 

Mr.  Drake.  Yes,  sir. 
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Senator  Moboak.  And  those  that  relate  to  the  canal  he  refers  to  Mr. 
Bosst 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  There  the  separation  takes  placet 

Mr.  Drake.  Tes,  sir. 

Senator  Morgan.  And  he  got  into  this  double  capacity  from  the 
fact  that  he  was  appointed  by  the  Canal  Commission  as  purchasing 
a^nt  in  New  York  for  that  Commission  t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  spoke  of  a  large  amount  of  coal  that  you 
were  going  up  to-morrow  to  see  about  that  had  been  purchased? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  that  exclusively  for  the  railroad? 

Mr.  Drake.  Exclusively  for  the  railroad,  yes;  to  be  supplied  to  the 
Conmiission  at  cost  delivered  on  the  Isthmus,  plus  a  slight  percentage 
for  handling  to  point  of  destination. 

Senator  Morgan.  It  is  bought  for  the  railroad? 

Mr.  Drake.  It  is  bought  for  the  railroad;  yes,  sir. 

Senator  Morgan.  And  to  be  delivered  to  the  Commission  on  the 
Isthmus? 

Mr.  Drake.  As  required;  as  called  for. 

Senator  Morgan.  As  required? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  It  was  not  bought,  then,  for  the  use  of  the  rail- 
road? 

Mr.  Drake.  It  was  bou^t  for  the  use  of  the  railroad  and  for  sale 
to  anybody  who  wants  it.    The  i*ailroad  sells  coal  on  the  Isthmus. 

Senator  Morgan.  Those  coal  purchases  are  made  really  for  the  use 
of  the  Commission? 

Mr.  Drake.  No,  sir;  they  are  made  for  the  account  of  the  railroad 
company,  for  its  own  uses.  The  milroad  company  uses  30,000  tons  a 
year  in  operating  the  railroad  and  the  balance  is  tor  sale  to  the  Com- 
mission, or  to  connecting  carriers,  or  to  consumers  on  the  Isthmus  of 
all  kinds. 

Senator  Morgan.  Then  the  railroad  company  is  engaged  in  buying 
coal  in  the  New  York  markets,  or  wherever  they  can  tind  it,  and  send- 
ing it  to  the  Isthmus  and  selling  it  to  the  Commission? 

Mr.  Drake.  Using  it  first  and  selling  it. 

Senator  Morgan.  But  I  am  talking  about  the  amount  of  coal  they 
are  going  to  dispose  of. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  They  are  selling  it  first  to  the  Commission  and 
next  to  general  consumers? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  To  the  Panamanians? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Or  to  anybody  else  that  wants  to  buy  it? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  there  any  resolution  or  order  of  the  railroad 
directors  or  of  the  executive  committee  that  authorizes  this  purchas- 
ing agent  to  buy  coal  in  the  markets  of  New  York  or  elsewhere,  and 
to  fieU  it  to  the  Isthmian  Canal'  Conmiission  I 
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Mr.  Drake.  Yes,  sir;  there  is  a  re^olatioD  adopted  by  tiie  Isthmian 
Canal  Commission;  I  believe  I  have  the  records;  that  the  railroad 
company  should  buy  all  of  the  coal  used  by  the  Commission. 

Senator  Morgan.  That  is  the  very  point  I  am  trying  to  get  at  I 
want  to  know  what  your  records  show  in  the  direction  of  authorizing 
this  purchasing  agent  of  the  railroad  company  to  buy  coal  for  sale  to 
the  Isthmian  Canal  Commission  or  to  private  purchasers. 

Mr.  Drake.  He  has  nothing  to  do  with  it^  Senator,  excepting  to 
issue  the  proposals  and  get  out  the  forms  under  the  resolution  that 
that  you  will  find  in  the  minutes. 

Senator  Morgan.  I  am  not  asking  about  what  he  does,  but  about 
what  his  powers  are.     Where  does  he  get  his  authority  ? 

Mr.  Drake.  He  got  his  authority  to  invite  bids  and  proposals  from 
me. 

Senator  Morgan.  From  yout 

Mr.  DraIlb.  Yes,  sir. 

Senator  Morgan.  Where  did  von  get  your  authority  to  invite  bids 
and  proposals  for  coal  to  be  sold  to  Uie  isthmian  Canal  Commission! 

Mr.  Drake.  My  authority  was  to  invite  bids  for  coal  to  be  supplied 
to  the  Panama  Railroad  Company  bv  order  of  the  board  of  directors. 
The  executive  oflScers — not  mj^self  particularly,  but  the  executive 
oflScers — were  authorized  to  invite  bios  for  the  supply  of  coal  to  meet 
the  company's  requirements  at  the  Isthmus  for  tne  ensuing  twelve 
months  from  April  1, 1906,  and  those  proposals  were  issued  some  time 
ago  and  are  to  be  opened  to-morrow,  or  rather  the  25th. 

Senator  Morgan.  I  think  you  must  understand,  Mr.  Drake,  what  I 
am  trying  to  get  at.  I  want  to  know  where  the  authority  came  from 
to  anybcwv,  to  you  or  to  the  purchasing  agent  or  anybody  else  con- 
nected with  the  railroad  to  buy  coal  for  the  purpose  of  selling  it  to 
the  Isthmian  Canal  Commission  or  to  private  dealers  on  the  Istnmus. 

Mr.  Drake.  I  do  not  think  that  there  is  any  authority  except  that 
the  railroad  has  been  doing  it  for  forty  vears — selling  to  anybody  who 
wanted  to  buy  coal  of  it,  because  it  is  the  onlv  one  who  has  the  plant 
or  the  means  of  handling  any  quantity  of  coal  on  the  Isthmus^  and  it 
has  been  the  source  of  supply  to  those  who  need  coal  there. 

Senator  Morgan.  This  old  practice  of  forty  years,  then,  is  kept  apf 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Without  change! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  the  railroad  company  is  doing  what  it  used 
to  do — selling  coal  to  the  Isthmian  Canal  (Jompany  ? 

Mr.  Drake.  The  French  Canal  Company  used  to  buy  its  own  coal 
abroad,  except  in  case  of  emergency,  and  then  it  would  buy  it  from 
the  railroad  company;  but  since  the  old  French  Canal  Company  ceased 
operations  the  railroad  company  has  sold  all  the  coal  that  has  been 
sold  on  the  Isthmus. 

Senator  Morgan.  Has  any  order  been  given  to  this  man,  Mr. 
Walker,  who  represents  the  railroad  company,  and  in  his  character  a3 
representative  of  the  railroad  company,  to  buy  coal  to  supply  the 
wants  of  the  Isthmian  Canal  Commission? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  How  do  you  get  the  estimates  of  bow  mnch  coal 
they  will  take! 
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Mr.  Drake.  Allow  me  to  interrupt  for  a  moment,  Senator.  You 
used  the  name  ^^  Walker"  inadvertently.  You  meant  Anderson,  the 
purchaBing  agent  t 

Senator  Moboan.  Yes. 

Mr.  Drake.  You  used  the  name  Walker  inadvertently  t 

Senator  Morgan.  Yes;  I  meant  the  purchasing  agent. 

Mr.  Drake.  We  are  advised  about  the  sailing  of  every  ship  from 
the  Isthmus,  and  by  the  same  cable  we  are  advised  of  the  quantity  of 
coal  they  have  on  hand,  and  we  order  forward  from  the  loading  point 
coal  in  sufficient  quantity  to  keep  them  supplied,  with  a  minimum 
(juantity  on  hand.  The  consumption  of  coal  has  increased  very  rap- 
idly lately,  until  at  times  I  think  they  had  a  minimum  quantity  of  ten 
or  twelve  thousand  tons  on  hand,  and  it  is  being  used  at  the  mte  of 
75,000  or  80,000  or  85,000  tons  a  year. 

Senator  Morgan.  Is  the  railroad  company  furnishing  coal  to  the 
Isthmian  Canal  Commission  on  the  same  terms  that  it  furnished  coal 
formerly  to  the  New  Panama  Canal  Company! 

Mr.  Drake.  Oh,  very  much  cheaper,  sir;  50  percent  less.  It  used 
to  furnish  the  New  Panama  Canal  Company  witn  coal,  for  instance,  at 
$12  at  Panama,  and  $9  alone  the  line  of  the  road,  and  98  at  Colon.  It 
is  selling  it  to  the  present  Commission  at  $5  or  less  than  $&— $4.95 — 
about  $5  at  Colon  and  $6  along  the  line  of  the  road. 

Senator  Morgan.  Before  the  railroad  was  turned  over  to  the  United 
States,  and  the  canal  also,  the  railroad  company  was  doing  a  pretty 
thriving  business  selling  coal  to  the  canal  company,  was  it  nott 

Mr.  Drake.  It  never  sold  any  large  amount,  sir. 

Senator  Morgan.  But  it  sold  for  heavy  prices? 

Mr.  Drake.  It  sold  for  higher  prices  tnan  it  is  selling  for  now;  yes, 
sir:  very  much. 

Senator  Morgan.  It  sold  then  for  about  twice  as  much  as  you  get 
now'i 

Mr.  Drake.  Yes;  but  we  did  not  sell  in  quantity.  We  used  to  order 
10,000  to  50,000  tons,  and  now  we  order  up  to  125,000  tons.  The  canal 
operations  have  increased  the  consumption. 

Senator  Morgan.  What  you  are  losing  in  price  you'^are  making  up 
in  the  quantity  of  the  traffic? 

Mr.  Drake.  Yes,  sir.  There  is  not  much  profit  on  it  now.  We 
are  selling  it  so  cheaply  to  the  Canal  Commission  that  there  is  no 
profit. 

Senator  Morgan.  There  is  not  so  much  profit  to  the  ton,  but  there 
is  more  in  the  i^gregate? 

Mr.  Drake.  There  is  a  great  deal  more  coal,  of  course. 

Senator  Morgan.  It  is  a  bigger  job  and  you  make  more  money 
than  you  did  before  t 

Mr.  Drake.  In  the  aggregate — I  do  not  know,  sir.  I  would  have 
to  find  out  about  that. 

Senator  Morgan.  But  it  certainly  must  be  sot 

Mr.  Drake.  Yes,  sir;  I  should  judge  so. 

Senator  Morgan.  This  purchasing  of  coal  that  is  done  by  the  pur- 
chasing agent  in  New  Yori  is  never  done  for  the  benefit  of  the  Isthmian 
Canal  Commission } 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  It  is  all  made  for  the  benefit  of  the  raUroadt 

Mr.  Drake.  Yes,  sir.  ^^^^^^  ^^  GooqIc 

FO— VOLS— 06 57  ^ 


2840  HnrESTiOATiOK  of  Panama  canal  mattebs. 

Senator  Morgan.  And  then  the  railroad  has  the  control  and  owne^ 
ship  of  the  steamers  that  carry  it  down! 

Mr.  Drake.  No,  sir.  At  the  same  time  that  we  make  a  contract  for 
coal,  so  as  to  know  what  it  is  Roing  to  cost  us  down  there,  we  make  a 
contract  for  transportation  of  all  up  to  the  amount  we  have  purchased, 
so  that  the  combined  cost  of  the  coal  at  the  loading  point  and  its  car- 
riage to  the  Isthmus  represent  the  cost  of  the  coal  laid  down  there. 
So  that  coincidentally  we  have  invited  bids  from  steamship  lines  to 
carry  the  coal  to  the  Isthmus,  and  these  bids  will  be  opened  at  the  same 
time  that  the  bids  for  the  coal  are  opened. 

Senator  Morgan.  You  mean  other  steamship  lines  than  those  owned 
by  the  railroad  company? 

Mr.  Drake.  The  tramp  steamers  carry  it.  They  ai*e  all  foreign 
steamers  that  carry  bunk  cargo  to  the  Isthmus.  American  ships  can 
not  compete. 

Senator  Morgan.  They  are  tramps  t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  They  are  the  men  that  can  not  get  the  issue  of  the 
26  per  cent 

Mr.  Drake.  These  are  heavy  cargo  boats 

Senator  Morgan.  I  understand.  Is  that  coal  bought  for  delivery  in 
Panama  or  Colon! 

Mr.  Drake.  At  Colon. 

Senator  Morgan.  So  that  the  raiboad  takes  it  up  and  charges  freight 
on  it  to  Panama  if  it  has  to  go  that  far! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Or  wherever  it  hauls  it  to  on  the  railroad? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Which  adds  an  additional  charge  of  so  much  a  tool 

Mr.  Drake.  Six  dollars  we  charge  to  the  Commission  for  it  delivered 
anywhere  along  the  line  of  the  road.  Other  people  at  the  ports  just 
beyond,  the  next  port  to  Panama  where  coal  is  sold,  charge  $18  for  a 
very  inferior  coal.  We  send  down  a  high-grade  coal  and  sell  it  for  |6 
to  the  Commission. 

Senator  Morgan.  Under  whose  direction  is  this  coal  purchased! 

Mr.  Drake.  Under  the  authority  of  the  board  of  directors.  The 
executive  officers  are  authorized  by  resolution 

Senator  Morgan.  It  is  purchased  under  your  direction? 

Mr.  Drake.  No,  sir;  X  am  acting  as  an  executive  officer  under  the 
resolution  adopted  by  the  board  of  directors. 

Senator  Morgan.  By  the  board  of  directors  or  the  executive 
committee! 

Mr.  Drake.  By  the  board  of  directors. 

Senator  Morgan.  Do  they  take  an  account  of  all  the  coal  puh^bases 
that  are  made? 

Mr.  Drake.  They  authorize  the  bids.  Under  the  authority  to 
invite  bids  the  final  action  for  making  the  award  would  be  reported 
to  the  president.  My  first  act  after  opening  all  of  the  bids,  both  for 
the  coal  and  for  its  transportation,  would  be  to  have  them  tabulated, 
so  as  to  show  the  results  and  make  a  recommendation  accordingly. 

Senator  Morgan.  Has  the  purchasing  agent  of  the  Panama  Bail- 
road  any  standing  contracts  with  coal  producers  for  the  purchase  of 
coalt 

Mr.  Drake    No,  sir.    The  railroad  company  has  had.      i 
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Senator  Morgan.  With  whomt 

Mr.  Drake.  Last  year  they  bought  coal  for  the  Isthmus  from  the 
Pocahontas  Coal  Company  and  coal  for  its  steamers  in  New  York  from 
the  Berwyn- White  CcmsiI  Company — two  classes  of  coal,  one  for  con- 
sumption on  the  Isthmus  ana  the  other  for  the  consumption  of  the 
steamers. 

Senator  Morgan.  That  coal  was  not  bought  under  biddings  t 

Mr.  Drake.  Oh,  yes,  sir;  always. 

Senator  Morgan.  I  thought  you  said  they  had  a  standing  contract? 

Mr.  Drake.  The  contract  was  entered  into  in  the  spring  of  each 
year  for  the  ensuing  twelve  months.  Now  that  that  contract  is  about 
to  expire  or  has  expired,  because  we  have  used  the  maximum  quan- 
tity, we  have  invited  bids  for  the  supply  for  the  coming  year,  and 
those  bids  are  to  be  opened  to-morrow. 

Senator  Morgan.  And  you  have  no  standing  contract  for  another 
year? 

Mr.  Drake.  Not  now;  but  we  are  getting  our  supply,  fortunately. 
The  strike  threatened  to  cause  trouble  about  the  coal;  but  I  was  able 
to  arrange  with  the  coal  companies  to  continue  furnishing  us  coal,  and 
with  the  carrying  company  to  continue  carrying  coal,  under  authority 
from  Mr.  Shonts,  until  we  were  able  to  make  a  new  contract.  That 
covers  a  period  of  a  week  or  two  weeks. 

Senator  Morgan.  Either  that  purchasing  agent  or  yourself  has  the 
control  of  the  supply  of  coal  for  Isthmian  consumption  through  and 
through,  have  you  not? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Have  the  Isthmian  Canal  Commission  resolved  in 
any  way  or  given  any  intimation  or  notice  that  they  will  buy  coal  for 
themselves  from  anybody  else  except  the  railroad? 

Mr.  Drake.  They  did  last  year.  The  Commission  invited  bids  for 
50,000  tons  of  coal,  to  see  whether  they  could  do  better  than  they  had 
been  doing  with  the  railroad  company  and  they  accepted  a  bid  of  the 
Fairmont  Coal  Company.  That  contract  gave  them  the  right  to  use  a 
minimum  quantity  of  10,000  tons  or  take  the  whole  50,000  tons.  The 
cargoes  were  sent  down  at  $3.70  per  ton  delivered  down  there,  which 
was  about  80  cents  a  ton  cheaper  than  the  cost  of  the  coal  we  had  been 
sending  down. 

After  very  exhaustive  tests  of  the  result  of  operating  with  that 
coal,  the  general  manager  advised  that,  if  possible,  the  contract  be 
canceled.  It  had  meanwhile  been  transferred  to  the  railroad  company 
by  the  Commission,  and  by  agreement  with  the  Fairmont  Company  it 
was  canceled.    The  conclusion,  in  a  very  exhaustive  report  from  the 

feneral  manager,  Mr.  Stevens,  was  that  to  be  equal  in  value  to  the 
'ocahontas  coal,  that  was  costing  $4.96,  the  Fairmont  coal  should  have 
cost  $3.48  instead  of  $3.70;  so  that  the  higher-priced  coal  was  more 
effective,  and  it  has  continued  to  be  used. 

Senator  Morgan.  So  that  you  gave  up  that  contract  and  went  back 
to  the  Pocahontas  coal? 

Mr.  Drake.  The  Commission  ^ve  up  the  onlv  coal  contract  it  had 
and  resumed  the  practice  of  buying  coal  from  tne  railroad  company. 

Senator  Morgan.  If  the  railroad  was  purchasing  on  its  own  account 
And  for  sale  to  private  i)arties,  as  well  as  to  the  Isthmian  Canal  Com- 
mission, why  would  it  give  up  that  advantage? 

Mr.  Drake.  There  is  no  reason  why  it  should,  ^ir.  ^^^Qqqq\^ 
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Senator  Morgan.  Is  it  not  a  fact  that  the  railroad  company  under 
your  administration  is  absolutely  under  the  control  and  oir^tioii  of 
the  Isthmian  Canal  Commission! 

Mr.  Drake.  The  Isthmian  Canal  Commission  constitutes  a  majority 
of  our  board  of  directors. 

Senator  Morgan.  I  am  not  asking  you  that  I  just  asked  if  what 
I  have  stated  is  not  actually  the  fact? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  are  practically  under  the  control  of  the  Isth- 
mian Canal  Commission! 

Mr.  Drake.  Absolutely. 

Senator  Morgan.  You  would  feel  obliged  to  obey  any  order  timt 
they  give  youf 

Mr.  Drake.  Why,  of  course. 

Senator  Morgan.  That  seems  to  identify  the  two  establishmeDts 
pretty  closely  so  far  as  you  are  concerned. 

Mr.  Drake.  Of  course,  Senator,  you  will  understand  that  it  is  an 
effect.  The  seven  members  of  the  Commission  are  members  of  oar 
board,  which  consists  of  thirteen  members 

Senator  Morgan.  I  can  see  the  effect,  all  right,  but  I  can  see  the 
cause  Just  as  well,  and  I  do  not  lose  sight  of  the  cause  by  looking  at 
the  effect 

Mr.  Drake.  If  I  received  an  order  from  the  Isthmian  Qinal  Com- 
mission to  do  anything  in  the  railroad  company  I  would  not  do  it  until 
I  received  it  from  Mr.  Shonts  as  president. 

Senator  Morgan.  I  only  wish  to  say  that  I  do  not  see  any  common 
sense  or  business  sense,  or  any  fairness  in  keeping  up  this  phantasm, 
this  imaginary  corporation,  to  stand  in  the  way  and  to  do  all  the  business 
that  the  Isthmian  Canal  Company  should  do  for  itself.  That  is  my 
opinion  about  that  situation,  and  that  is  what  I  am  trying  to  prove. 

Senator  Taliaferro.  May  I  ask  a  question  here.  Senator! 

Senator  Morgan.  Certainly. 

Senator  Taliaferro.  Mr.  Drake,  I  notice  in  the  minutes  of  the 
board  of  directors'  meeting  of  April  29,  1903,  this  authorization 
[reading]: 

'*  General  Counsel  Cromwell  presented  the  following  resolution, 
which,  upon  his  motion,  was  duly  and  unanimously  adopted,  namely: 

^^HesoU'edy  That  the  first  and  second  vice-presidents  of  this  company 
be,  and  they  are  hereby,  appointed  a  special  committee  to  inquire  into 
all  matters  of  unsettled  account,  claims,  demands,  or  liabilities  of  any 
nature  whatsoever,  if  any  exist,  upon  the  part  of  the  Panama  Railroad 
Company  against  the  New  Panama  Canal  Company,  or  upon  the  part 
of  the  said  company  against  said  railroad  company,  and  to  audit, 
adjust,  state,  ana  agree  upon  with  the  said  canal  company  any  and  all 
such  unsettled  accounts,  claims,  demands,  or  liabilities,  and  agree  with 
said  company  upon  the  method  of  payment  or  discharge  of  me  same, 
if  any  exist,  ana  to  report  to  the  board  their  action  in  the  premis^.'^ 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Do  you  recall  thatt 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  was  the  date  of  that,  Senator  I 

Senator  Tauaferro.  April  9,  1903. 

Senator  Morgan.  A  year  before  we  got  possession) 

Senator  Tauaferro.  Yes.    Has  any  report  been  made,  Mr.  Drake! 
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Mr.  Drakb.  Yes,  sir.  The  members  of  that  committee  were  Mr. 
Whaley,  the  vice-president,  in  Paris,  and  myself,  the  second  vice-presi- 
dent, in  New  York.  The  report  was  made  and  filed.  Before  that 
rej^Tt  was  adopted  it  had  been  well  established  that  there  were  no 
claims  existing.  It  was  with  the  purpose  of  absolutely  establishing 
the  fact  by  verification  of  accounts,  by  the  rendition  of  accounts  by 
and  between  the  two  companies  covering  all  classes  of  items,  and  with 
the  hope  of  establishing  the  fact  that  that  had  been  done,  that  this 
committee  was  appointed.  The  committee  acted  and  made  a  report 
which  is  on  file,  snowing  that  all  claims  of  every  kind  between  the  two 
companies  had  been  absolutely  settled  and  that  no  claim  existed  one 
against  the  other  of  any  nature  whatever. 

Senator  Taliaferro.  Where  is  that  report! 

Mr.  Drake.  It  should  be  embodied  in  the  minutes  there.  Is  it  nott 
Have  you  looked? 

Senator  Taliaferro.  I  have  not  examined  them. 

Mr.  Drake.  It  should  be  embodied  in  the  minutes,  and  I  presume 
it  is.    If  it  is  not,  it  is  on  file  with  all  the  reports. 

Senator  Taliaferro.  Will  you  look  over  the  minutes  at  your  con- 
venience and  see  if  it  is  embodied  in  them,  and  if  it  is  not,  will  you  see 
that  the  committee  receives  a  copy  of  itt 

Mr.  Drake.  Yes,  sir. 

(The  committee  thereupon  took  the  usual  noon  recess  until  2  o'clock 
p.  m.) 

after  recess* 
TESUMONT  OF  EBWABD  A.  DBAKE,  ESQ. — Continued. 

Senator  Morgan.  Mr.  Drake,  you  have  mentioned  the  terms  upK>n 
which  this  coal  was  furnished  by  the  railway  company  to  the  Isthmian 
CSanal  Commission — ^you  mentioned  the  terms t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  were  they  t 

Mr.  Drake.  It  was  sold  at  cost  at  Colon,  plus  a  slight  percentage 
for  handling  on  the  railroad— cost  delivered  at  Colon  to  the  railro^, 
plus  20  cents,  I  think  it  is,  for  cost  of  handling. 

Senator  Morgan.  By  that  you  mean  the  charge  for  freight? 

Mr.  Drake.  The  cost  of  the  coal  plus  the  cost  of  the  freight  to 
Colon,  and  20  cents. 

Senator  Morgan.  Twenty  cents  a  ton! 

Mr.  Drake.  Twentv  cents  a  ton;  yes,  sir. 

Senator  Morgan.  That  was  to  cover  expenses! 

Mr.  Drake.  To  cover  expenses  of  taking  it  from  the  ship,  putting 
it  on  cars,  and  carrying  it— that  is,  at  Colon.  Along  the  hue  of  the 
road  and  at  Panama,  which  is  beyond  Colon,  the  price  is  $6  a  ton. 

Senator  Morgan.  The  price  was  fixed  at  $6! 

Mr.  Drake.  Six  dollars  along  the  line  of  road  and  at  Panama. 

Senator  Morgan.  And  at  Panama;  and  what  was  it  at  Colon! 

Mr.  Drake.  At  Colon  it  is  the  cost  delivered  at  Colon,  plus  about 
30  cents.  That  is,  if  the  coal  cost  $2.65  f.  o.  b.  at  Norfolk,  and  cost 
us  $1.65  to  carry  down,  there  would  be  5  cents  for  insurance  and 
loss,  and  that  would  make  the  coal  cost  us  $4.35  delivered.  The 
coal  would  be  sold  to  the  Commbsion  at  $1.55  at  Colon,  and  it  would 
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oe  sold  to  the  Commission  at  Panama  at  $6  and  at  any  point  between 
Colon  and  Panama.  That  would  be  the  difference  to  cover  the  cost  of 
the  loading  on  the  car  and  the  hauling  to  the  point  where  it  is  deliy- 
ered,  the  purpose  being  to  have  the  coal  delivered  to  the  Commission 
as  near  cost  as  possible. 

Senator  Moroan.  As  near  what  you  paid  the  mines  for  it  as  possible! 

Mr.  Drake.  Yes,  sir;  and  the  expense  of  carrying  it  down  tbere. 

Senator  Morgan.  I  suppose  you  are  familiar  with  all  of  these  pur- 
chases of  coal? 

Mr.  Drake.  Yes,  sir;  I  have  made  them,  or  superintended  them, 
for  years. 

Senator  Morgan.  Are  your  contracts  with  the  mines? 

Mr.  Drake.  Not  directly;  our  contracts  are  with  the  representa- 
tives of  the  miners,  the  agents.  That  would  be  indirectly  with  the 
mines. 

Senator  Morgan.  That  is  what  I  mean. 

Mr.  Drake.  Yes,  sir.  Our  contracts  have  been  to  deliver  us  any 
amount  of  coal  we  call  for  during  twelve  months  between  a  minimum 
amount  and  a  maximum  amount  aboard  ships  that  we  send  there  for  it 
at  a  contract  price. 

Senator  Morgan.  Between  a  minimum  and  a  maximum? 

Mr.  Drake.  Of  quantity. 

Senator  Morgan.  Of  quantity? 

Mr.  Drake.  Yes,  sir.  We  need  not  take  any  more  than  the  mini- 
mum if  we  want  to.  If  we  can  do  better  during  the  year  after  we 
reach  the  minimum,  we  are  at  liberty  to  do  so. 

Senator  Morgan.  How  many  mining  companies  did  you  have  con- 
tracts with? 

Mr.  Drake.  One  onlv,  sir. 

Senator  Morgan.  What  was  that? 

Mr.  Drake.  The  Pocahontas  Coal  Company. 

Senator  Morgan.  Has  that  been  so  ever  since  the  Commission  went 
into  possession  of  the  railroad? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  have  bought  your  supplies  entirely  from  the 
Pocahontas  company? 

Mr.  Drake.  les,  sir. 

Senator  Morgan.  Was  that  done  under  biddings? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Were  there  competitors  in  the  biddings? 

Mr.  Drake.  Always. 

Senator  Morgan.  How  many  years  has  the  Pocahontas  company 
had  the  control  of  this  business? 

Mr.  Drake.  We  have  bought  Pocahontas  coal  almost  exclusively 
for  six  or  eight  years,  because  it  is  established — we  supply  coal  to 
the  vessels  of  the  United  States  Navy,  we  supply  coal  to  the  Isthmian 
Commission,  we  supply  coal  to  steamship  lines  on  the  other  side,  and 
they  all  require  a  high-grade  coal ;  and  the  Pocahontas  coal  is  recog- 
nizedly  the  highest  grade  or  the  best  quality,  the  most  effective  steam 
coal  to  be  obtained  in  this  country. 

Senator  Morgan.  Now,  commencing  from  May,  1904:,  down  to  the 
present  time,  taking  the  annual  arrangements,  now  much  coal  hare 
you  bought  each  year  from  the  Pocahontas  Company? 
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Mr.  Drake.  I  think  we  bought  up  to  60,000  tons  in  the  year  1904-6, 
and  we  have  bought  66,000  tons  in  the  year  1906-6. 

Senator  Morgan.  Was  that  the  entire  supply  that  you  made  to  the 
Isthmian  Oanal  Commission) 

Mr.  Drake.  That  was  the  entire  supply  that  we  purchased  for  the 
railroad  company,  out  of  which  the  Isthmian  Canal  Commission  was 
supplied. 

Senator  Morgan.  Did  the  steamers  on  the  other  side  get  some  of 
that  coal? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  it  was  all  covered  in  this  66,000  tons! 

Mr.  Drake.  Yes,  sir;  so  far.  But  the  rapid  increase  in  consump- 
tion has  come  within  the  last  few  months,  because  the  canal  operations 
have  been  more  active. 

Senator  Morgan.  In  the  biddings  that  you  are  going  to  open  to- 
morrow what  amount  of  coal  do  you  call  for? 

Mr.  Drake.  We  call  for  up  to  126,000  tons,  because  we  expect  that 
during  the  coming  year  we  will  require  more  than  we  have  at  any 
time  heretofore. 

Senator  Morgan.  Has  the  Pocahontas  company  maintained  regu- 
larity of  prices  with  jrou? 

Mr.  Drake.  Yes,  sir;  they  have  a  uniform  price  at  the  time  they 
make  the  contract. 

Senator  Morgan.  What  is  that? 

Mr.  Drake.  The  price  last  year  was  $2.60  from  April  to  October 
and  $2.66  from  Octooer  to  April. 

Senator  Morgan.  Delivered  where? 

Mr.  Drake.  At  Norfolk;  on  board  steamers  at  Norfolk. 

Senator  Morgan.  Norfolk,  Va.  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  On  board  of  whose  steamers? 

Mr.  Drake.  On  board  of  the  steamers  that  we  send  there,  under 
our  transportation  contract,  to  carry  to  the  Isthmus. 

Senator  Morgan.  You  send  your  own  steamers  there? 

Mr.  Drake.  Not  our  steamers;  no,  sir. 

Senator  Morgan.  You  charter  steamers? 

Mr.  Drake.  No;  we  make  a  tonnage  contract  with  a  firm  that  have 
steamers,  and  they  send  their  steamers  there  under  that  contract. 

Senator  Morgan.  What  firm  is  that? 

Mr.  Drake.  For  the  last  two  or  three  years  it  has  been  with  the 
Earn  line — the  Earn  Steamship  Line. 

Senator  Morgan.  Is  that  a  line  sailing  under  the  American  flag? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  It  is  a  foreign  line? 

Mr.  Drake.  It  sails  under  a  foreign  flag,  sir;  different  nationalities; 
whatever  ships  they  have  under  charter. 

Senator  Morgan.  Do  you  charter  these  ships,  or  get  the  contracts 
for  freights,  under  biddings? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Annual  biddings? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  let  out  a  contract  for  a  year! 

Mr.  Drake.  Yes,  sir. 
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Senator  Morgan.  So  you  boy  the  coal  under  annual  contracts,  and 
you  let  out  the  transportation  under  annual  contracts? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  do  not  carry  any  of  it  on  your  own  shipsi 

Mr.  Drake.  No,  sir.  From  these  foreign  lines  we  get  very  low 
rates,  because  the  lines  are  engaged  in  bringing  homeward  to  the 
United  States  ore,  manganese  ore  from  the  south  of  Cuba;  this  gives 
them  a  cargo  out,  and  the  ore  makes  their  cargo  home;  so  that  the 
Ebltu  Line  nave  that  business  to  the  exclusion  of  all  others.  They 
have  a  very  large  contract  of  that  kind,  and  thev  are  able  to  mi^e  as 
lower  prices.  For  instance,  last  vear  they  made  a  price  of  $1.^  a 
ton  against  other  bids  ranging  as  high  as  $2;  and  this  year  they  hare 
made  a  price  so  far  of  $1.65  against  fl.90  to  $2  with  all  me  other  lines. 
So  we  accepted  a  contract  witn  them  and  have  continued  it. 

Senator  Morgan.  What  did  you  pay  the  first  year  that  the  Commis- 
sion was  there  for  freights! 

Mr.  Drake.  $1.46. 

Senator  Morgan.  Then  the  second  year  how  much! 

Mr.  Drake.  $1.60. 

Senator  Morgan.  What  are  you  going  to  pay  next  year? 

Mr.  Drake.  I  do  not  know  j^et,  sir,  until  the  bids  are  opened,  until 
the  awards  are  made.  Ad  interim,  in  the  interval,  we  are  paying  $1.65. 
The  price  to  Colon  is  very  much  nigher  in  the  open  market,  but  we 
expect  to  be  able  to  make  a  contract  at  $1.65. 

Senator  Morgan.  With  this  same  company  t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  expect  to  make  a  contract  with  the  Pocahontas 
Company  on  the  same  basis  that  you  had  last  year,  do  you? 

Mr.  Drake.  No,  sir.  I  believe  coal  has  advanced  somewhat  lately— 
5  or  10  cents  a  ton. 

Senator  Morgan.  Yes.  You  expect  that  their  bid  will  be  the  top 
of  th^  market  for  their  coal  f 

Mr.  Drake.  Yes,  sir — as  low  as  to  anybody.  They  make  a  uni- 
form price  to  everybody.    They  never  vary  it  at  all. 

Senator  Morgan.  They  sell  to  every  comer  at  the  same  price? 

Mr.  Drake.  Yes,  sir.  Our  only  advantage  is  in  preference  as  to 
delivery  and  regular  service,  because  we  require  so  much. 

Senator  Morgan.  These  coals  are  not  delivered  in  New  York,  tiieo, 
before  they  are  shipped  to  Colon? 

Mr.  Drake.  No,  sir.  We  invite  bids  at  all  loading  points — Mobile, 
or  anywhere  where  coal  could  be  delivered,  at  any  Atlantic  or  Gulf 
ports.  We  require  that  thev  shall  furnish  an  analysis  of  their  coaK 
and  give  us  the  price  and  the  option  to  take  as  much  as  we  want  or 
125,(X)0  tons,  deliverable,  as  we  call  for  it,  to  steamers  that  we  send 
there  for  it. 

Senator  Morgan.  I  suppose  you  know  to-day  that  the  Pocahontas 
Company  will  get  the  contract  to-morrow? 

Mr.  Drake.  No;  I  do  not  I  know  this,  that  the  Pocahontas  coal 
is  specified  by  the  United  States  Navy.  We  have  a  contract  with  the 
United  States  Navy  to  supply  the  naval  vessels  with  coal.  \ 

Senator  Morgan.  And  tney  specify  Pocahontas  coal  ? 

Mr.  Drake.  And  they  specify  Pocahontas  coal,  because  123  United 
States  captains  out  of  127  reported  that  the  tests  of  the  Pocahontas 
coal  showed  the  highest  grade  of  efficiency,  and  for  that  reason  it  is 
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preferred  as  a  naval  ooaL  We  prefer  it  for  the  same  reason  that  the 
Navy  Department  prefers  it  1  am  not  advertising  the  coal;  I  am 
only  justifying  the  use  of  it 

l^nator  Morgan.  What  reason  exists  why  this  railroad  company 
should  buy  coal  for  the  Navy  I 

Mr.  Drake.  The  Navy  avail  themselves  of  our  having  it  there  to 
supply  their  vessels.  They  make  a  contract  with  the  railroad  company , 
the  same  as  they  do  at  all  coaling  points  all  over  the  world;  thev  pub- 
lish them  annually;  it  is  a  regular  public  document.  They  publish  a 
notice  to  the  United  States  naval  officers  that  they  can  obtain  coal  at 
different  points,  under  arrangements  made  by  the  Navy  Department, 
of  such  a  quality  and  at  such  a  price,  and  that  if  that  quality  of  coal  is 
sold  at  that  point  any  cheaper  during  the  year  they  must  get  it  cheaper. 

Senator  Morgan.  About  how  many  tons  during  each  of  these  two 
years  has  the  Navy  taken  from  yout 

Mr.  Drake.  Various  amounts,  sir;  I  do  not  know  exactly.  During 
troublous  times  down  there  they  took  a  great  deal.  During  the  time 
of  the  strike,  when  the  White  Squadron  went  down  to  the  Caribbean, 
they  relied  almost  entirely  upon  our  people.  We  had  a  very  large 
supply  on  hand,  and  they  went  there  because  they  could  not  get  coal 
elsewhere.  But  we  have  a  regular  contract  with  the  Government  for 
supplying  naval  vessels,  and  we  are  expected  to  supply  them  all  that 
thev  call  for. 

I^nator  Morgan.  Is  the  railroad  company  supplying  coal  to  the 
steamers  down  there  in  the  Caribbean,  as  well  as  at  (jolon? 

Mr.  Drake.  Colon  is  on  the  Caribbean,  sir. 

Senator  Morgan.  I  know  it  is  on  the  Caribbean;  but  I  speak  of  the 
balance.     Do  they  supply  the  fleet  in  the  Caribbean? 

Mr.  Drake.  Only  wnen  they  go  to  Colon  for  it;  that  is  all,  sir. 

Senator  Morgan.  They  supply  the  station  at  Colon? 

Mr.  Drake.  That  is  all,  sir. 

Senator  Morgan.  No  more? 

Mr.  Drake.  No  more. 

Senator  Morgan.  But  they  supply  the  steamers  that  run  under 
your  traffic  arrangements  on  the  FEtcific. 

Mr.  Drake.  On  the  Pacific,  if  they  call  for  it.  If  they  call  for  it 
thev  get  it,  sir,  but  at  a  much  higher  price. 

^nator  Morgan.  You  have  an  understanding  with  them  that  they 
will  call  for  it? 

Mr.  Drake.  Yes;  that  they  may  call  for  it. 

Senator  Morgan.  Have  you  any  understanding  with  them  that  you 
will  supply  them? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  they  will  take  it? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  is  a  contract,  is  it  not! 

Mr.  Drake.  No,  sir;  just  an  understanding.  We  are  not  obliged  to 
supply  them  at  all.  When  they  call  for  the  coal  and  we  have  it  for 
them  we  give  it  to  them.  There  is  no  obligation  at  all,  but  we  do  give 
it  to  them. 

%nator  Morgan.  You  take  pains  to  be  always  ready  to  supply  the 
coal? 

Mr.  Drake.  We  try  to. 

Senator  Morgan,  les.     You  make  a  profit  out  of  it?     r^^^^T^ 
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Mr.  Dbake.  Yes,  sir. 

Senator  Mobqan.  How  much  a  ton  do  yoa  charge  them  for  tliat 
coal? 

Mr.  Dbake.  The  coal  on  the  Pacific  is  delivered  into  lighters,  so 
there  is  an  extra  service  performed,  and  we  charge  them  $8.75  per 
ton. 

Senator  Morgan.  How  much  is  that  above  the  price  for  which  yoa 
sell  it  to  the  canal  I 

Mr.  Drake.  One  dollar  and  seventy -five  cents. 

Senator  Morgan.  $1.75  a  ton! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  How  much  is  it  above  the  price  that  you  sell  it 
for  to  the  citizens  of  Panama? 

Mr.  Drake.  Oh,  it  is  lower.  We  do  not  sell  much  to  the  citizeoa 
of  Panama;  just  in  small  quantities. 

Senator  Morgan.  But  you  do  sell  itt 

Mr.  Drake.  We  do  sell  it  at  various  prices,  up  to  $10. 

Senator  Morgan.  Have  you  any  competitors  in  the  coal  market  at 
Colon! 

Mr.  Drake.  No,  sir;  no  one. 

Senator  Morgan.  You  have  the  entire  business! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Both  for  citizens  and  Pacific  steamers,  and  naval 
steamers.  United  States  steamers,  and  the  canal! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  It  is  all  in  the  hands  of  this  railroad  corporation! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  manage  the  whole  business? 

Mr.  Drake.  Not  selling  down  there;  I  do  not  have  anything  to  do 
with  the  selling  or  delivery  down  there. 

Senator  Morgan.  But  I  mean  you  manage  the  purchasing  of  the 
whole  business! 

Mr.  Drake.  Oh,  yes,  sir. 

Senator  Morgan.  So  you  do  the  whole  of  it  up  here,  virtually ! 

Mr.  Drake.  Yes,  sir;  that  is,  the  railroad  company  does  it  up  here. 
The  railroad  company  does  it.  I  do  not  do  all  of  it.  I  have  control 
of  it,  though;  I  have  charge  of  it 

Senator  MORGAN.  Well,  I  mean,  it  is  under  your  control! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  your  steamei-s  never  take  any  of  it  out! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  They  always  carry  it  on  these  hulks! 

Mr.  Drake.  These  tramps;  yes,  sir. 

Senator  Morgan.  Are  they  sailing  ships,  or  not! 

Mr.  Drake.  They  are  steam  vessels,  sir. 

Senator  Morgan.  Who  regulates  the  price  of  freights  between  New 
York  and  Colon  on  your  steamers! 

Mr.  Drake.  The  traflSc  manager. 

Senator  Morgan.  The  traffic  manager! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Are  they  always  up  with  the  market,  or  below  f 

Mr.  Drake.  They  are  always  up  with  the  market.  We  have  a 
regular  tariff  that  we  chi  rge  for  everybody. 
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Senator  Morgan.  Bat  you  modify  that  to  suit  the  market,  do  you 
not? 

Mr.  Drake.  It  does  not  change.  If  there  is  competition,  and  it  is 
necessary  to  make  lower  rates  to  get  business,  if  we  are  short  of  busi- 
ness and  he  can  get  a  cargo  by  making  a  lower  rate,  he  would  do  it. 

Senator  Morgan.  He  has  done  it,  has  he  nott 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  On  frequent  occasions? 

Mr.  Drake.  Well,  I  do  not  think  it  has  been  necessary  to  do  it  fre- 
quently, because  the  business  is  not  large. 

Senator  Morgan.  Then  your  purchasing  agent  is  in  the  market  at 
New  York  for  freights? 

Mr.  Drake.  No,  sir — the  traflBc  manager,  I  said. 

Senator  Morgan.  I  mean  your  traflSc  manager? 

Mr.  Drake.  Oh,  yes,  sir. 

Senator  Morgan.  He  is  in  the  market  for  getting  goods  for  ship- 
ment? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  your  steamers  ^nerally  go  out  loaded? 

Mr.  Drake.  They  go  out  full;  yes,  sir. 

Senator  Morgan.  How  do  they  come  back? 

Mr.  DitAKE.  Recently  they  have  been  coming  back  very  light, 
because  the  business  has  fallen  off  from  the  west  coast,  and  because 
the  business  has  been  divided  by  these  other  lines  that  have  been  put  in. 

Senator  Morgan.  Which  lines— these  lines  that  you  mentioned  a 
while  ago? 

Mr.  Drake.  The  Hamburg- American  and  the  Royal  Mail  Steam 
Packet  Company. 

Senator  Morgan.  Those  that  have  the  right  to  transport  freight  at 
25  per  cent  of  the  income  charges? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  those  ships  are  in  competition  with  those  of 
the  railroad  now? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  sometimes  the  market  drops,  the  rate  of 
freights? 

Mr.  Drake.  No;  sometimes — we  can  not  control  what  they  do,  and 
they  may  offer  inducements.  They  undertake  to  maintain  rates; 
they  undertake  to  charge  the  same  rates  that  we  do,  but  they  can  make 
ooncessions  or  allowances  that  we  can  not. 

Senator  Morgan.  And  they  do  it? 

Mr.  Drake.  They  do  it,  in  the  shape— we  imagine  or  understand 
that  they  do  it  by  paying  commissions. 

Senator  Morgan.  Those  are  rebates? 

Mr.  Drake.  No;  they  are  commissions  to  the  agents  to  procure 
business  for  them,  Very  often  the  agents  of  the  steamship  lines  are 
merchants  themselves,  and  they  are  aUowed  a  commission  for  getting 
the  business  for  the  other  line.     We  can  not  do  that. 

Senator  Morgan.  What  kind  of  freight  do  you  tak^  out  *rom  New 
York  to  Ciolon? 

Mr.  Drake.  All  classes  of  freight,  sir.  We  carry  out  all  classes  of 
material  for  the  Isthmian  Canal  Commission;  all  of  the  supplies  of  the 
railroad  company;  all  freight  consigned  to  the  Isthmus  by  the  ship- 
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piDg  public,  and  all  freight  shipped  to  the  west  coast  of  North  and 
South  America  and  to  San  Francisco. 

Senator  Morgan.  You  carry  the  material  that  is  to  be  used,  all  of 
the  supplies  that  are  to  be  uscid,  by  the  railway  and  also  by  the  Canal 
Commission  t    You  ship  all  of  that  on  your  own  vessels  t 

Mr.  Drake.  Yes,  sir;  all  except  what  is  bought  by  the  purchasing 
department  of  the  CommissioOy  d!eliyered  at  the  Isthmus  in  some  other 
way. 

Senator  Morgan.  Yes. 

Mr.  Drake.  We  carry  all  that  is  consigned  to  our  line. 

Senator  Morgan.  Yes.  The  railroad  company  has  a  pretty  large 
income  from  this  property  in  which  the  Government  is  not  interested! 

Mr.  Drake.  It  dia  have;  it  has  not  had  recently.  The  rates  over 
the  railroad  and  the  rates  over  the  steamship  line  for  account  of  the 
Commission  were  reduced  very  materially  by  Mr.  Wallace  when  he 
was  the  vice-president  and  general  manager,  at  the  same  time  that  he 
was  chief  engineer  of  the  canal,  with  a  view  to  reducing  the  cost  of 
canal  construction;  and  that  business  was  very  unremunerative  to  the 
railroad  and  to  the  steamship  line.  The  rates  were  cut  very  seriously, 
his  idea  being,  as  he  expressed  it — I  believe  he  has  expressed  it  here— 
that  the  railroad,  in  its  operation  now,  should  approximate  as  nearly 
as  possible  to  the  conditions  that  would  prevail  when  the  canal  was  fin- 
ished. He  said  that  he  did  not  care  whether  the  railroad  made  a  profit 
or  not.  During  the  time  that  those  reductions  were  in  force  the 
steamship  line  did  not  make  money  out  of  that  business.  Recently, 
because  of  the  effect  on  the  business,  those  rates  have  been  restored. 

Senator  Morgan.  Then  the  other  supplies  besides  the  coal  that  was 
bought  for  the  use  of  the  railway  company,  and  also  for  the  use  of 
the  canal,  are  deliverable  at  New  xorki 

Mr.  Drake.  Some  of  them  are  delivered  at  New  York, 

Senator  Morgan.  How  about  the  great  bulk  of  it} 

Mr.  Drake.  You  mean  the  bulk  that  is  bought  for  the  railroad  for 
sale  to  the  canal? 

Senator  Morgan.  Yes. 

Mr.  Drake.  The  great  bulk  of  it  is  bought  delivered  to  our 
steamers  here,  bought  f .  o.  b.  New  York — all  perishable  material  and 
consumable  stores. 

Senator  Morgan.  Does  your  purchasing  agent  there  buy  in  any 
other  market  besides  New  xorkf 

Mr.  Drake.  All  over  the  United  States  and  Europe — anywhere 
where  he  can  buy  the  cheapest. 

Senator  Morgan.  Well,  does  he  buy! 

Mr.  Drake.  Yes,  sir.  He  just  bought,  the  other  day,  $40,000 
worth  of  iron  in  Europe? 

Senator  Morgan.  In  Eurojje? 

Mr.  Drake.  Yes,  sir;  and  just  before  I  came  away  he  was  placing 
another  contract  abroad. 

Senator  Morgan.  What  kind  of  iron  was  that! 

Mr.  Drake.  Miscellaneous — all  gittdes  of  iron. 

Senator  Morgan.  All  trades? 

Mr.  Drake.  Yes,  sirj  bar  iron  principallv. 

Senator  Morgan.  Principally  bar  iron.     What  did  it  coetl 

Mr.  Drake.  I  do  not  know,  sir. 
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Senator  Morgan.  Yon  do  not  know  I 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  have  not  audited  that  purchase  yetl 

Mr.  Drake.  Well,  if  I  had  I  would  not  remember  it,  sir.  It  was 
competitive,  and  an  award  was  made.  I  can  not  carry  everythinfr  in 
my  mind,  sir. 

Senator  Morgan.  You  found  a  cheaper  market  in  Europe  than  you 
coold  find  in  the  United  States  t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Or  than  you  could  find  in  New  York — which 
wasitt 

Mr.  Drake.^  Anywhere,  fie  bought  the  material  delivered  at 
Colon  cheaper  in  Europe  than  he  coula  buy  it  anywhere  else. 

Senator  Hopkins.  What  material  t 

Mr.  Drake.  Bar  iron. 

Senator  Morgan.  All  descriptions  of  bar  iron  used  down  there. 
Well,  do  you  buy  any  provisions,  food,  or  anything  of  that  sort  for 
the  Isthmus  f 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Clothingt 

Mr.  Drake.  Everything — anything  that  is  called  for  by  our  com- 
missary department.  The  commissary  department  of  the  railroad  is 
a  very  large  plant  now,  and  we  buy  everything  that  is  called  for,  for 
sale  to  the  employees  of  the  railroad  company  or  of  the  Commission. 

Senator  Morgan.  Then  the  purchasing  agent  of  the  railroad  com- 
panv  buys  for  the  CJommission  and  also  for  the  railroad? 

Mr.  Drake,  fie  buys  for  the  railroad  company's  commissaries,  sir, 
which  sell  down  there  to  the  employees  of  the  railroad  and  of  the  Com- 
mission. The  railroad  company  is  conducting  the  commissary  depart- 
ment entirelv. 

Senator  Morgan.  Entirely? 

Mr.  Drake.  Entirely^  yes,  sir. 

Senator  Morgan.  Domg  all  the  feeding  that  is  done  there  of  the 
laborers  on  the  canal? 

Mr.  Drake.  Selling  all  that  is  sold  for  account  of  the  railroad  com- 
pany.    They  do  not  have  to  buy  there;  they  may.  though. 

Senator  Morgan.  They  do  not  have  to  buy  at  tne  commissaries,  you 
mean? 

Mr.  Drake.  They  are  not  obliged  to.  They  can  buy  anywhere  they 
like,  but  they  have  the  right  to  buy  at  the  commissary  if  they  want  to. 

Senator  Morgan.  I  understand,  but  all  of  the  commissary  supplies 
that  are  furnished  to  the  people  down  there  of  every  class  are  furnished 
through  the  purchasing  agent  of  the  railroad  company? 

Mr.  Drake.  That  is  right,  sir. 

Senator  Morgan.  Does  tne  railroad  company  charge  freight  on 
tiiese  things? 

Mr.  Drake.  They  add  to  the  cost  of  the  articles  purchased  here, 
delivered  to  the  steamship  line,  transportation  to  Colon,  and  then  a 
small  percentage — 20  per  cent,  I  think — to  cover  the  unloading  from 
the  steamer  ana  the  handling  and  the  sale  and  the  distribution. 

Senator  Morgan.  I  will  take  supplies  for  commissary  piurposes  as  an 
illustration;  say  that  they  cost  a  tnousand  dollars. 

Mr.  Drake.  Yes,  sir. 
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Senator  Morgan.  Yoa  ship  them  to  Colon.  Now,  ^ve  us  tiie 
expenses  apon  that  thousand  doUars'  worth  of  supplies  oy  the  time 
you  get  them  out  into,  say,  Culebra. 

Mr.  Draks.  a  thousand  dollars — I  will  have  to  let  that  repr^ent  a 
quantity. 

Senator  Morgan.  Yes. 

Mr.  Drake.  We  will  say  it  represents  a  ton. 

Senator  Morgan.  Yes;  say  it  is  a  ton. 

Mr.  Drake.  A  ton  of  material;  it  would  cost  a  Uiousand  dollars 
delivered  to  our  steamer  at  Pier  67,  North  River.  It  would  cost  $5 
for  the  railroad  company,  which  has  a  rate  of  its  own  for  its  own  sup- 
plies; the  railroad  company  charges  itself  uniformly  $5  a  ton.  That 
would  be  $1,005. 

Senator  Morgan.  Yes. 

Mr.  Drake.  Then  to  that  would  be  added  20  per  cent,  which  would 
make  approximately  $1,200  as  the  cost  of  the  material  laid  down  at 
Culebra,  and  it  would  be  sold  at  $1,200. 

Senator  Morgan.  Now,  these  are  supplies  bought  for  the  commis- 
saries? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Which  are  controlled  by  the  railroad? 

Mr.  Drake.  Entirely. 

Senator  Morgan.  And  when  they  are  sold  to  the  Isthmian  Oinal 
Jommission,  or  to  the  purchasers  there,  they  go  at  the  rate  of  $1,200 
for  every  thousand  that  is  bought? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  is  about  a  fair  average? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  there  much  of  that  done? 

Mr.  Drake.  We  have  a  very  large  stock  of  material  on  hand  now. 

Senator  Morgan.  Where? 

Mr.  Drake.  At  the  Isthmus.  The  coal  and  supplies  in  transit  to 
the  Isthmus  now,  and  the  amount  of  commissary  stores  on  the  Isthmus, 
amount  to  very  nearly  half  a  million  dollars. 

Senator  Morgan.  And  when  you  have  delivered  that  into  the  hands 
of  the  Commission  for  its  uses,  it  will  go  at  the  rate  of  20  per  cent 
added  for  all  contingencies  and  freight? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Twenty  per  cent  besides  freight? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  If  the  railroad  company  was  an  independent  body, 
it  would  be  doing  a  pretty  lively  trade  on  mat,  would  it  not? 

Mr.  Drake.  Tne  business  has  developed  very  much  lately,  but  it  is 
exceptional.    It  has  developed. 

Senator  Morgan   1  mean  the  rate  of  profit  on  that  investment 

Mr.  Drake.  No,  sir;  there  is  not  any  great  profit  in  handling  it 
The  purpose  is  to  get  it  as  near  cost  as  possible — ^as  near  the  cost  as 
possiole  to  the  Commission.  The  Commission  is  availing  of  the  facil- 
ities of  the  railroad  company  for  that  purpose. 

Senator  Morgan.  Where  are  these  provisions  bought  that  joor 
purchasing  agent  sends  out  there? 

Mr.  Drake.  All  over  the  United  States,  sir. 

Senator  Morgan.  Delivered  in  New  York? 
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Mr.  Drake.  Not  necessarily;  they  may  be  delivered  at  New  Orleans. 

Senator  Morgan.  Well,  what  is  the  fact  about  it? 

Mr.  Drake.  The  fact  is  that  there  is  a  purchasing  agent  in  New 
Orleans  as  well,  one  at  Tacoma,  and  so  on. 

Senator  Morgan.  There  is  a  purchasing  officer  there,  but  what  is 
the  fact  about  the  delivery  of  it? 

Mr.  Drake.  The  material  is  bought  delivered  at  one  of  those  ports. 
If  it  is  bought  delivered  at  New  York 

Senator  Morgan.  What  proportion  of  it  is  delivered  at  New  York 
as  commred  with  all  other  ports? 

Mr.  Drake.  A  very  large  proportion. 

Senator  Morgan.  About  how  much? 

Mr.  Drake.  Easily  80  per  cent  of  it. 

Senator  Morgan.  Eighty  per  cent? 

Mr.  Drake.  Yes,  sir;  easily. 

Senator  Morgan.  Then  80  per  cent  of  all  the  supplies  of  every  kind 
that  are  bought  for  the  Isthmus 

Mr.  Drake.  Commissary  supplies. 

Senator  Morgan  (continuing).  Very  good;  that  includes  provisions 
of  every  character? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan  (continuing).  Eighty  per  cent  of  that  is  bought  in 
New  York? 

Mr.  Drake.  Bought  in  the  markets  and  forwarded  through  New 
York.  It  may  be  lx)ught  anywhere.  It  may  be  bought  in  Spring- 
field, or  it  may  be  bought  in  Duluth,  or  it  may  be  bought  in  Chicago, 
or  it  may  be  bought  in  Pittsburg,  or  bought  anywhere. 

Senator  Morgan.  But  your  purchasing  agent  makes  a  contract  in 
New  York? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  man  supplies  it  there? 

Mr.  Drake.  He  invites  bids,  and  he  makes  the  award  to  the  man 
who  makes  the  lowest  bid,  wherever  he  may  be. 

Senator  Morgan.  The  brokers  supply  him,  I  suppose— brokers  and 
others? 

Mr.  Drake.  No,  sir;  he  buys  as  nearly  as  he  can  of  the  mills— of  the 
principals. 

Senator  Morgan.  The  proposition  is,  however,  that  80  per  cent,  at 
lea8t,  of  the  supply  of  conmiissaries  is  obtained  in  New  York,  and  it  is 
obtained  by  your  purchasing  agents  from  persons  in  New  York — 80 
per  cent  of  it? 

Mr.  Drake.  No,  sir.  I  said  that  80  per  cent  of  the  supplies  were 
bought  by  the  agent  in  New  York,  and  he  buys  them  in  New  York 
from  people  wherever  they  may  be  throughout  the  country. 

Senator  Morgan.  And  you  have  $600, WO  in  store  now? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Does  that  include  coal? 

Mr.  Drake.  Yes,  sir.     We  have  a  large  quantity  of  coal  on  hand. 

Senator  Tauaferbo.  I  notice  in  the  minutes  of  the  directors'  meet- 
ing of  January  19,  1906,  Mr.  Drake,  some  account  of  the  sale  of  648 
4i  per  cent  first-mortgage  bonds. 

Mr.  Drake.  Six  hundred  and  twenty- eight 
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Senator  Tauaferbo.  Six  hundred  and  twenty-eight    The  minutes 
seem  to  show  that  those  bonds  were  sold  because  the  railroad  com- 


pany was  in  stress  for  money. 
Mr.  Drake.  Yes,  sir. 


Senator  TAUAFERRa  And  that  thev  were  redeemed,  bought  b 
again,  and  restored  to  the  treasury  of  the  company,  because  Congress 
had  appropriated  money  for  the  Conunission,  and  the  railroad  com- 
pany had  receiyed  assistance  from  that  source.     Is  that  correct! 

Mr.  Drake.  Yes,  sir;  to  this  extent:  That  the  Commission,  bein^ 
out  of  funds  and  owing  the  railroad  company  something  like  a  iiaff 
million  dollars  or  more  up  to  that  time,  had  not  paid  its  bills  to  the 
railroad  company.  The  company  needed  money.  It  had  to  pay  for 
the  supplies  and  for  the  purposes  of  its  operations;  and  the  b<>ard  of 
directors  authorized  the  sale  of  the  bonds  that  were  in  the  treasury  to 
raise  that  money  after  efforts  had  been  made  to  borrow  money  on 
them. 

Senator  Taliaferro.  Will  yon  show  me  in  the  minutes  where  that 
authority  was  given  for  the  sale  of  those  bonds! 

Mr.  Drake.  Shall  I  read  it,  sir! 

Senator  Taliaferro.  Yes,  sir. 

Mr.  Drake.  The  financial  condition — this  was  at  the  preyions  meet- 
ing—the meeting  of  November  8. 

Senator  Taliaferro.  Just  read  the  part  of  it  that  authorizes  the 
sale  of  the  bonds,  Mr.  Drake;  yoii  need  not  read  the  entire 
proceedings. 

Mr.  Drake  (reading).  ^^  Resolved^  That  the  executiye  officers  be, 
and  they  are  hereby,  authorized  to  sell  the  628  Panama  Railroad  4i 
per  cent  20-year  sinking-fund  gold  bonds  now  held  in  the  Treasury  at 
as  favorable  a  price  as  possible,  but  not  less  than  104^,  the  proceeds 
thereof  to  be  applied  to  the  purchase  of  equipment  and  the  improve- 
ment of  the  company's  facilities.     And  be  it  further  resolved" 

Senator  Tauaiibrro.  That  is  sufficient;  that  seems  to  be  the  author- 
ity.    Now  turn  to  the  repurchase  of  the  bonds. 

Mr.  Drake.  Yes,  sir  [tumincf  to  page  referred  to]. 

Senator  Taliaferro.  Does  uiat  set  up  the  precise  reason  for  the 
repurchase  of  those  bonds? 

Mr.  Drake.  Yes,  sir — "that  subsequently  Congre^  had  made 
appropriations  by  which  the  Isthmian  Cknal  Commission  was  able  to 
pay  its  indebtedness  (in  part)  to  this  company,  and  it  was  determined 
advisable  to  repurchase  said  bonds  at  105  and  interest,  or  to  redeem  an 
equal  amount  at  105  at  the  next  interest  date  if  repurchase  were 
impracticable;  that  the  repurchase  at  105  had  been  consummated,  and 
that  the  bonds  were  now  again  in  the  treasury.  On  motion  tiiie  action 
of  the  executive  officers  so  recorded  was  approved  and  adopted." 

Senator  Taliaferro.  Did  the  officers  of  the  company,  or  tiie  mem- 
bers of  the  board  of  directors,  or  the  board  itself  receive  any  com- 
munication from  the  Secretary  of  War  directing  the  repurchase  of 
those  bonds! 

Mr.  Drake.  Yes,  sir;  I  personally  received  directions  from  the 
Secretaiy  of  War  to  repurchase  the  bonds. 

Senator  Tauaferro.  Do  your  minutes  show  that! 

Mr.  Drake.  No,  sir. 

Senator  Tauaferro.  Why  not,  Mr.  Drake  I 
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Mr.  Drake.  Because  I  believe  the  instructions  to  repurchase  them 
were  given  to  Mr.  Shouts;  they  were  communicated  to  nim  first. 

Senator  Moroak.  Were  the  instructions  to  repurchase  given  prior 
to  the  repurchase! 

Mr.  Dbasjb.  Oh,  yes,  sir. 

Senator  Taliaferro.  Did  not  those  instructions  have  something  to 
do  with  the  repurcliase  of  the  bonds! 

Mr.  Drake.  Yes,  sir;  undoubtedly. 

Senator  Taliaferro.  Why  do  you  set  up  the  other  reason,  then! 

Mr.  Drake.  These  are  the  reasons  statea  by  the  president 

Senator  Morgan.  What  president  do  you  mean! 

Mr.  Drake.  Mr.  Shonts. 

Senator  Tauaferro.  What  I  want  to  know,  Mr.  Drake,  is  this: 
Were  those  bonds  repurchased  and  restored  to  the  treasury  of  the  com- 
pany because  of  the  order  of  the  Secretary  of  War,  or  was  it  because 
Tou  had  no  further  use  for  the  money  arising  from  the  sale  of  the 
bonds,  as  your  minutes  set  up! 

Mr.  Drake.  Oh,  we  needed  the  money:  we  needed  the  money,  but 
we  procured  it  through  the  payment  by  tne  Commission  of  its  indebt- 
edness, and  because  I  had  received  instructions  from  Mr.  Shonts, 
which  had  been  communicated  to  him,  I  understand,  from  the  Secre- 
taiy  of  War,  to  repurchase  the  bonds. 

Senator  Tauaferro.  Now,  which  was  the  reason  for  the  repurchase 
of  the  bonds;  the  instruction  of  the  Secretary  of  War 

Mr.  Drake.  The  repurchase  of  the  bonds  was  because  the  Secretary 
of  War  believed,  and  stated,  I  understand,  that  the  board  of  directors 
had  no  right  to  increase  the  funded  indebtedness  of  the  railroad. 

Senator  Taliaferro.  Exactly. 

Mr.  Drake.  Without  an  act  of  Congress. 

Senator  Taliaferro.  Exactly. 

Mr.  Drake.  Because  it  would  be  increasing  the  public  debt 

Senator  Taliaferro.  That  was  the  reason  of  the  repurchase  of  those 
bonds,  the  true  reason! 

Mr.  Drake.  That  was  the  reason,  the  underlying  reason;  yes. 

Senator  Taliaferro.  Why  do  not  your  minutes,  when  they  pretend 
to  set  up  your  reasons  for  action,  set  up  the  real  reasons? 

Mr.  Drake.  Because  I  am  stating  what  I  believe  to  be  the  reason 
that  controlled  it.  I  only  know  that  by  hearsay^  and  this  was  the 
reason  that  was  given  for  the  repurchase.  This  is  a  true  record  of 
the  reason  and  of  the  authority. 

Senator  Morgan.  Did  that  project  of  selling  the  bonds  originate 
with  the  executive  committee! 

Mr.  Drake.  No,  sir;  it  was  by  the  board.  The  resolution  was 
adopted  at  the  meeting  of  the  board  of  directors. 

Senator  Morgan.  Who  offered  the  resolution! 

Mr.  Drake.  It  does  not  recite,  sir. 

Senator  Morgan.  You  do  not  remember! 

Mr.  Drake.  It  does  not  recite,  and  I  do  not  remember;  no,  sir.  It 
is  not  customary,  and  it  never  nas  been,  to  give  the  names  of  the 
movei-s  and  seconders. 

Senator  Morgan.  Yes;  I  know.    Uow  much  did  that  transaction 
cost  the  Government! 
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Mr.  Drake.  The  bonds  were  sold  at  105  and  accrued  interest  to 
the  date  of  the  sale.  They  were  bought  hack  at  105  and  accrued  inter- 
est to  the  date  of  the  repurchase.     It  cost  the  difference  in  interest 

Senator  Mobgan.  What  was  the  accrued  interest  to  the  date  of  the 
sale! 

Mr.  Drake.  It  was  from  the  1st  of  October  to,  I  think,  some 
day  in  November;  and  the  repurchase  was  later,  early  in  December, 
and  it  would  be  the  difference  in  interest,  which  would  have  to  be  cal- 
culated. 

Senator  Morgan.  Tou  would  have  to  make  calculations  to  arrive 
at  it? 

Mr.  Drake.  Tes,  sir.    I  am  not  much  of  an  accountant 

Senator  Morgan.  Why  was  accrued  interest  counted  on  the  bonds 
at  the  date  of  the  sale! 

Mr.  Drake.  Because  it  is  customary;  it  was  a  very  much  better 
bargain  in  that  way.  I  was  endeavoring  to  make  as  good  a  bargain  as 
I  could.  Ordinarily,  when  bonds  are  sold  in  the  open  market,  a  flat 
quotation  is  given  that  covers  all  accretions  with  the  bonds.  For 
instance,  if  a  bond  is  quoted  in  the 

Senator  Morgan.  Did  you  sell  the  bonds  personally! 

Mr.  Drake.  I  did,  sir;  by  competition,  competition  between  three 
of  the  largest  houses  in  the  street,  J.  P.  Morgan  &  Co.,  William  Reid 
&  Co.,  and  McKean  &  Co. 

Senator  Morgan.  Was  thei*e  any  arrangement  made  by  which  the 
bonds  were  to  be  redelivered  in  the  event  that  the  company  wanted 
them  back! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  It  was  a  square  and  fair  sale? 

Mr.  Drake.  Absolutely,  sir;  but  then  the  company,  by  the  terms 
of  the  mortgage,  may  call  in  the  bonds  on  any  interest  date  at  105. 

Senator  Morgan.  Yes. 

Mr.  Drake.  Or  it  may  redeem  the  whole  issue  at  105  on  any  inter- 
est date. 

Senator  Taliaferro.  When  the  chairman  of  the  board,  the  presi- 
dent of  the  comjjany,  made  that  report,  you  were  satisfied,  Mr.  Drake, 
that  the  underlying  reason  for  the  repurchase  of  those  bonds  was  the 
order  of  the  Secretary  of  War  I 

Mr.  Drake.  I  am,  sir. 

Senator  Taliaferro.  Did  it  occur  to  you  as  unusual  that  you  should 
set  up  in  your  minutes  one  reason  when  you  knew  that  the  real  reason 
was  not  expressed? 

Mr.  Drake.  Our  minutes  record  what  transpires  at  a  meeting,  Mr. 
Taliaferro. 

Senator  Taliaferro.  It  did  not  occur  to  you,  then^  that  the  real 
reason  was  not  being  given  for  the  repurchase  of  the  bonds? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  Will  you  turn  to  the  minutes  of  your  meeting 
of  November  8? 

Mr.  Drakb.  Yes,  sir.     (Turning  to  page  referred  to.) 

Senator  Taliaferro.  In  a  letter  to  Mr.  Shonts,  under  date  of 
December  19,  1905,  the  Se«i'etary  of  War  says,  in  part,  quoting  from 
his  letter: 

*'I  beg  to  call  your  attention  to  one  thing  in  the  record  thus  shown: 
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On  page  2  of  the  minutes  of  the  meeting  of  the  board  of  directors  of 
November  8  it  is  said: 

"  *That  after  considering  all  the  aspects  of  the  case  with  Mr.  Mar- 
ket, the  latter  had  agreed  to  the  cancellation  of  the  contract  previous 
to  it  becoming  effective  and  without  any  obligation  on  the  part  of  the 
company  to  reimburse  him  either  for  his  services  or  his  actual  expenses, 
which  latter  amounted  to  $5,746.97.'" 

Where  does  that  quotation  appear  in  your  minutes  of  that  date! 

Mr.  Drake.  It  does  not  appear,  sir,  and  there  is  no  reason  why  it 
should. 

Senator  Taliaferro.  How  did  the  Secretary  of  War  happen  to  get 
hold  of  that  if  it  was  not  a  part  of  your  minutes? 

Mr.  Drake.  I  will  try  to  explain  it  to  you.  The  minutes  of  the 
meeting  were  taken  down  by  the  first  assistant  secretary,  who  acts  as 
the  secretary  of  the  meeting.  I  am  a  director  of  the  board,  and  as 
secretary  I  sit  back  and  take  part  in  the  proceedings  of  the  meeting. 
He  is  delegated  because  he  is  a  stenograpner  and  can  take  the  work 
down— take  down  the  minutes  of  the  meeting.  He  takes  down  some 
notes.  He  is  in  and  out  of  the  board,  ana  goes  on,  hears  what  is 
oing  on,  and  makes  his  notes,  and  thereafter  draws  up  a  draft  of 
is  understanding  of  what  transpired  at  the  meeting.  That  draft  had 
been  prepared  of  the  meeting  of  November  8.  It  was  in  his  files  to 
be  revised.  Before  it  had  been  revised  or  submitted  to  a  subsequent 
meeting  of  the  board  for  approval  a  copy  of  it  was  called  for  by  the 
Isthmian  Canal  Commission,  and  it  was  sent  to  the  Isthmian  Canal 
Ck>mmission.  That  was  because  there  were  several  other  things  done 
at  the  meeting. 

Senator  Taliaferro.  Just  there,  Mr.  Drake — who  sent  that  copy  I 

Mr.  Drake.  Mr.  Rossbottom,  the  first  assistant  secretary. 

Senator  Taliaferro.  Was  the  call  made  on  him  for  the  copy  I 

Mr.  Drake.  It  was,  sir. 

Senator  Taliaferro.  You  may  proceed  now. 

Mr.  Drake.  And  it  was  an  unapproved  draft.     It  should  not  have 

gone  out  of  the  office.  It  was  erroneous  in  every  way.  It  had  not 
een  passed  on  by  anybodj^  but  it  was  just  the  draft  made  by  the  first 
assistant  secretary,  and  was  sent  to  the  office  of  the  Commission  here 
and  was  forwarded,  I  understand,  to  the  Secretary  of  War;  I  under- 
stand since  that  it  was  forwarded  to  the  Secretary  of  War  as  a  true 
copy  of  the  minutes  of  that  meeting.  As  a  matter  of  fact,  it  was 
absolutely  incorrect;  it  did  not  recite  what  had  occurred  and  would 
not  have  been  approved  by  the  board,  and  was  not  approved  by  the 
board  at  its  next  meeting."^  The  actual  minutes  of  what  was  actually 
done  and  what  was  actually  said  are  now  recorded,  and  are  correct. 
That  draft  should  never  have  seen  the  light  of  day  outside  of  the  office, 
because  it  was  not  correct  and  had  not  been  revised. 

Senator  Taliaferro.  Is  the  young  man  still  in  the  service  of  the 
oonipany  1 

MLr.  Drake.  Oh,  yes,  sir;  yes,  sir;  he  was  over  here. 

Senator  Taliaferro.  Do  you  regard  him  a  proper  man  to  continue 
in  the  employment  of  the  company? 

Mr.  Drake.  Yes,  sir;  I  do,  sir;  I  think  he  is  one  of  the  most  effi- 
cient men.  He  has  been  with  the  company  as  long  as  I  have.  I  think 
he  is  generally  regarded  as  a  very,  very  efficient  man. 
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Senator  Tauafbrbo.  How  do  you  account,  then,  for  his  sitting  at 
a  meeting  and  preparing  minutes  that  set  up  things  that  never 
occurred! 

Mr.  Drake.  It  was  an  error.  We  are  all  liable  to  error,  and  it  was 
a  mistake  on  his  part,  a  misunderstanding,  because  he  was  not  at  the 
meeting  continuously  and  he  relied  upon  the  correction  to  be  made 
later. 

Senator  Tauaferbo.  If  it  never  occurred,  then,  it  must  have  been 
a  creation  of  his,  Mr.  Drake. 

Mr.  Drake.  The  error  is  one  of  omission;  he  did  not  state  in  that 
draft  all  that  transpired. 

Senator  Tauaferro.  Point  out  to  me  anything  in  the  minutes  tiuX 
is  stated  here  in  this  draft  that  was  sent  to  the  Secretary  of  War 
that  I  have  just  read  to  you.  In  other  words,  if  this  is  not  an  abso- 
lute creation  of  the  man  who  acted  as  secretary  of  that  meeting,  point 
out  to  me 

Mr.  Drake.  There  is  no  doubt  in  the  world.  Senator  Taliaferro,  but 
what  that  was  what  he  wrote  of  wliat  he  thought  had  transpired. 
There  is  no  doubt  in  the  world  of  that;  but  it  did  not  record  what  had 
transpired,  except,  perhaps,  in  part. 

Senator  Taliaferro.  Well,  did  it  record  what  did  not  transpire! 

Mr.  Drake.  What  occurred  is  what  is  recorded  here  [indicating 
minute  book]. 

Senator  Taliaferro.  Did  it  not  record  what  did  not  transpire! 

Mr.  Drake.  Well,  it  did  not  record  at  all.  It  was  a  minute;  it  was 
a  story,  a  report  that  he  wrote  of  his  understanding  of  what  transpired. 

Senator  Taliaferro.  I  am  speaking  of  his  record. 

Mr.  Drake.  Yes,  sir;  have  you  a  copy  of  wliat  he  wrote!  It  was 
not  preserved. 

Senator  Taliaferro.  I  have  read  it  to  you. 

Mr.  Drake.  I  thought  you  read  what  the  Secretary  of  War  had 
written. 

Senator  Taliaferro.  I  have  read  the  Secretary's  quotation. 

Senator  Simmons.  Let  me  ask  you  a  question.  You  said  he  whs  a 
stenographer.  Did  he  take  that  down  contemporaneously  with  the 
occurrence! 

Mr.  Drake.  No,  sir. 

Senator  Simmons.  Or  did  he  take  it  down  after  he  went  out  of  the 
meeting,  at  some  subsequent  time! 

Mr.  Drake.  He  wrote  it  after  he  had  gone  out  of  the  meeting. 
For  instance,  let  us  say  that  this  is  a  meeting  of  the  board.  He  takes 
down,  not  as  this  gentleman  [indicating  the  committee  stenographer] 
is  taking  down,  not  consecutively,  but  ne  takes  down  the  action,  and 
then  he  writes  out  a  description. 

Senator  Simmons.  Do  you  mean  that  he  made  notes  of  the  action 
and  then  wrote  them  out  afterwards! 

Mr.  Drake.  Partly.  '  Then  he  goes  to  his  desk  and  sits  down  and 
writes  what  he  understands  took  place  at  the  meeting,  and  that  draft 
is  submitted  to  the  board  at  a  subsequent  meeting,  and  if  it  is  correct 
it  follows  the  usual  course  of  the  minutes;  if  his  statement  is  correct 
it  is  approved;  if  it  is  not  correct  it  is  not  approved;  it  is  rejected  and 
he  is  obliged  to  rewrite  the  minutes. 

Senatoi  Hopkins.  Well,  Mr.  Drake,  if  that  man  is  a  shorthand 
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reporter,  and  if  he  is  an  efScient  man,  as  you  claim  tiim  to  be,  how  is  it 
possible  for  him  to  get  an  erroneous  statement  of  what  takes  place! 

Mr.  Dbake.  Because  he  was  not  continuously  at  the  meeting,  sir; 
and  because  he  wrote  what  his  impression  was.  He  did  not  take—I  do 
not  want  the  committee  to  understand  that  he  took  consecutiye  notes, 
such  as  are  being  taken  here. 

Senator  Hopkins.  But  what  do  you  have  a  secretary  in  there  for, 
if  it  is  not  to  take  down  what  occurs?  You  say  you  have  a  stenogra- 
pher there  for  the  purpose  of  having  accurate  iniormation 

Mr.  Drake.  No;  I  say  he  is  a  stenographer,  and  he  does  take  notes. 

Senator  Hopkins.  Well,  you  have  hun  take  down  in  shorthand,  at 
each  meeting,  what  takes  place? 

Mr.  Drake,  The  action  that  is  had  at  the  meeting. 

Senator  Hopkins.  Yes;  and  that  is  written  out! 

Mr.  Drake.  Yes,  sir. 

Senator  Hopkins.  Now,  if  that  is  his  business  at  your  meetings,  what 
would  occasion  his  getting  up  and  absenting  himself  when  you  are 
conducting  your  business  there! 

Mr.  Drake.  Because  he  is  sent  out  for  books  and  for  papers;  he  is 
the  messenger  of  the  board.  He  is  in  and  out  of  the  room  all  the 
time,  and  he  did  not — it  is  pei*fectly  plain  that  he  did  not — take  notes 
of  this  action,  and  that  he  did  make  an  erroneous  record  of  it,  and  that 
it  was  corrected  at  the  very  first  opportunity.  The  Commission  has 
since  this  incident  adopted  the  system  of  marking  its  similar  drafts, 
printing  at  the  head  of  them  '*  Unapproved  draft ;'°  and  for  that  very 
reason  1  have  not  brought  to  this  committee  to-day  the  unapproved 
draft  of  the  minutes  of  April  2,  because  there  might  be  just  such 
errors  in  them. 

Senator  Hopkins.  I  can  not  understand,  under  your  own  statement, 
how  you  can  get  an  erroneous  statement  there  if  you  have  an  efficient 
man  there,  as  you  claim  him  to  be,  and  he  is  a  good  stenographer  and 
transcribes  evervthing  that  takes  place. 

Mr.  Drake.  He  does  not;  I  have  repeatedly  stated,  sir,  that  he  did 
not.  He  does  not  take,  he  never  has  taken,  a  stenographic  report  of 
the  language.  He  makes  notations  of  what  occurs.  He  is  the  one 
who  reads  all  the  communications 

Senator  Hopkins.  How  much  time  intervenes  from  one  meeting  to 
another! 

Mr.  Drake.  The  meetings  now  are  quarterly,  unless  special  meet- 
ings are  called. 

Senator  Hopkins.  Then  the  members  of  the  board  have  no  memo- 
randa, and  they  just  depend  on  their  loose  memory  as  to  whether  the 
reoort  is  correct  or  not!    Is  that  it! 

Mr.  Drake.  That  is  just — there  was  an  interval  of  that  kind,  and 
it  was  dui-ing  that  interval  that  the  unapproved  draft  got  out. 

Senator  Hopkins.  Then  the  members  of  the  board,  according  to  your 
statement,  do  not  know  whether  they  are  made  a  correct  report  or  not, 
do  they! 

Mr.  Drake.  Not  in  the  way  you  present  it,  but  that  is  not  the  fact. 

Senator  Hopkins.  That  is  the  way  you  conduct  your  business,  is  it 
not! 

Mr.  Drake.  No,  sir;  not  at  all.  Our  business  is  conducted  very  care- 
fully indeed — very  carefully  indeed.     We  never  have  had  anything 
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like  this  before^  and  the  young  noan  can  speak  for  himself.  He  can  be 
called  before  the  committee  and  can  explain  it.  I  can  not  explam 
another  man^a  action,  except  that  he  did 

Senator  Hopkins.  Well,  I  know;  but  here  you  say  that  a  man  wbo 
was  a  shorthand  reporter,  and  taking  these  notes,  just  stepping  in  and 
out,  has  made  an  eeregious  blunder. 

Mr.  Drake.  And  it  was  corrected  at  the  very  first  opportunity. 

Senator  Hopkins.  You  say  he  put  down  things  that  aid  not  occur. 
Now,  take  your  regular  reports — if  you  gentlemen  who  sit  around  the 
directors'  board  there  make  no  minute  of  what  takes  place,  how  can 
you  remember  every  detail  three  months  hence  when  you  come  to 
approve  the  report? 

Mr.  Drake.  This  was  a  very  important  action,  and  it  evidences  how 
we  can  do  it,  because  all  of  them  knew  right  away  the  moment  it  was 
called  to  the  attention  of  the  different  members  of  the  committee. 
The  moment  it  was  called  to  Mr.  Shonts's  attention  by  the  Secretary  of 
War  he  said,  ''That  is  wrong. *'  He  told  him  so  immediately.  The 
moment  it  vras  called  to  my  attention  I  said,  ^'That  is  wrong^"  The 
moment  it  was  called  to  Colonel  Eklwards's  attention  he  said  it  was 
absolutely  wrong.  The  moment  it  was  called  to  Mr.  CromwelPs  atten- 
tion he  said  it  was  wrong.  So  it  shows  we  were  all  competent  to  cor- 
rect it,  and  that  it  was  corrected. 

Senator  Taliaferro.  You  state  to  the  committee,  Mr.  Drake,  that 
this  man  has  been  appointed  first  assistant  secretary 

Mr.  Drake.  Yes,  sir. 

Senator  Tauaferro  (continuing).  Of  this  company  because  he  is 
a  stenographer! 

Mr.  Drake.  No,  sir;  I  did  not  say  that.  I  said  he  acted  as  secre- 
tary of  the  committee  because  he  was  a  stenographer. 

Senator  Taliaferro.  The  difference  is  between  acting  and  appoint- 
ing, then  1  Your  correction  is  that  he  was  not  appointed  first  assistant 
secretary  because  he  was  a  stenographer,  but  that  he  acted  as  first 
assistant  secretaiy  because  he  was  a  stenographer? 

Mr.  Drake.  He  was  elected  first  assistant  secretary,  and  he  acts  as 
secretary  of  the  board  because  he  is  a  stenographer. 

Senator  Taliaferro.  And  you  say  he  is  a  reliable  man  and  a  com- 
petent man! 

Mr.  Drake.  Yes,  sir;  undoubtedly. 

Senator  Taliaferro.  And  you  admit  that  he  has  written  down  as  a 
record  of  one  of  your  meetings  something  that  did  not  occur  at  the 
meeting! 

Mr.  Drake.  I  admit  that  he  made  an  erroneous  i*eport  or  draft  of 
what  occurred  at  the  meeting. 

Senator  Taliaferro.  This  quotation  that  the  Secretary  gives  in  his 
letter  to  Mr.  Shouts  did  not  occur  at  your  meeting— the  language? 

Mr.  Drake.  You  gave  me  that  once  to  read,  sir,  and  I  did  not  read  it. 

Senator  Taliaferro.  I  handed  it  to  you;  I  presumed  you  read  it. 

Mr.  Drake.  I  did  not  have  an  opportunity  to  read  it. 

(Mr.  Drake  was  then  handed  the  document  in  which  the  quotation 
occurred  and  read  it.) 

Mr.  Drake  (after  reading  the  quotation).  That  statement  is  abso- 
lutely untrue.  What  Mr.  Shonts  said  was  that  there  was  no  obliga* 
tion  under  the  contract  to  compensate  him,  but  that  there  was  a  claim, 
and  he  had  in  bis  hand  at  the  time  a  statement  of  the  claim  that  Mr. 
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Markel  made  for  services  rendered.  In  that  sense  it  was  an  error  of 
omission,  and  it  is  not  correct  in  any  way.  What  Mr.  Shonts  stated 
was  that  there  was  no  obligation  under  the  contract  to  reimburse  him. 

Senator  Taliaferro.  Veiy  well. 

Mr.  Drake.  But  Mr.  Shonts  at  the  same  time  stated  that  the  man 
had  a  claim,  that  he  had  the  details  of  it  here,  and  he  brought  it  up 
before  the  board  for  consideration,  and  the  board  acted  on  that  claim. 

Senator  Taliaferro.  Now,  will  you  show  me  in  your  minutes,  or 
will  you  read  from  your  minutes,  where  Mr.  Shonts  stated  that  there 
was  no  obligation  ? 

Mr.  Drake  (after  examining  minute  book).  No;  I  do  not  find  that. 
This  minute  is  a  summary  of  the  action  of  the  board.  It  does  not 
report  all  of  the  conversation  or  all  of  the  statement  that  was  made. 
It  says  that  the  President — if  you  will  allow  me  to  read 

Senator  Taliaferro.  No;  you  need  not  read  it.  If  you  desire  to 
read  it  I  have  no  objection,  except  that  it  is  unnecessarily  encumber- 
ing the  record.  However,  I  do  not  know  that  it  is  in  the  record;  read 
it  if  you  wish. 

Mr.  Drake.  (Reading:)  "The  President  further  reported  that  Mr. 
Markel  had  at  the  request  originally  of  Vice  President  and  General 
Manager  Wallace  and  subsequently  of  other  officers  of  the  company 
rendered  the  services  mentioned  in  the  bill;  that  the  company  had 
received  the  benefit  of  such  expert  advice  and  services  and  had  used 
and  availed  of  the  same  in  its  plans  and  preparations  for  erecting  a 
permanent  plant  for  refrigeration;  for  hotels  tor  housing  and  feedmg 
employees;  and  for  the  establishment  of  labor  camps,  plants,  etc.,  for 
the  care  of  employees;  and  that  he  considered  the  same  of  value  to 
the  company  or  upwards  of  $10,000.00. 

^^On  motion  it  was  unanimously 

^^Sesolved,  That  in  the  judgment  of  the  board  the  sum  of  $10,745.97 
is  the  fair  and  reasonable  value  of  the  services  embraced  in  the  account 
rendered  by  Mr.  J.  E.  Markel  and  the  same  is  audited  and  allowed  at 
said  sum." 

Senator  Taliaferro.  Now,  Mr.  Drake,  you  remember  that  in  his 
report  to  the  board  Mr.  Shonts  stated  that  there  was  no  obligation 
under  the  contract  to  pay  this  money.  Why  do  the  minutes  not  set 
that  up? 

Mr.  Drake.  Because  the  minutes  are  not  an  exact  report  of  all  that 
Mr.  Shonts  said.  They  do  not  purport  to  be.  They  purport  to  be  a 
report  of  the  action  of  the  board.  This  is  a  very  voluminous  minute 
here.  I  think  that  the  entire  minute  should  be  read  as  bearing  on  the 
point. 

The  Chairman.  How  long  is  it! 

Mr.  Drake.  It  is  auite  a  lengthy  minute,  sir. 

Senator  Simmons.  You  mean  that  if  a  member  gets  up  and  makes  a 
statement  of  a  matter  before  the  committee,  and  then  there  is  action 
following  that  statement,  and  probably  as  the  result  of  that  statement, 
the  action  is  taken  down  in  the  minutes! 

Mr.  Drake.  Yes,  sir. 

Senator  Simmons.  But  the  statement  which  led  up  to  it,  and  the 
reasons  that  were  assigned  in  the  statement,  are  not  incorporated  in  the 
minutes! 

Mr.  Drake.  That  is  right,  sir.  It  would  be  summarily  stated  by 
the  stenographer;  that  is  SH. 
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Senator  Taliaferro.  The  Senator  does  not  understand  this  case 
exactly  as  it  exists.    The  minutes  undertake 

Senator  Simmons.  No;  I  was  just  trying  to  find  out  if  what  I  under- 
stood him  to  mean  was  correct. 

Senator  Tauafbrro.  Yes;  I  just  wanted  you  to  understand. 

Mr.  Drake.  That  is  my  meaning,  sir;  you  have  gathered  it. 

Senator  Taliaferro.  The  minutes  undertake  to  state  the  report  of 
Mr.  Shonts  as  to  this  Markel  contract,  and  they  then  set  up  the  action 
of  the  board  on  that  report.  The  secretary  of  the  board,  or  the  assist- 
ant secretary,  who  kept  the  minutes,  sent  an  unapproved  copy  of  the 
minutes  to  tne  Secretary  of  War 

Mr.  Drake.  There  is  a  little  discrepancy  there,  sir.  He  sent  it  to 
the  Commission,  and  it  was  by  the  Commission  sent  to  the  Secretary 
of  War. 

Senator  Taliaferro.  WelL  it  came  into  the  hands  of  the  Secretary 
of  War.  The  Secretary  of  War  reports  to  the  board  that  under  the 
language  of  the  resolution  the  railroad  comoany  would  not  be  justified 
in  paymg  this  ten  thousand  seven  hundrea  and  some  dollars  to  Mr. 
Markel 

Mr.  Drake.  May  1  correct  you  once,  sir! 

Senator  Taliaferro.  If  I  am  in  error  you  may  correct  me. 

Mr.  Drake.  You  say  the  secretary  reported  to  the  board.  We  had 
no  communication  from  the  secretary. 

Senator  Taliaferro.  To  the  president  of  the  company,  thent 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  To  Mr.  Shonts;  we  have  the  record  here.  It 
then  develops 

Senator  Simmons.  I  will  state  to  the  Senator  that  I  have  read  Mar- 
kel's  testimony  before  the  Secretary  of  War  about  this. 

Senator  Taliaferro.  It  then  develops  that  the  secretary,  who  is  a 
stenographer  and  a  verv  efficient  and  reliable  man,  as  described  by  this 
witness,  had  permittea  an  uncertified  or  an  unauthorized  copy  of  the 
minutes  which  he  kept  to  come  over  here,  in  which  he  had  written 
something  that  never  occurred  at  that  meeting;  and  yet  this  witness 
insists  that  he  is  a  stenographer  and  a  competent  and  reliable  official. 

Senator  Simmons.  I  was  not  in  the  room  when  that  testimony  was 
given;  I  just  stepped  out  for  a  moment. 

Mr.  Drake.  When  the  draft  was  called  for  he  had  no  discretion;  he 
had  to  send  it.  He  received  a  call  from  the  President  for  a  copy  of 
his  draft  of  the  action,  or,  rather,  from  the  office  of  the  Commission. 
I  presume  it  was  for  tne  Seci^etaiy  of  War. 

Senator  Hopkins.  Within  a  year  how  many  of  these  reports  have 
you  been  compelled  to  reject  because  of  their  inaccuracies? 

Mr.  Drake.  The  minutes  are  never  copied  into  this  book  until  they 
have  been  read  at  the  succeeding  meeting  and  all  necessary  and  proper 
corrections  made  in  them.  I  have  not  any  record  of  that,  sir;  I  could 
not  answer. 

Senator  Hopkins.  The  reason  I  asked  the  question  I  did  was  that  I 
understood  you  a  little  while  ago  to  say  that  you  now  had  a. book 
where  you  recorded  these  unapproved  reports  of  the  secretary.  \ 

Mr.  Drake.  Noj  they  are  not  entered  in  a  book,  sir.  They  are  kept 
in  loose  drafts  until  they  are  approved,  and  then  they  are  copied  into 
these  books  by  a  machine,  and  the  draft  of  the  minutes  of  April  3  is 
now  in  the  safe  of  the  company,  as  drawn  up  by  tlds  Mr.  Bossbottom, 
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and  will  be  submitted  to  the  next  meeting  of  the  board  and  approved 
if  ri^ht,  amended  if  wrong,  and  then,  being  approved,  will  be  entered 
in  this  book. 

Senator  Hopkins.  My  question,  then,  was  predicated  on  a  misappre- 
hension of  your  testimony.  I  understood  you  to  say  that  you  had  a 
book  or  some  loose  sheets  that  you  kept  of  the  rejected  reports. 

Mr.  Drake.  No,  no,  sir. 

Senator  Taliaferro.  You  did  testify  that  you  kept  loooe  sheets  of 
the  unauthorized  reports — that  is,  the  reports  before  they  were  acted 
upon? 

Mr.  Drake.  Yes,  sir;  we  have  those. 

Senator  Taliaferro.  Do  you  mark  them  "Uncertified,"  or  what! 

Mr.  Drake.  Yes,  sir — *' Unapproved  draft,"  now,  after  this  expe- 
rience. 

Senator  Hopkins.  Well,  you  keep  those  loose  sheets,  do  you  not! 

Mr.  Drake.  We  have  tnem  now;  yes,  sir. 

Senator  Hopkins  (continuing).  On  record,  so  that  anybody  can 
take  the  record  as  it  is  amended  and  compare  it  with  that,  and  see 
what  difference  there  is! 

Mr.  Drake.  I  do  not  think  so,  sir. 

Senator  Hopkins.  You  do  not  think  you  keep  those  sheets! 

Mr.  Drake.  No,  sir.  I  think  when  they  are  approved  and  copied 
into  the  minutes  they  are  destroyed. 

Senator  Hopkins.  You  destroy  the  original  paper  that  is  kept  by 
the  secretary! 

Mr.  Drake.  Very  probably. 

Senator  Hopkins.  What  is  that! 

Mr.  Drake.  Very  possibly.  I  am  not  speaking  of  the  fact.  He 
may  have  them  all — he  may  have  the  original  copy.  I  do  not  know 
that  he  has.  There  is  a  copy  of  the  first  draft,  necessarily,  in  the  hands 
of  the  Isthmian  Canal  Commission  here — the  copy  that  was  sent  on 
here. 

Senator  Hopkins.  Now,  take  this  draft  that  is  in  controversy  here. 
Has  that  been  destroyed  since  the  record  has  been  amended  and 
approved! 

Mr.  Drake.  I  have  not  any  doubt  that  it  has,  sir.  It  would  be  nat- 
ural.    It  was  wrong. 

Senator  Taliaferro.  Do  you  think  the  copy  that  was  sent  to  the 
Commission  and  by  the  Commission  sent  to  the  Secretary  of  War  was 
probably  destroyed! 

Mr.  Drake.  No,  sir;  I  do  not.  I  think  that  that  has  entered  into 
the  record,  and  is  probably  preserved. 

Senator  Taliaferro.  Pei-haps  the  committee  can  get  hold  of  that 
This  is  a  mere  extract  from  it. 

Mr.  Drake.  Undoubtedly,  sir. 

Senator  Taliaferro.  You  stated,  Mr.  Drake,  that  just  as  soon  as 
Mr.  Shouts  saw  this  unapproved  draft  he  at  once  announced  that  it 
was  wrong. 

Mr.  Drake.  I  know  that  by  hearsay  only.  I  was  not  present.  I  do 
not'know  of  it.     I  have  heard  so. 

Senator  Taliaferro.  I  want  to  state  for  your  information,  as  a 
matter  of  fact,  that  no  such  thing  occurred,  as  1  will  show  you  by  Mr. 
Shonts's  letter  here  in  reply  to  me  Secretary  of  War.    I  will  read  it. 
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It  is  in  the  record;  and  1  will  just  read,  for  your  benefit,  the  con- 
cluding paragraph: 

'*The  minutes  of  the  meeting  of  the  board  of  directors  of  the  rail- 
road dealing  \v*th  this  matter  were  subsequently  prepared  by  the 
general  counse.,  Mr.  William  Nelson  Cromwell,  and  possibly  bei3auae 
he  did  not  have  in  mind  all  of  the  facts  and  conditions  leading  up  to 
the  granting  and  cancellation  of  this  concession,  the  minutes  of  the 
railroad,  in  their  present  form,  do  not  fairly  and  accurately  present 
the  facts.  A  motion  for  their  amendment  in  accordance  with  the  real 
facts,  as  set  forth  in  this  communication,  will  therefore  be  moved  and 
undoubtedly  adopted  at  the  next  meeting  of  the  board.'' 

Mr.  Drake.  When  Mr.  Shonts  wrote  that  letter,  sir,  it  was  in  the 
full  belief  that  this  was  a  bona  fide  copy  of  the  minutes  that  had  beta 
approved. 

Senator  Tauaferro.  That  is  what  I  wanted  to  impress  on  you. 

Mr.  Drake.  He  did  not  know  that  the  Secretary  had  in  his  hands 
an  unapproved  draft. 

Senator  Taliaferro.  So  he  did  not  exclaim,  the  moment  he  saw  it, 
that  that  was  wrong? 

Mr.  Drake.  That  was  a  figure  of  speech.  Mr.  Shouts  was  not 
advised  until  later  that  it  had  been  forwarded  to  his  office.  The  letter 
that  inclosed  it  to  his  office  stated— that  can  be  easily  obtained  by  the 
committee — that  it  was  an  unapproved  draft.  It  should  have  been 
sent  forward  by  the  office  of  the  Commission  to  the  Secretary  of  War 
as  an  unapproved  draft.  It  was  not  That  was  the  error;  and  Mr. 
Shonts  was  not  aware  of  it  when  he  wrote  that  letter. 

Senator  Taliaferro.  Exactly.  That  is  what  I  wanted  to  call  your 
attention  to. 

Mr.  Drake.  My  testimony  is  wrong  to  that  extent,  sir.  I  am  much 
obliged  to  you  for  correcting  it  I  have  not  had  an  opportunity,  gen 
tlemen,  to  read  all  of  the  testimony  that  has  been  taken  before  this 
committee.  There  is  no  moment  of  my  time  that  is  not  occupied, 
sometimes  from  8  or  9  o'clock  in  the  morning  until  10  or  11  o'clock  at 
night,  day  in  and  day  out;  and  while  I  had  it  all,  while  I  have  every 
page  of  it,  I  have  not  had  time  to  read  every  page  of  it. 

Senator  Taliaferro.  Mr.  Drake,  I  do  not  want  to  appear  overpar- 
ticular about  these  little  questions;  but  when  the  seci-etary  and  treas- 
urer of  the  company  and  the  assistant  to  the  president  and  vice-presi- 
dent of  the  company  certifies  under  oath  to  the  efficiency  and  the 
accuracy  of  a  clerk  who  has  made  such  a  blunder  as  that,  I  can  not 
help  inquiring  into  it  That  man  has  either  taken  down  what  occurred 
at  that  meeting  or  he  has  deliberately  manufactured  something  that 
did  not  occur  at  that  meeting. 

Mr.  Drake.  He  is  not  capable  of  doing  that,  sir.  He  is  a  man  of 
unblemished  reputation.  He  is  a  man  that  would  impress  the  com- 
mittee so.  He  IS  a  man  that  is  liable  to  err,  as  anybody  else  might  be^ 
in  the  press  of  work.  He  has  undoubtedly  made  a  mistake  there,  and 
he  will  frankly  t^U  you  so:  and  I  think  you  should  call  him  before 
the  committee.  If  jou  will  excuse  me  for  making  the  suggestion,  I 
want  to  say  that  in  justice  to  him,  because  I  would  not  have  the  com- 
mittee think  that  of  a  man  who  has  served  the  company  as  faithfully 
as  he  has  from  a  boy  to  manhood,  and  who  is  regarded  as  highly  as  he 
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18  by  everybody.  I  say  this  at  the  risk  of  affecting  the  statement  that 
I  have  made.  I  would  not  have  him  go  down  on  the  record  now  as 
impeached  in  this  way  without  the  committee  having  an  opportunity 
to  judge  of  the  credibility  of  the  witness. 

Senator  Taliaferro.  If  you  will  read  the  testimony,  Mr.  Drake, 
you  will  find  that  I  have  from  the  beginning  believed  that  that  young 
man  kept  a  correct  account  of  what  occurred  in  the  meeting. 

Mr.  Drake.  Well,  he  will  tell  you  himself  that  he  did  not;  and  when 
he  teUs  you,  you  will  believe  him. 

Senator  Taliaferro.  He  would  not  add  to  his  efficiency  if  he  should 
come  here  and  tell  me  that  he  had  written  into  those  minutes  some- 
thing that  did  not  occur  at  the  meeting. 

Mr.  Drake.  No,  sir;  but  your  meeting  him  and  interrogating  him 
would  convince  you  that  he  is  an  absolutely  upright  and  truthf  ulman, 
and  to  that  extent  it  would  be  an  advantage  to  him  and  to  the  com- 
mittee. 

Senator  Taliaferro.  I  have  believed  that  of  him,  and  I  have 
believed  that  when  the  Secretary  of  War  called  the  attention  of  the 
board  to  the  fact  that  under  the  resolution  as  it  was  adopted  by  the 
board  that  money  could  not  be  legally  paid  to  Mr.  Market,  the  board 
then  conformed  their  resolution  to  the  views  of  the  Secretary  of  War. 

Mr.  Drake.  That  is  not  the  case,  sir. 

Senator  Morgan.  Mr.  Drake,  what  is  the  fiscal  year  of  the  railroad 
company? 

Mr.  Drake.  It  has  recently  been  changed  by  resolution  from  June 
30  to  June  30.  It  has  been  cnanged  to  conform  to  the  fiscal  year  of 
the  Government  Departments  generally. 

Senator  Morgan.  You  say  from  June  to  June  I 

Mr.  Drake.  From  July  1  to  July  1. 

Senator  Morgan.  From  July  1  to  July  It 

Mr.  Drake.  Yes,  sir;  to  terminate  June  30.  Heretofore  it  has 
always  been  the  calendar  year. 

Senator  Morgan.  It  is  at  the  end  of  the  fiscal  year  that  the  company 
has  declared  its  dividends  when  they  have  been  declared  1 

Mr.  Drake.  The  dividends  have  never  been  made  at  any  regular 
tiine,  sir. 

Senator  Morgan.  You  declare  dividends  for  the  year  terminating 
with  the  end  of  the  fiscal  year,  July  11 

Mr.  Drake.  No,  sir;  that  is  only  recent  action.  I  thought  you 
asked  that.  I  answered  your  question  categorically.  The  fiscal  year 
of  the  company  now,  as  soon  as  the  minutes  of  April  2  are  approved, 
will  be  from  June  30  to  July  1  of  the  following  year.  Heretofore  the 
fiscal  year  has  been  the  calendar  year  ending  on  December  31.  The 
ofiBcial  year  has  been  from  April  to  April,  oecause  the  by-laws  pro- 
vide that  the  annual  election  shall  be  held  in  April. 

Senator  Morgan.  It  was  either  on  or  after  December  31  that  you 
made  declarations  of  dividends! 

Mr.  Drake.  Not  necessarily,  sir.  We  declared  them  at  any  time; 
there  was  no  regular  time. 

Senator  Morgan.  But  did  you  do  sof  I  want  to  know  what  you 
have  done. 

Mr.  Drake.  We  have  declared  dividends  on  different  dates  during 
the  year,  sir. 
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Senator  Morgan.  But  for  the  previous  year;  not  the  current  year! 

Mr.  Drake.  I  only  recall  one  or  two  instances  in  which  dividends 
were  declared  out  of  any  given  period. 

Senator  Morgan.  What  instances  were  those! 

Mr.  Drake.  There  was  one,  I  think,  in  1902,  where  a  dividend  was 
declared  out  of  the  earnings  of  1902.  There  was  one  in  May,  190i, 
when  a  dividend  was  declared  out  of  earnings  prior  to  April  1. 

Senator  Morgan.  May,  19041 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  is  the  month  in  which  we  took  over  the  canal 
property  If 

Mr.  Drake.  Yes,  sir.  We  took  it  over  on  May  7,  or  May  18,  as 
far  as  our  record  shows. 

Senator  Morgan.  In  your  former  examination,  which  took  place  on 
February  26, 1902,  you  gave  a  list  of  the  net  earnings  of  this  company, 
commencing  in  1852  and  running  down  to  19011 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Have  you  any  statement  of  the  net  earnings  since 
1901? 

Mr.  Drake.  I  was  asked  to  be  ready  to  report  on  the  financial  con- 
dition of  the  road,  and  I  have  a  number  of  other  reports  here  that  1 
expected  to  submit;  but  in  connection  with  that  I  have  prepared  a  simi- 
lar statement  to  that.  I  want  to  say  that  my  reason  for  doing  it  without 
any  other  intimation  was  because  that  was  the  scope  of  the  investigation 
before  the  committee  then,  and  I  presumed  that  it  would  follow  the 
same  course  now. 

Senator  Morgan.  Oh,  that  is  all  right.  There  is  no  excuse  needed 
for  making  your  prepai*ations.     I  am  glad  you  did. 

Mr.  Drake.  I  have  before  me  a  statement  of  the  net  earnings  and 
dividends  of  the  company  from  January  1,  1896,  to  March  31,  1904. 

Senator  Morgan.  Just  read  it,  please. 

Mr.  Drake.  Yes,  sir.  That  report  of  1895  showed  net  accumulated 
earnings  and  income  account  of  $1,644,145.47.  Taking  in  a  ])eriod  of 
eight  or  ten  years,  starting  from  a  fixed  point  on  January  31,  1896,  as 
shown  by  the  report,  the  accumulated  earnings  were  $1,644,145.47. 

During  the  year  1896  the  increment,  the  increase  of  the  sinking 
fund  from  interest  on  investments,  was  $28,049.69.  The  net  earnings 
of  the  year— that  is,  after  paying  the  land  rent  of  $5,000  a  mile, 
or  $250,000,  to  the  Republic  of  Colombia,  and  after  the  payment  of 
all  operating  expenses  and  other  fixed  charges — the  net  earnings  of 
the  year  were  $545,684.53.  That  amoimt  was  carried  to  surplus  on 
December  31,  1896,  increasing  the  surplus  from  $1,644,145.47  to 
$2,217,879.69. 

At  this  time  I  may  say,  gentlemen,  that  there  was  a  necessity  for 
conservatism  on  the  part  of  the  board.  We  were  engaged  in  a  freight 
comi)etition.  We  were  engaged  in  the  constraction  or  the  La  Boca 
terminal.  The  La  Boca  terminal  was  a  tremendous  afiTair.  It  cost 
something  over  $2,132,000,  I  think  it  was,  and  we  had  expected  to 
have  to  pay  for  that.  We  were  endeavoring  to  abandon  the  practice 
of  lightering  cargo  in  Panama  Bay,  and  the  general  plan  of  the  board 
was  that  it  would  cost  us  a  million  of  dollars.  Plans  were  prepared 
abroad  and  sent  to  us  to  execute.  As  a  result — it  is  a  very  massive 
construction;  there  are  22  concrete  caissons  that  are  15  feeir- — > 
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Senator  Moboan.  Why  are  you  going  into  all  those  descriptions 
and  making  such  a  statement? 

Mr.  Drake.  Simply  as  the  reason  why  we  conserved  our  estimates. 

Senator  Morgan.  Well,  you  need  not  explain  everything  you  can 
think  about.    Just  answer  the  questions. 

Mr.  Drake.  All  right,  sir. 

The  increase  of  the  sinking  fund  in  1897  from  interest  on  invest- 
ments was  $114,871.84.  The  net  earnings  of  that  year  were  $409,873.37. 
That,  again,  was  after  paying  the  subvention  and  paying  fixed  charges. 
The  total  surplus  to  December  81  was  $2,742,624.90. 

Again,  the  net  earnings  for  the  year  1898  were  $266,746.73,  increas- 
ing the  surplus  December  31,  1898,  to  $3,009,371.63. 

The  net  earnings  for  1899  were  $295,231.77.    That,  again,  was  after 

Eying  all  operating  expenses — the  net  earnings.    The  total  surplus 
icember  31,  1899,  was  $3,304,603.40. 

The  net  earnings  for  the  year  1900  were  $446,764.68.    The  total 
surplus  December  31  was  $3,751,368.08. 
The  net  earnings  for  the  year  1901  were  $259,690.12.    The  total  sur- 

Elus  to  December  31,  1901,  was  $4,010,958.20.  Then  it  was  that  we 
egan  paying  dividends.  We  resumed  our  previous  practice.  I 
think  it  is  only  fair.  Senator,  that  I  should  be  allowed  to  say,  if  ^ou 
will  permit  me,  that  the  railroad  company  during  its  corporate  exist- 
ence nas  paid  $33,000,000  in  dividends,  nearly  5  per  cent  on  the  original 
investment.  It  nas  always  been  a  prosperous,  successful  coi-poration, 
and  has  never  failed  on  an  obligation  oi  any  kind. 

The  Chairman.  You  wish  to  state  that,  I  suppose,  simply  to  show 
that  the  Government  has  a  good  property  there) 

Mr.  Drake.  I  do  not,  sir;  I  want  to  state  that  we  had  suspended 
paying  dividends,  and  we  had  simplv  resumed  the  practice  of  paying 
dividends  here  after  we  had  gotten  through  a  trying  period. 

The  Chairman.  All  right.     Proceed,  Mr.  Drake. 

Mr.  Drake.  During  1901  we  paid  a  dividend  of  $140,000.  That 
was  deducted  from  the  surplus  and  the  surplus  carried  over. 

Senator  Taliaferro.  Wnat  percentage  was  that  on  the  stock! 

Mr.  Drake.  Two  per  cent    The  capital  stock  is  $7,000,000. 

The  net  surplus  December  31, 1901,  was  $3,870,958.20. 

The  net  earnings  for  the  year  1902  were  $295,384.40.  That  gave 
a  surplus  Deceml^r  31, 1902,  of  $4,166,342.60,  less  the  dividends  paid, 
$280,000.  There  was  a  dividend  of  4  per  cent  paid  during  that  year. 
The  net  surplus  December  31, 1902,  was,  thus,  $3,846,342.60. 

The  net  earnings  for  the  year  1903  were  $401,068.30.  The  total 
surplus  December  31,  1903,  was  $4,287,410.90;  less  dividends  paid, 
$560,000.  Dividends  of  8  per  cent  were  paid  in  that  year,  and  some 
years  in  its  history  the  road  has  paid  as  high  as  22  per  cent. 

The  net  surplus  December  31, 1903^  was,  thus,  $3,727,410.90.  The 
net  earnings  tor  the  first  quarter — this  is  taking  in  only  the  fii*st  quar- 
ter of  1904,  the  year  that  the  property  was  turned  over  to  the  Govern- 
ment— the  net  earnings  for  the  first  quarter  of  the  year  1904  were 
$176,249.59.  Thusthetotalsurplusonthelstof  April was$3,903,660.49, 
less  dividends  paid,  $175,000— dividends  of  2^  per  cent — that  left  the 
net  surplus  on  March  31, 1904,  $3,728,660.49. 

In  addition  to  this,  out  of  that  surplus  there  was  $882,915  in  hand 
of  cash  assets. 
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Now,  perhaps  you  would  like  to  know  what  has  become  of  that  sur- 
plus. If  we  had  paid  no  dividends  the  net  earnings  of  the  company 
would  have  been  ¥4,888,660.49  up  to  March  31, 1904.  This  statement 
that  I  have  here  makes  a  statement  of  what  disposition  has  been  made 
of  those  net  earnings. 

The  Chaibman.  Can  you  noi  insert  that  in  the  record  without  going 
over  it? 

Mr.  Drake.  I  would  like  to  impress  the  committee  with  it,  sir. 

The  Chairman.  Very  well. 

Mr.  Drake.  I  hate  to  take  up  the  time,  but  I  will  read  it  as  rapidly 
as  possible. 

Senator  Morgan.  Tou  need  not  bother  about  taking  up  time.  We 
are  trying  to  get  at  the  facts. 

Mr.  Drake.  Yes,  sir.  These  are  facts  that  I  think  ought  to  be  in 
the  record. 

This  is  a  statement  showing  the  disposition  of  the  accumulated 
earnings  of  $4,883,660.49  up  to  Aiarch  31, 1904,  which  includes  a  state- 
ment of  the  net  current  assets  in  hand  on  that  date. 

The  amount  of  accumulated  earnings  and  income  account  applied 
in  October,  1897,  for  redemption  of  7  per  cent  sterling  bonds  was 
$1,398,088.34.  To  that  extent  we  reduced  the  lien  on  me  property 
out  of  our  earnings,  because  when  the  sterling  bonds  were  redeemed, 
instead  of  issuing  a  five  million  dollar  mortgage,  as  it  existed  prior  to 
that,  we  issued  only  a  $4,000,000  mortage,  and  retained  two  millions 
of  it  in  the  treasury. 

Capital  expenditures  for  La  Boca  terminal,  etc.,  paid  out  of  earn- 
ings m  addition  to  amounts  paid  with  proceeds  of  1,087  first-mortgage 
bonds,  $1,349,263.22.  We  sold  1,087  bonds  to  pay  the  canal  com- 
panv  who  were  constructing  the  pier  for  us  as  contractors,  and  then 
we  had  to  expend  out  of  our  earnmgs  $1,349,263.22  to  complete  it  on 
the  original  plan. 

Senator  Taliaferro.  So  that  the  pier  cost -how  much? 

Mr.  Drake.  Two  million  one  hundred  and  twenty-two  thousand 
dollars,  1  think  it  was,  sir.  That  was  chiefly  because  of  the  extensive 
dredging  that  had  to  be  done  there.  The  tide  rises  and  falls  20  feet, 
and  we  Had  to  make  berths  alongside  of  the  pier  for  ships,  and  we  had 
to  excavate  very  large  basins  there.  They  are  a  thousand  feet  acro^ 
and  peculiar  in  shape — pear-shaped.  Now  we  have  all  of  these  heaw 
ships  coming  down  there  loaded  with  lumber,  and  so  on,  for  the  canal, 
and  they  are  able  to  berth  alongside  of  the  pier.  All  our  connecting 
carriers  berth  their  ships  there;  and  while  it  never  was  constructed  to 
bear  the  heavy  floor  loads  that  are  being  put  upon  it  now,  still  it  is 
being  tested  to  its  full  capacity,  and  is  serviceable. 

The  company  bought  and  holds  22  of  its  first  mortgage  bonds.  It 
bought  them  m  the  open  market  and  holds  them  now,  making  the 
liquid  assets  $23,037.50. 

Dividends  paid  in  1901, 1902,  1903,  1904,  $1,155,000. 

The  current  assets  on  March  31,  1904,  were  as  follows: 

Senator  Taliaferro.  I  beg  your  pardon,  Mr.  Drake;  I  thought  yon 
had  deducted  those  dividends. 

Mr.  Drake.  We  did  here;  1  did  in  this  statement,  sir.  [Referring 
to  first  statement.] 

Senator  Taliaferro.  Does  this  statement  show  what  your  earnings 
would  have  been  without  the  dividends  I  nn.n.n]p> 
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Mr.  Drake.  If  we  had  not  declared  dividends  and  what  disposition 
we  made  of  them.  1  therefore  mention  that  we  disbursed  so  much  of 
them  in  dividends. 

In  addition  to  making  those  payments,  the  company  had  on  March 
81, 1904,  cash  in  banks  and  trust  comfmnies  amounting  to  $558,575.59. 
I  want  to  say  that  in  my  whole  connection  with  the  railroad —as  I  stated 
once  before — the  cash  in  banks  has  always  been  from  $500,000  to 
$1,000,000,  until  the  Commission  recently  took  the  road  over.  The 
new  Commission  took  hold  of  us  in  April,  1905;  and  as  Judge  Magoon 
says,  comically,  they  took  possession  at  noon  and  in  fifteen  minutes 
they  had  bankrupted  the  road.  That  was  done  by  placing  large  orders 
for  equipment  and  contracts  for  enlarging  the  road  to  meet  the  neces- 
sities of  canal  construction. 

Coal  and  supplies  on  hand,  $193,886.20. 

Due  from  connecting  lines,  $210,435.09. 

Due  from  the  United  States  Government,  $27,687.94. 

Due  from  companies  and  individuals,  $121,644.67. 

Accrued  interest  on  deposits — our  surplus  is  always  deposited  in  the 
trast  companies — $3,653.64. 

Accrued  interest  on  securities  held  in  the  fund,  $4,320. 

Miscellaneous  accounts,  $22,596.20. 

Prepaid  insurance  and  charter  of  steamers,  $13,688.70. 

One  hundred  and  fifty-three  subsidy  bonds  in  treasury  purchased 
with  earnings,  $153,000. 

I  want  to  say  of  those  subsidy  bonds — I  only  speak  of  the  ^  per  cent 
bonds — I  have  put  them  up  there  as  something  that  we  have  bought 
and  hold.  These  are  not  an  obligation;  they  are  not  a  mortgage;  they 
are  in  anticipation  of  a  lien.  They  are  in  anticipation  of  the  subsidy 
due  the  Republic  of  Colombia  for  the  privilege  of  using  the  land 
across  the  Isthmus.  That  is  $250,000  a  year,  ana  we  hold  those  bonds. 
Thev  are  in  anticipation  of  a  lien,  and  not  a  mortgage. 

The  current  liabilities  of  the  company  foot  up  on^  $426,572.69. 

Isthmus  drafts  not  pi-esented — our  employees  are  paid  down  on  the 
Isthmus  by  drafts,  and  thev  do  not  always  present  them — $13,808.75. 

Coupons  not  presented,  $962.50. 

Unclaimed  dividends,  $129. 

Unpaid  wages,  $2,162.28. 

Audited  vouchers,  $88,216.43. 

Accrued  for  redemption  of  bonds  and  payment  of  interest,  $292,- 
106.78. 

We  set  aside  in  each  month  the  proportion  of  the  earnings  of  that 
month  that  will  be  applicable  to  the  redemption  of  lK>nds  we  have  to 
redeem.  We  apply  $150,000  on  the  1st  of  August  of  each  year  to  the 
redemption  of  a  certain  number  of  the  4i  per  cent  bonds,  and  the  same 
wav  with  the  6's. 

Interest  on  anticipated  payments  to  canal  company,  $26,061.96. 

Due  the  Republic  of  Panama,  $3,125.  That  was  the  proportion 
which  would  nave  been  due  them  during  the  first  three  months 
upon  that  $25,000  a  year  that  we  had  to  pay  them,  that  we  now  pay 
to  the  United  States  Government  as  the  assignee  of  the  financial  rights 
of  the  Republic  of  Panama  under  the  articles  of  concession. 

In  addition  to  this  the  company  has,  since  the  issue  of  the  first  mort- 
gage bonds  in  1897,  redeemed  and  canceled  of  said  issue,  out  of  its 
^ross  earnings,  $841,000  of  the  first  mortgage  bonds.    So  that  the  sur- 
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plus  we  had  on  hand  on  March  81  was  $882,916.84  of  liqaidated  assets, 
and  besides  that,  and  in  addition  to  that,  we  had  increased  our  surplus 
from  $1,644,145.47  on  January  1, 1896,  to  $3,728,660,  and  at  the  same 
time  had  reduced  our  bonded  debt  $841,000. 

1  submit  this  statement  as  an  evidence  of  the  condition  of  the  prop- 
erty at  the  time  it  was  turned  over. 

Senator  Morgan.  Your  statement  is  a  splendid  display  of  book- 
keeping and  accounting,  and  I  want  now  to  get  at  some  of  the  facts 
that  a  common  man  can  understand. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  This  surplus  that  you  mention  year  after  year 
there,  was  that  in  cash? 

Mr.  Drake.  It  is  in  the  property;  yes,  sir.  It  is  cash  expended  in 
the  property,  as  shown  there. 

Senator  Morgan.  Cash! 

Mr.  Drake.  Not  cash  in  bank.  It  is  surplus  that  was  earned  and 
expended  in  the  way  that  I  have  just  stated;  put  into  the  property. 

senator  Morgan.  It  was  put  into  the  property? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  property  was  there  to  show  for  it. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  there  is  nothing  else  there  to  show  for  itt 

Mr.  Drake.  That  is  all,  sir. 

Senator  Morgan.  It  does  not  mean  money  that  you  held  over? 

Mr.  Drake.  It  means  earnings  expended  on  the  improvement  of 
the  property,  on  which  improvements  money  could  be  raised,  if  it  was 
necessary. 

Senator  Morgan.  I  am  not  talking  about  the  borrowing  capacity. 

Mr.  Drake.  I  am  speaking  of  the  mcrease  in  the  cost.  That  annual 
report  which  is  here  shows  the  increase  in  the  cost  of  the  property. 

Senator  Morgan.  In  the  value  of  ifi 

Mr.  Drake.  Yes;  in  the  value  of  it  and  in  the  cost  of  it,  too. 

Senator  Morgan.  But*  it  is  not  a  fund  that  you  could  distribute  on 
dividends  among  your  stockholders! 

Mr.  Drake.  You  would  have  a  perfect  right  to  distribute  all  of  it 
among  your  stockholders. 

Senator  Morgan.  All  of  the  siurplust 

Mr.  Drake.  Yes,  sir.  You  would  have  a  perfect  right  to  rafce 
money  on  it  in  any  way.  It  belong  to  the  stockholders.  It  is  the 
earning  of  their  investment,  and  it  is  applied  to  the  improvement  of 
the  property. 

Senator  Morgan.  How  would  you  go  about  distributing  it  among 
the  stockholders  except  by  increasing  their  stock? 

Mr.  Drake.  You  woula  have  to  do  something  like  that  Instead  of 
doing  that  it  was  elected  to  improve  the  property. 

Senator  Morgan.  Well,  you  are  talking  about  imaginary  things 
and  I  am  talking  about  real  things.  You  are  talking  ab^ut  what  you 
might  do  and  I  am  talking  about  what  you  did  do.  I  want  to  get  at 
that. 

Mr.  Drake.  I  am  speaking  of  the  system  of  accounting  that  is 
adopted  by  all  corporations  and  all  railr<mds. 

Senator  Morgan.  Yes.  The  stockholders  are  that  much  richer  in 
consequence  of  the  surplus  I 
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Mr.  Drake.  In  consequence  of  the  application  of  the  earnings, 
which  might  have  been  distributed  in  diviaends,  to  the  improvement  of 
the  property. 

Senator  Mobqan.  Very  good.  You  saved  their  money  for  them 
and  put  it  into  the  property.    That  was  all! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  their  stock  represented  that  property  with 
the  surplus  added  to  it! 

Mr.  Drake.  Yes,  sir;  that  belonged  to  the  stockholders  at  that  time. 

Senator  Morgan.  It  all  belonged  to  them  at  every  time. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  the  stock  was  increased  in  intrinsic  value, 
whether  it  was  increased  in  market  value  or  not,  by  the  application 
of  these  different  amounts  of  surplus  year  by  year  in  the  way  you 
have  stated,  by  betterments  of  the  canal  property,  improvements  of  it 
in  every  way! 

Mr.  Drake.  Yes,  sir.  Mr.  Senator,  may  I  say  that  betterments 
and  improvements  are  properly  chargeable  to  the  capital  account  and 
to  the  increased  cost  of  the  property? 

Senator  Morgan.  I  am  not  in  any  controversy  with  you  about 
bookkeeping,  because  you  know  everything  about  it,  all  its  ins  and 
oute  and  ups  and  downs 

Mr.  Drake.  I  beg  your  pardon,  Senator,  I  do  not.  I  am  not  an 
accountant. 

Senator  Morgan  (continuing).  And  I  do  not  understand  it  at  all. 
I  want  a  common-sense  view  of  this  situation,  if  I  can  get  it 

Mr.  Drake.  All  right. 

Senator  Morgan.  The  stock  that  remained  at  the  time  this  property 
was  turned  over  to  the  United  States  represented  the  value  of  all  of 
the  property  of  every  kind  that  was  owned  by  the  Panama  Railroad 
Company! 

Mr.  Drake.  Yes,  sir.  It  represented  the  original  capital  cost  of 
the  property  with  the  improvements  that  had  been  made  with  this 
money. 

Senator  Morgan.  Very  good.  And  if  it  had  been  a  protitable 
investment,  of  course,  stocks  were  that  much  increased  in  value. 
Where  did  you  keep  your  bank  accounts! 

Mr.  Drake.  In  different  banks.     In  the  Fourth  National  Bank 

Senator  Morgan.  All  of  them  were  in  New  York! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  kept  no  bank  account  in  Paris,  did  youf 

Mr.  Drake.  No.  We  kept  a  bank  account  in  London.  I  show  by 
this  statement  that  I  would  like  to  put  in  evidence  now  the  fact  that 
we  have  funds  in  the  hands  of  our  London  bankers. 

Tlie  Chairman.  Did  not  that  go  in  this  morning! 

Mr.  Drake.  No,  sir.  I  read  from  it,  and  it  should  go  in.  I  held  it 
out  with  your  consent,  because  there  was  something  else  that  I  wanted 
to  speak  about 

Tne  Chairman.  Very  well.    It  can  go  in  now. 

(The  statement  referred  to  will  be  found  appended  to  the  record  of 
to-day's  proceedings.) 

Senator  Morgan.  At  the  time  that  this  proper^  was  turned  over  to 
the  United  States  how  much  money  did  your  railroad  company  bare 
in  banks  in  London  ?  ^^, ,  ^^  ^^  ^OOqIc 
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Mr.  Drake.  I  would  have  to  get  the  correspondinsr  statement  to  that 
in  order  to  answer  that  question.  We  had,  as  I  show  by  that  state- 
ment, $882,000  altogether  in  cash  and  in  hand,  but  how  much  of  that 
was  in  the  hands  of  London  Imnks  I  could  not  say;  probably  not  over 
fifteen  thousand  dollars  or  twenty  thousand  dollars  or  thirty  thousand 
dollars. 

Senator  Morgan.  A  small  amount? 

Mr.  Drake.  Yes,  sir;  because  we  draw  it  down  all  the  time. 

Senator  Morgan.  What  became  of  the  amount  in  the  Liondon  banks 
after  the  property  was  turned  over  to  the  United  States! 

Mr.  Drake.  It  was  drawn  against  and  carried  into  the  cash  of  the 
company  here. 

Senator  Morgan.  It  was  drawn  against  by  whom? 

Mr.  Drake.  By  our  bills  of  exchange. 

Senator  Morgan.  That  property  beostme  the  property  of  the  United 
States? 

Mr.  Drake.  Yes,  sir.  It  is  apart  of  the  liquidated  cash  of  the  com- 
pany and  credit  account  of  the  company. 

Senator  Morgan.  And  the  money  in  the  banks  in  New  York 
belonged  to  the  United  States? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan  (continuing).  To  the  extent  of  the  holdings  of 
the  United  States? 

Mr.  Drake.  Everything  went  to  the  United  States. 

Senator  Morgan.  Without  exception? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Did  the  railroad  company  at  the  time  it  was 
turned  over,  owe  any  current  debts? 

Mr.  Drake.  1  haveiust  stated  what  the  current  liabilitied  were. 

Senator  Morgan.  What  were  they? 

Mr.  Drake.  I  have  not  a  cop^  of  it  at  hand  at  the  moment,  but  I 
read  from  it  earlier  in  my  testimony.  I  showed  that  the  liabilities 
were  $462,000  and  the  assets  were  $1,300,000,  or  something  like  thsLl. 
I  am  giving  this  from  memory.     It  is  all  in  the  record. 

Senator  Morgan.  You  had  these  steamers  and  they  went  oyer  to 
the  United  States? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Two  of  them  were  in  the  shop  for  repairs  at  that 
time? 

Mr.  Drake.  They  were. 

Senator  Morgan.  How  much  debt  had  been  run  up  against  them! 

Mr.  Drake.  At  that  time — shall  I  explain  that?  I  think  1  know 
what  you  want. 

Senator  Morgan.  Yes. 

Mr.  Drake.  I  would  like  to  explain  it  In  the  fall  of  1902  two  of 
our  steamers  that  had  been  operated  for  twenty  years  in  our  own  and 
other  service  had  outlived  their  classification — that  is,  they  were  not 
insurable  as  first-class  risks  and  the  cargo  thev  carried  was  not  insur- 
able because  they  had  I  i  ved  thei  r  natural  life.  They  were  laid  up.  They 
were  withdrawn  from  the  service  and  laid  up.  We  were  chartering 
ships  in  their  place  at  a  charter  price  that  represented  5  per  cent  on 
$4,000,000.  That  is,  we  were  paying  $16,000  a  month  charter  money 
for  ships.  That  was  considered  unbusinesslike  and  not  a  proper  thing 
to  do.    So  it  was  decided,  after  a  great  deal  of  oonsUleratiOD  and  after 
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expert  examination,  that  there  was  a  good  deal  of  latent  value  in  our 
ships  as  they  were,  and  it  was  decided  to  rebuild  them. 

Senator  Morgan.  That  was  in  1902. 

Mr.  Drake.  In  1903.  In  1902  they  were  laid  up  and  in  Aug^ust  or 
September,  1903,  it  was  decided  to  rebuild  them.  Plans  and  estimates 
were  invited,  and  it  was  found  that  to  rebuild  them  would  cost — it 
was  expected  that  it  would  coat — at  least  $150,000  to  thoroughly 
rebuild  them.  They  were  reconstructed.  They  were  taken  apart 
down  to  their  frames,  and  everything  about  them  except  their  machin- 
ery and  their  plates,  their  outside  skin,  was  rebuilt. 

Senator  Morgan.  What  time  in  1903  did  you  send  them  out  for 
repairs? 

Mr.  Drake.  In  September.  We  made  a  contract  with  Cramp  &  Co. 
I  have  a  copy  of  the  contract  here.  There  is  a  copy  of  the  contract. 
Will  you  have  it  in  evidence? 

The  Chairman.  A  copy  of  the  contract  for  what? 

Mr.  Drake.  For  the  rebuilding  of  the  ships  Defia/noe  and  Fvnanoe. 

Senator  Morgan.  For  the  rebuilding? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  is  the  date  of  that! 

Mr.  Drake.  Shall  1  read  the  contract? 

The  Chairman.  If  you  state  the  facts  I  should  think  it  would  be 
sufficient. 

Mr.  Drake.  The  contract  is  dated  the  13th  of  November,  1903. 

Senator  Taliaferro.  Do  you  want  that  in  the  record.  Senator? 

Senator  Morgan.  I  do  not  know  that  I  do.    It  is  possible  that  I  may. 

The  Chairbhan.  Let  him  state  the  facts  about  it  first.  Senator. 

Senator  Morgan.  Yes. 

Mr.  Drake.  1  had  reached  a  point  where  I  said  it  was  decided  that 
it  was  inadvisable  to  continue  chartered  ships  at  a  very  high  rate  from 
other  lines,  and  letting  our  own  steamers  lie  by  and  go  to  pieces;  so 
that  it  was  decided  to  rebuild  them.  We  had  estimates  submitted  by 
a  number  of  concerns  and  finally  made  a  contract  with  Cramp  &  Sons 
to  rebuild  them.  That  contract  provided  that  they  were  to  ao  a  cer- 
tain amount  of  work  under  contract,  and  the  balance  by  day's  work. 
It  provided  that  up  to  $200,000  the  work  that  was  done  on  them 
should  be  paid  for  in  bonds  of  the  conipany  at  102^  and  accrued  inter- 
est. The  balance  was  to  be  paid  out  oi  earnings,  and  was  so  paid  out 
of  earnings  of  the  company.    It  was  a  capital  construction. 

The  cost  of  the  vessels  had  originally  been  a  capital  account,  and  as 
this  was  a  rebuilding  of  them,  and  the  4i  per  cent  bonds  were  created 
and  issued  for  the  purpose  of  building  wharves,  railroad  buildings, 
steamships,  and  what  not  that  would  oe  for  capital  account,  it  was 
decided  Uiat  this  should  be  treated  to  the  extent  of  $200,000  as  capital, 
especially  as  only  that  proportion  of  the  repairs  could  be  properly 
charged — $265,000  could  be  properly  charged  really  to  the  reouiiding 
of  them.    The  balance  was  replacement. 

The  contract  was  made  witn  Cramp  &  Sons;  the  bonds  were  paid 
to  them  up  to  the  extent  of  $200,000.  At  the  time  the  contract  was 
made  it  provided  that  the  contractors  must  hold  those  bonds  until 
August  2  of  the  following  year,  when,  if  the  railroad  company  failed 
to  take  them  back,  they  might  retain  them.  That  is,  the  railroad 
company  reserved  an  option.    We  did  not  want  the  bonds  scattered. 
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The  railroad  company  reserved  an  option  to  take  tiie  bonds  back  at 
the  same  price  at  which  they  tiad  been  sold. 

Senator  Morgan.  That  is,  they  put  them  in  pledget 

Mr.  Drake.  No,  sir;  we  disbursed  the  bonas;  bat  we  retained  an 
option  to  take  them  back. 

Senator  Morgan.  Is  not  that  putting  them  in  pledge! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  What  is  the  difference? 

Mr.  Drake.  It  is  a  distinct  transaction.  We  paid  for  the  cost  of 
the  repairs  $870,000.  We  had  paid  the  $200,000  in  bonds.  When  the 
time  arrived  when  we  could  take  them  back  if  we  wanted  to,  we  found 
that  we  could  sell  the  bonds  at  lOii?  &nd  we  did  take  them  back  at  10^ 
and  sold  them  at  104i.  The  bbnds  were  sold  because  the  repairs  were 
capital  repairs,  and  tbe  policy  of  the  company,  the  same  as  in  buildinff 
the  La  Boca^  was  to  pay  for  the  rebuilding  of  the  steamships  in  boncb 
or  in  capital  outlay. 

The  bonds,  as  I  say,  were  disbursed  and  taken  back  and  sold  at 
104^.  In  connection  with  the  report  of  that  action  I  want  to  say  tiiat 
we  turned  the  property  over — May  7  was-  the  date  of  tbe  transfer,  I 
believe — and  at  that  time  tiie  Government  took  control  of  the  property, 
and  all  of  this  action  was  submitted  to  the  boards,  of  which  the  Isth- 
mian Canal  Commission  constituted  a  majority.  They  were  present 
when  the  reports  were  made  of  what  action  bad  been  had  and  the 
report  of  what  action  it  was  proposed  to  take  under  the  contract,  of 
taking  up  the  bonds  at  the  option  price  and  reselling  them  at  a  higher 

grice.  That  was  submitted  to  the  board  in  which  Admiral  Walker, 
rofessor  Burr,  and  Mr.  Grunsky  were  present,  and  other  members 
of  the  board  were  members  but  not  in  attendance. 

Senator  Morgan.  What  was  the  date  of  that  meeting? 

Mr.  Drake.  I  think  it  was  subsequent  to  August  It  was  September 
8  or  28,  1904,  I  think. 

Senator  Morgan.  That  was  about  a  year  after  you  put  the  ships  in 
Cramps'  hands  for  rebuilding? 

Mr.  Drake.  The  ships  were  then  put  in  service.  They  were  entirely 
rebuilt,  as  I  say. 

Senator  Morgan.  That  was  about  a  year  after  you  put  them  in 
Cramps'  hands  for  rebuilding?. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  About  a  year. 

Mr.  Drake.  Yes,  sir.  They  were  put  in  their  hands  in  November, 
and  they  were  paid  for  in  August  The  work  done  was  paid  for  in 
August    The  work  took  eight  or  ten  months. 

I^nator  Morgan.  August  1904? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  it  is  this  meeting  at  which  you  say  Admiral 
Walker  and  Mr.  Grunsky  and  somebody  else  were  present  tiiat  took 
place  in  November? 

Mr.  Drake.  No,  sir;  in  September — August  or  September.  I  can 
tell  by  the  executive  committee  minutes.  It  was  reported,  at  any  rate, 
to  the  board  regularly  subsequent  to  May  7,  1904. 

Senator  Morgan.  It  was  all  reported  to  the  board  after  Admiral 
Walker  and  Mr.  Grunsky  came  in  i 

Mr.  Drake.  Absolutely. 
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Senator  Morgan.  Let  ns  see  the  minates  of  what  you  did  on  that 
occasion. 

Mr.  Drake.  That  would  appear  here  as  **  extracts  from  the  execu- 
tive committee  wore  read  as  an  explicit  statement  of  all  action  had  by 
the  committee  and  aporoved  and  made  the  action  of  the  bcMird."  The 
minute  books  tiiat  will  come  over  will  contain  it. 

Senator  Morgan.  The  action  of  the  executive  committee  had  been 
taken  before  that  meeting  that  you  have  referred  to  there,  where 
Admiral  Walker  and  Mr.  Grunsky  were  presents 

Mr.  Drake.  Yes,  sir.    The  action  was  nad  the  year  before,  in  1903. 

Senator  Morgan.  By  the  executive  committee? 

Mr.  Drake.  By  the  board. 

Senator  Morgan.  Did  the  executive  committee  have  anything  to  do 
with  it  as  a  body? 

Mr.  Drake,  xes,  sir;  it  was  all  conducted  by  the  executive  com- 
mittee, all  done  by  them. 

Senator  Morgan.  Then  it  was  not  by  the  board? 

Mr.  Drake.  The  executive  committee  is  the  board,  in  the  absence 
of  the  board,  and  reports  its  action  to  the  board. 

Senator  Morgan.  I  mean  the  railroad  board,  of  directors. 

Mr.  Drake.  The  board  of  directors  of  the  Panama  Railroad  Com- 
pany, when  this  matter  was  concluded,  approved  of  the  action  of  the 
executive  committee. 

Senator  Morgan.  That  was  in  August? 

Mr.  Drake.  In  August,  1904. 

Senator  Morgan.  I  ou  have  got  the  figures  badly  mixed  up,  or  I 
have,  as  to  the  dates. 

Mr.  Drake.  The  contract  for  the  repair  of  the  steamers  was  made 
in  November,  1903.  The  steamers  were  repaired  and  the  payments 
were  made  on  account  of  the  repairs  in  August,  1904.  Messrs.  Walker, 
Grunsky,  and  Burr  were  elected  to  the  board  in  June  and  July,  1904, 
and  were  present  at  the  meetings  at  which  the  action  of  the  executive 
committee  was  determined,  was  reported,  and  approved. 

Senator  Morgan.  I  thought  you  said  that  that  meeting  took  place 
in  November? 

Mr.  Drake.  No,  sir;  I  read  the  date. 

Senator  Morgan.  Read  the  minutes,  please.  Let  us  have  the  story 
out  of  the  book. 

Mr.  Drake.  I  do  not  think  there  is  any  record  of  that  in  this  book, 
except  the  report.  [After  consulting  minute  book.]  No,  sir;  it  does 
not  appear  in  these  minutes.  There  is  shown  here  the  meeting  of  the 
boara  of  August  26;  the  meeting  of  the  board  of  September  15, 1904 — 
present,  Drake,  Felton,  Cromwell,  Brown,  Gallaway,  Comstock,  and 
Burr;  meeting  of  the  Panama  Railroad  board  of  directors,  September 
22 — present,  Simmons,  Parker,  Felton,  Brown,  Gallaway,  Comstock, 
Walker,  Grunsky,  Parsons,  and  Drake.  I  have  not  any  doubt  that  is 
the  meeting,  but  this  does  not  show  it.  It  says  here:  "  Extracts  from 
the  minutes  of  the  several  meetings  of  the  executive  and  finance  com- 
mittee held  September  16  and  20  were  read  as  an  explicit  statement  of 
all  action  had  since  the  last  meeting  of  the  board.  Upon  motion, 
duly  seconded,  said  action  was  approved  and  made  the  action  of  the 
board.  ^  There  is  no  reference  at  that  meeting  to  the  particulars  of 
the  report  made  by  the  executive  committee. 
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Senator  Morgan.  You  have  the  date  of  the  ratification  by  Walker, 
ODcler  the  new  regime,  on  the  26tb  day  of  September.  A  while  ago 
you  had  it  in  August 

Mr.  Drakb.  No,  sir;  what  I  meant  to  state,  and  what  I  think  I  did 
state,  was  that  whatever  was  done  in  the  ratification  of  this  operation 
was  made  by  the  board  of  which  these  gentlemen  were  members:  that 
the  responsibility  of  the  oi)eration  of  the  railroad  had  been  tumea  over 
to  this  Commission,  because  they  constituted  a  majority  of  the  board 
in  May  of  that  year,  and  that  all  action  that  had  been  had  by  the  exec- 
utive committee  was  reported  to  the  board  and  approved. 

Senator  Morgan.  The  date  of  the  i*eport  and  the  date  of  the  approval 
was  the  26th  day  of  September? 

Mr.  Drake.  I  have  not  the  date  of  the  report  here.  I  think  it  was, 
but  I  have  not  the  date  here. 

Senator  Morgan.  The  date  of  the  meeting  at  which  that  was 
approved  was  the  26th  day  of  September,  was  it? 

Mr.  DiiAKB.  I  have  not  the  date.  I  do  not  want  to  give  the  date  of 
the  meeting. 

Senator  Morgan.  There  is  the  date,  on  that  book. 

Mr.  Drake.  I  say  that  that  was  the  meeting  at  which  all  the  mem- 
bers were  present. 

Senator  Taliaferro.  Do  I  understand  you  to  say  that  there  was  a 
finance  committee? 

Mr.  Drake.  Yes,  sir;  it  is  the  executive  and  finance  committee. 

Senator  Taliaferro.  The  executive  and  finance  committee? 

Mr.  Drake.  The  title  of  the  committee  is  the  executive  and  finance 
committee. 

Senator  Talaiferro.  It  is  the  same  committee? 

Mr.  Drake.  Yes,  sir.  I  would  like.  Senator,  to  get  the  date  of  the 
report  of  the  executive  committee  to  the  board  at  which  its  action  was 
approved. 

Senator  Morgan.  I  want  to  get  the  information  from  your  minutes 
there  of  the  board  that  approv^  it.  I  want  you  to  point  out  the  act 
of  approval,  now;  the  date  of  it 

Mr.  Drake.  I  find  no  specific  reference  in  the  minutes  of  the  board 
to  the  transaction. 

Senator  Morgan.  Then  you  can  not  state,  as  you  have  stated  on 
your  oath  here,  that  that  board  ever  did  ratify  it! 

Mr.  Drake.  What  1  intended  to  say,  and  what  I  repeat,  is  that  the 
action  of  the  executive  committee  was  reported  to  the  board  sub- 
secjuently  to  the  transaction  in  August,  at  which  time  the  bonds  were 
taken  ud  and  sold.  The  sale  of  the  bonds  was  in  Aueust,  and  it  was 
reportea  subsequently  to  the  board  and  improved  by  the  board. 

Senator  Morgan.  What  was  that  date! 

Mr.  Drake.  I  can  not  give  it. 

Senator  Morgan.  Is  there  any  statement  on  your  minutes  of  that 
fact? 

Mr.  Drake.  No,  sir;  the  statement  is  right  here  in  a  communica- 
tion to  me,  or  a  memorandum  to  me,  from  the  first  assistant  secretary. 

Senator  Morgan.  Who  is  the  first  assistant  secretary? 

Mr.  Drake.  Mr.  Rossbottom. 

Senator  Morgan.  The  Assistant  Secretary  of  State,  or  of  War,  or 
what? 
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Mr.  Drake.  The  first  assistant  secretary  of  the  company.  I  asked 
him  to  look  at  the  minutes  and  see  whether  or  not  the  report  of  the 
executive  committee  had  been  made  to  the  board,  and  whether  it  had 
been  ratified  by  the  board. 

Senator  Moboan.  It  has  not  been  stated  before  that,  you  had  a  first 
assistant  secretary. 

I  want  to  find  out  now,  and  I  want  to  be  very  exact  in  my  question- 
ing, and  I  want  you  to  be  egually  so  in  your  answers — I  want  to  find 
out,  first  of  all,  the  date  of  the*^  meeting  at  which  this  transaction 
about  the  repair  of  these  vessels  and  the  pledge  or  the  payment  of 
those  bonds  was  reported  to  the  meeting  of  the  ooard  of  directors  of 
the  Panama  Railroad  and  was  ratified. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Gan  you  give  it? 

Mr.  Drake.  I  can  not;  no,  sir. 

Senator  Morgan.  Is  it  there  [indicating  minute  book]! 

Mr.  Drake.  It  in  not,  except  in  the  general  statement,  at  each  suc- 
ceeding meeting,  which  I  have  read  before,  that  an  explicit  statement 
of  all  action  had  by  the  executive  committee  was  made  to  the  board 
by  reading  the  minutes  of  the  executive  committee,  and  the  action 
of  the  executive  committee  was  approved  and  made  the  action  of  tiie 
board. 

Senator  Taliaferro.  How  do  you  know,  of  your  own  knowledge, 
that  that  executive  conmiittee  has  ever  approved  these  contracts  for 
the  repair  of  the  vessels,  and  that  the  board  has  approved  of  their 
reoortl 

Mr.  Drake.  Absolutely,  and  I  so  testify;  and  I  will  answer  aa  to 
the  date  of  the  meeting  of  the  board  at  which  that  action  was  approved 
as  soon  as  I  can  procure  it. 

Senator  Morgan.  Then  your  statement  is  that  you  know,  of  your 
own  knowledge,  that  the  executive  committee  has  approved  of  tiiis 
transaction? 

Mr,  Drake.  Yes,  sir. 

Senator  Morgan.  In  regard  to  the  repair  of  the  vessels,  and  you 
know  of  your  own  knowledge  that  the  railroad  directors,  when  Walker 
and  these  other  Isthmian  Commissioners  were  present,  ratified  itf 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  you  can  not  show  on  your  records  that  any- 
thing of  that  sort  was  done? 

Mr.  Drake.  I  can  not  show  it  specifically. 

Senator  Morgan.  We  can  not  have  it  at  all  unless  it  is  specific. 

Mr.  Drake.  Then  I  ask  that  the  statement  that  I  have  repeated  so 
often,  I  am  sorry  to  say,  be  taken  as  my  answer  for  the  moment,  and 
that  is  that  at  the  meetmg  that  clause  that  I  have  read  about  extracts 
from  the  minutes,  that  record  is  made  at  every  meeting,  that  the  full 
repjort  was  made  to  the  board,  with  those  members  present,  of  all 
action  had  by  the  executive  committee,  and  the  action  of  the  executive 
committee  was  approved. 

The  Chairman.  The  minutes  of  the  executive  committee  will  show 
this,  as  I  understand  it? 

Mr.  Drake.  Absolutely;  and  they  will  be  here  just  as  quickly  as  I 
can  get  the  book. 

Senator  Taliaferro.  Have  you  any  statement  of  earnings  since 
this  Government  took  charge  of  the  road!  r^^^^i^ 
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Mr.  Drake.  Yes,  sir;  I  have  a  complete  statement. 

Senator  Taliaferro.  I  do  not  want  yoa  to  submit  it  now,  as  it  will 
interrupt  Senator  Morgan.     You  can  Lring  it  in  later. 

Senator  Morgan.  Now  Mr.  Drake,  1  have  been  trying  to  get  al 
an  explanation  made  in  a  report  of  General  Davis  to  the  president  of 
the  Commission,  I  suppose,  and  about  which  he  has  made  a  statement 
here.     I  will  read  it  so  that  you  can  understand  the  bearing  of  it 

Mr.  Drake.  Yes,  sir;  I  understand  what  you  mean. 

Senator  Morgan.  Though  I  see  that  you  are  prepared  for  it.  Yoa 
already  understand  it,  and  you  have  prepared  for  it,  before  yoa  came 
here— this  statement  of  Walker's?    Do  you  not  know  aboutlt? 

Mr.  Drake.  About  Mr.  Wallace? 

Senator  Morgan.  I  mean  General  Davis.  Did  you  not  know  that 
General  Davis  had  made  a  statement  here? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Did  vou  not  know  what  it  was,  and  did  you  not 
come  prepared  to  meet  it} 

Mr.  Drake.  No,  sir.  I  knew  that  Mr.  Wallace  made  a  statement 
that  we  had  sold  100  bonds — that  we  had  exhausted  oar  resources  in 
paying  dividends. 

Senator  Morgan.  He  did  not  state  that  He  did  not  state  that  yoa 
had  stolen  a  hundred  bonds. 

Mr.  Drake.  He  said  we  had  sold  100  bonds.  We  sold  265  bonds. 
So  he  was  wrong  to  that  extent 

Senator  Morgan.  You  all  seem  to  be  down  on  Wallace.  I  do  not 
know  exactly  why. 

Mr.  Drake.  Excuse  me.  Mr.  Wallace  is  a  very  good  friend  of 
mine. 

Senator  Morgan.  Yes,  vou  are  all  good  friends,  until  yoa  get  after 
each  other,  and  then  you  fight  like  tigers.  I  will  read  what  General 
Davis  says  Treading]: 

^^Then  follows  a  statement  of  dividends  paid  and  some  comments, 
one  of  which  is,  ^The  present  situation  of  the  railroad  is  not,  therefore, 
favorable.'" 

He  is  quoting  from  a  report  [continuing  reading]:  ^^The  annual 
report  for  1903  gives  the  net  income  of  the  railroad  and  steamships  at 
$401,068,  yet  the  road  paid  an  8  per  cent  dividend,  or  the  sum  of 
$560,000,  while  in  1902  the  net  income  was  $295,384  and  the  dividend 
paid  was  $280,000. 

^^  But  for  the  circumstances  that  the  payment  of  the  last  dividend 
went  to  the  credit  of  the  French  Canal  Company,  that  had  already 
bargained  to  sell  its  property  to  the  United  States,  and  that  the  board 
simply  did  the  bidding  of  the  company,  it  is  probable  that  the  dividend 
of  the  company  would  not  have  exceeded  the  net  earnings  for  the  year." 

Mr.  Drake.  The  dividends  for  what  year,  sirf 

Senator  Morgan.  1903.  He  states  here  that  the  net  income  of  the 
railroad  and  steamships  was  $401,068,  yet  the  road  paid  an  8  per  cent 
dividend,  or  the  sum  of  $560,000,  while  in  1902  the  net  income  was 
$295,384  and  the  dividend  paid  was  $280,000. 

That  leads  me  to  inquire  why  it  was  that  you  paid  more  money  on 
dividends  than  you  had  earned  during  that  year. 

Mr.  Dbake.  T^one  of  our  dividends  were  ever  paid  out  of  the  earn- 
ings of  a  given  year.  I  have  made  a  statement  here,  which  I  want  to 
say  I  did  not  prepare  in  view  of  that    I  want  to  be  acquitted  of  that. 
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I  prepared  it,  as  I  stated,  honestly,  because  it  was  in  line  with  previous 
statements  I  had  made  to  the  committee  and  what  I  assumed  you 
would  want,  and  showed  what  the  surplus  of  the  company  was,  and  it 
was  out  of  accumulated  earnings  that  all  but  two  of  our  dividends  have 
b^n  paid.  I  wish  to  say  to  you  that  at  the  time  we  had  $8^,000,  I 
think  it  was,  of  free  assests,  and  I  wish  to  say  to  you  that  we  had 
several  millions  of  surplus  on  hand. 

Senator  Morgan.  Do  not  speak  of  the  surplus,  because  that  was 
invested  in  the  railroad.  We  got  that  anyhow,  under  our  stock 
holdings. 

Mr.  Drake.  You  had  not  gotten  it  then. 

Senator  Morgan.  We  were  getting  it,  and  had  made  the  contract 
for  it,  and  had  fought  the  battles,  as  you  stated  here;  we  fought  the 
battles  that  secured  the  revolution  before  you  made  this  change.  Is 
not  that  so? 

Mr.  Drasb.  I  made  no  reference  to  the  revolution. 

Senator  Morgan.  You  made  no  reference  to  it,  but  that  is  the  fact, 
as  I  understand  the  figures. 

Now  the  net  earnings,  out  of  which  you  had  made  all  your  dividends 
heretofore 

Mr.  Drakb.  Out  of  the  accumulated  net  earnings. 

Senator  Morgan.  Well,  I  do  not  know  about  their  being  accumu- 
lated.    If  they  were  not  net  earnings 

Mr.  Drake.  Will  vou  please  allow  me  to  say  that  I  am  explaining 
the  action  of  a  board  of  directors  of  a  company  that  followed  a  con- 
sistent business  policy  ?  What  they  did  they  did  in  accordance  with 
regular  railroad  practice,  and  they  treated  our  net  earnings  as  surplus; 
they  treated  accumulated  earnings  as  a  fund  out  of  which  a  dividend 
might  be  declared  to  any  extent. 

The  directors  might  properly  have  declared  very  much  larger  divi- 
dends than  they  did.  Instead  of  doing  so,  they  put  it  into  the  prop- 
erty. It  was  conservative  management  to  that  extent.  If  you  asK  me 
why,  when  the  earnings  for  1903  were  $401,000,  I  think  you  said,  we 
declared  a  dividend  of  $560,000,  my  answer  is  that  we  declared  it  out  of 
accumulated  earnings^  earnings  of  this  year  and  other  years  that  were 
in  the  possession  of  the  company  at  that  time  and  were  properly  appli- 
cable to  dividends.  We  might  very  properly  have  declared  a  25  per 
cent  dividend  in  that  year  and  not  been  criticised  by  railroad  men  or  by 
any  of  the  practices  of  corporate  management.  But  if  you  ask  me  to 
justify,  or,  rather,  to  establish  the  fact  that  we  paid  $560,000  in  that 
year  erroneously,  when  the  earnings  were  only  four  hundred  and  some 
thousand  dollars,  I  can  not  do  it.  ^ 

Senator  Morgan.  You  can  not  justify  it? 

Mr.  Drakb.  I  can  not  do  it.  I  can  not  justify  that  argument  that  it 
was  erroneously  done. 

Senator  Morgan.  I  am  not  making  an  argument  about  anything 
myself.  You  seem  to  be.  I  am  trying  to  get  at  some  facts  upon  which 
I  suppose  the  Senate  will  have  to  pass. 

Mr.  Drakb.  I  am  trying  to  furnish  them,  Senator. 

Senator  Morgan.  You  declared  this  dividend  of  $560,000  that  year. 
Did  you  pay  it? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  To  whom  did  you  pay  itJ 

Mr.  Drakb.  To  the  stockholders  of  record.  ^  GooqIc 
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Senator  Morgan.  In  money? 

Mr.  Drake.  Yes,  sir.  And  there  never  was  a  time  when  we  declared 
a  dividend  that  we  did  not  have  ample  funds  in  hand  for  that  dividend, 
and  very  much  more,  as  I  have  shown  bv  these  statements. 

Senator  Morgan.  You  paid  it  out  or  money  that  belonged  to  the 
companv? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  that  would  have  belonged  to  the  United 
States,  if  you  had  not  paid  it  out,  as  a  principal  stockholder? 

Mr.  Drake.  I  do  not  recognize  that.     I  do  not  know  about  that! 

Senator  Morgan.  You  paid  it  to  the  canal  company  while  they  held 
the  stock! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  In  November,  19031 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  is  the  date  in  November  of  this  declaration! 

Mr.  Drake.  I  do  not  recall  it.  [After  referring  to  document] 
Two  per  cent  was  paid  on  April  3,  2  per  cent  on  October  1,  and  4 
per  cent  on  January  1;  it  was  paid  on  January  1  because  December  31 
was  Sunday. 

Senator  Morgan.  What  year! 

Mr.  Drake.  That  was  the  year  1903;  during  the  year  1903.  That 
made  up  the  8  per  cent.  Two  per  cent  was  paid  on  April  3,  4  per 
cent  on  October  1,  and  4  per  cent  on  January  1  of  the  succeeding 
year. 

Senator  Morgan.  1904! 

Mr.  Drake.  It  was  paid  on  the  Ist;  disbursed  on  the  Ist. 

Senator  Morgan.  When  was  the  dividend  declared! 

Mr.  Drake.  The  dividend  of  April  3  was  declared  at  a  meeting  of 
the  board  held  on  March  26. 

Senator  Morgan.   What  year? 

Mr.  Drake.  1903.     It  was  declared  payable  on  April  8. 

Senator  Morgan.  March  26,  1903,  you  declared  now  much  of  a 
dividend? 

Mr.  Drake.  A  dividend  of  2  per  cent,  which  was  payable  on  April  3. 

Senator  Morgan.  Then,  the  next  one!    That  is  2  per  cent  of  it 

Mr.  Drake.  At  a  meeting  of  the  board,  held  September  24th,  a 
dividend  was  declared  of  2  per  cent. 

Senator  Morgan.  That  is  4. 

Mr.  Drake  (continuing).  On  the  capital  stock  of  the  company,  pay- 
able October  1. 

At  a  meeting  held  December  10,  1903,  a  dividend  of  4  per  cent  was 
declared  upon  the  capital  stock,  payable  on  January  1,  1904. 

Senter  Morgan.  Yes.     Now,  that  is  8  per  cent. 

Mr.  Drake  (continuing).  To  stockholaers  of  record  on  December 
28,  1903. 

Senator  Morgan.  Then  you  declared  another  dividend  in  January, 
1904! 

Mr.  Drake.  No,  sir;  we  paid  the  dividend  that  we  declared  io 
December. 

Senator  Morgan.  That  is  the  date  of  payment! 

Mr.  Drake.  Yes,  sir;  it  was  paid  to  stockholders  of  record  of 
December  28,  1903.    The  date  of  payment  was  January  1. 
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Senator  Morgan.  Now,  give  the  date  of  the  contract  with  Cramp. 
What  is  the  date  of  that  contract  with  Cramp! 

Mr.  Drake.  November  13,  1903. 

Senator  Morgan.  Did  you  pay  Cramp  any  money  on  account  as  he 
went  along  with  that  work? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Give  the  date  of  payment  and  the  amounts. 

Mr.  Drake.  I  can  not  do  that  now,  sir.  I  can  get  that  for  you.  I 
will  have  to  get  copies  of  that.  ^  Do  you  want  me  to  get  them  ?  I  want 
to  make  a  memorandum  of  it,  if  you  do. 

Senator  Morgan.  Yes;  I  want  you  to  get  it.  What  payments  were 
called  for  in  that  contract?  What  are  the  dates  of  payment  called  for 
in  that  contract? 

Mr.  Drake.  The  contract  was  conditioned  upon  our  paying  them  as 
work  progressed  in  bonds,  and  it  stipulated  that  we  would  make  them 
cash  advances  on  those  bonds,  they  depositing  the  bonds  with  us  from 
time  to  time,  so  that  they  might  carry  on  the  repairs.  The  payments 
that  we  first  made  to  them  from  time  to  time  were  cash  loans  on  the 
bonds,  on  which  they  paid  us  interest,  and  the  final  adjustment  was 
made  in  August,  1904.     I  am  going  to  get  the  dates  of  all  of  those. 

Senator  Morgan.  And  the  bonds  were  $200,000? 

Mr.  Drake.  Two  hundred  thousand  dollars;  yes,  sir.  When  the 
repairs  were  completed,  it  was  found  that  they  cost  $370,000;  some- 
thmg  like  $373,000  and  something.  We  had  in  our  books,  in  our  cur- 
rent assets,  a  depreciation  fund  amounting  to  $102,000,  which  we  had 
accumulated  and  put  by  for  just  such  repairs.  We  applied  $102,000  of 
that  depreciation  fund  to  the  cost  of  these  repairs  and  sold  $265,000 
of  bonus  to  pay  the  balance. 

Senator  Morgan.  Let  us  get  at  that  depreciation  fund  a  moment. 
Was  it  kept  in  cash  or  on  paper? 

Mr.  Drake.  In  cash.  It  was  a  regular  contribution  from  earnings 
monthly,  and  was  kept  in  cash,  at  interest,  in  the  trust  company. 

Senator  Morgan.  And  you  resorted  to  that  for  that  payment  of  how 
much? 

Mr.  Drake.  Of  $102,000  on  account  of  the  repairs.  We  applied  it 
to  that. 

Senator  Morgan.  When  was  that  contribution  made? 

Mr.  Drake.  At  the  time  of  the  settlement 

Senator  Morgan.  In  August,  1904? 

Mr.  Drake.  Yes,  sir.  At  the  time  of  the  settlement  of  their 
accounts.     I  will  present  the  vouchers  here. 

Senator  Morgan.  You  then  had  that  fund  there  and  you  resorted 
to  that? 

Mr.  Drake.  Yes,  sir;  and  sold  $265,000  of  bonds  for  the  balance. 

Senator  Morgan.  At  that  time  that  fund  belonged  to  the  United 
States,  did  it  not,  as  the  chief  stockholder? 

Mr.  Drake,   les,  sir. 

Senator  Morgan.  What  you  call  the  depreciation  fund? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Then,  having  put  in  deposit  with  Mr.  Cramp  at 
the  time  that  contract  was  made  1200,000  of  Donds 

Mr.  Drake.  From  time  to  time  we  emitted  bonds  to  that  extent  to 
them.  They  were  not  all  given  at  once,  but  they  were  given  as  the 
work  progressed.  .  y, ,...  .^  _OOgle 
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Senator  Mobgan.  They  were  deUvered  as  the  work  progressed! 

Mr.  Drakb.  Yes;  at  cuflereDt  times  a  certain  number  of  the  bonds 
were  given  in  payment    I  will  read  Uie  contract 

Senator  Morgan.  I  shall  have  to  put  it  in  evidence,  I  see,  but  I 
want  a  little  explanation  of  it  before  it  is  put  in.  I  do  not  want  yon 
to  read  it  now. 

The  contract  was,  then,  that  you  were  to  put  up  $200,000  of  bonds, 
from  time  to  time,  as  the  work  progressed,  and  that  you  had  the  privi- 
leee  of  redeeminc^  themt 

Mr.  Drake.  Yes.  sir. 

Senator  Morgan.  That,  then,  was  not  a  payment  of  the  bonds! 

Mr.  Drakb.  Will  you  let  me  read  this  [referring  to  contract]? 

Senator  Morgan,  l^lease  follow  me,  if  you  will.  I  am  so  dull  that 
I  can  not  do  two  things  at  once,  as  you  can. 

You  conunence.  then,  giving  the  bonds  out  on  this  arrangement 
under  the  right  or  redemption! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  then  upon  that  you  make  cash  payments! 

Mr.  Drake.  Cash  advances. 

Senator  Morgan.  Well,  advances. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Upon  which  you  would  charge  him  interest! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  as  to  keep  the  accounts  in  balance!  The  bonds 
were  drawing  interest? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  charged  the  same  rate  that  was  in  the 
bonds! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  as  to  keep  the  bookkeeping  all  right  You 
went  on  that  way  until  $200,000  oi  bonds  were  put  in! 

Mr.  Drake,  x  es,  sir. 

Senator  Morgan.  When  was  the  last  of  those  bonds  put  in! 

Mr.  Drake.  I  will  get  the  dates  of  the  payments. 

Senator  Morgan.  In  August? 

Mr.  Drake.  Prior  to  August,  1904. 

Senator  Morgan.  And  not  until  then.  Yes.  So  that  when  this 
property  was  turned  over  to  the  United  States  Cramp  held  those 
bonds.     Have  they  ever  been  taken  up? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Taken  up  by  the  company? 

Mr.  Drake.  They  were  taken  up  and  sold;  $266,000  of  bonds  were 
sold. 

Senator  Morgan.  By  whom? 

Mr.  Drake.  In  the  open  market 

Senator  Morgan.  What  for? 

Mr.  Drake.  To  raise  the  money  to  settle  the  account  with  Cramp. 

Senator  Morgan.  How  many  were  sold? 

Mr.  Drake.  Two  hundred  and  sixty-five  thousand  dollars. 

Senator  Morgan.  What  became  of  the  money  you  had  been  paying 
Cramp  all  this  time?    Was  that  the  balance? 

Mr.  Drake.  That  was  deducted  from  the  amount  due  them.  Thty 
paid  their  cash  loans. 
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Senator  Morgan.  When  you  came  to  make  a  settlement  with 
Cramps 

Mr.  Drake.  We  charged  them  with  the  money  that  had  been  loaned 
them. 

Senator  Morgan.  You  answer  a  question  before  I  can  get  it  out. 
When  you  came  to  make  a  settlement  with  Cramp,  you  paid  him 
$266,0001 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  How  mucht 

Mr.  Drake.  We  paid  him  the  balance  due  him. 

Senator  Morgan.  How  much  was  that! 

Mr.  Drake.  I  do  not  know,  sir.     I  shall  have  to  find  it. 

Senator  Morgan.  You  do  not  know  what  the  balance  was  that  was 
due.  then? 

Mr.  Drake.  No,  sir;  because  I  do  not  know  what  the  dates  or 
amounts  of  payment  were. 

Senator  Morgan.  What  fund  did  you  pay  that  out  off 

Mr.  Drake.   We  paid  it  out  of  the  proceeds  of  the  sale  of  the  bonds. 

Senator  Morgan.  So  that  you  sold  f  266,000  of  those  bonds  that  you 
had  left  in  Cramp^s  hands  to  raise  the  money  to  pay  him  for  repairing 
those  ships? 

Mr.  Drake.  Senator,  I  am  sorry  if  I  can  not  make  myself  plain. 

Senator  Morgan.  Well,  you  certainly  can  not,  if 

Mr.  Drake.  The  contract  called  for  hypothecating,  or  rather  for 
the  payment  of  $200,000  of  bonds 

Senator  Morgan.  I  think  you  had  better  stick  to  that  word  ^^  hypoth- 
ecating." 

Mr.  Drake.  No,  sir.  That  was  a  mistake,  and  I  do  not  want  to  stick 
to  a  mistake.  They  hypothecated  the  bonds  with  us.  We  paid  them 
$200,000  in  bonds.  We  made  delivery  and  cash  advances  on  those 
bonds  while  they  held  them.  When  we  came  to  settle  their  account, 
the  total  cost  of  the  repairs,  of  the  $370,000,  we  applied  $102,000  of 
the  depreciation  fund  for  steamers,  and  we  sold  the  $200,000  of  bonds 
that  we  had  taken  up  from  the  Cramps,  and  $66,000  more  of  bonds, 
making  $266,000  in  all,  to  raise  the  necessary  money  to  pay  the  whole 
amount  of  $370,000  due  to  the  Cramps. 

Senator  Morgan.  Now  I  think  we  understand  it.  Therefore,  when 
we  took  over  those  ships,  we  took  them  over  with  a  debt  which  finally 
amounted  to  $266,000,  wnich  you  sold  bonds  to  get  the  money  to  pay? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  is  the  fact! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Did  Cramp  buy  the  bonds! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Who  has  got  them  now? 

Mr.  Drake.  They  were  sold  to  the  public,  and  are  outstanding. 

Senator  Morgan.  Where  had  these  bonds  been  kept  before  you  sold 
them? 

Mr.  Drake.  In  the  care  of  the  committee  of  securities  of  the  com- 
pany. 

Senator  Morgan.  Had  they  ever  been  issued  to  the  public? 

Mr.  Drake.  They  were  in  the  treasury  of  the  oompftny.  There  is 
a  question  about  wHat  you  would  call  issued  to  the  public   They  were 
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issued,  bonds  up  to  the  full  extent  of  the  autliorized  issue,  4,000  bonds. 
Of  that  4,000  bonds  a  certain  number  were  sold  when  we  retired  the 
7  per  cent  sterling.  A  certain  additional  number  were  sold  when 
we  paid  the  contractors  who  had  built  the  La  Boca  wharf.  The  bal- 
ance were  in  the  company's  treasuir.  And  of  that  balance,  $265,CKX> 
were  sold  to  pay  Cramp  &  Sons.  Of  the  balance  that  have  not  been 
redeemed  by  drawing,  there  ai-e  628  in  the  company's  treasury  now. 

Senator  Mobgan.  These  are  amongst  the  bonds  that  were  subject 
to  be  drawn  and  paid  on  the  drawings— they  were  that  class  of  bonds! 

Mr.  Drake.  1  do  not  understand  the  question.  Senator. 

Senator  Morgan.  There  were  certain  bonds  tnere  that  you  owed; 
that  you  put  in  circulation  that  were  subject  to  redemption! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  These  are  of  that  class? 

Mr.  Drake.  All  of  the  issue  are  subject  to  redemption. 

Senator  Morgan.  They  are  of  that  class! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Were  those  bonds  ever  before  in  circulation,  hay 
ing  been  sold  by  the  company >-  those  that  you  sold  in  order  to  get 
the  money  to  pay  the  Cramps  f 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  They  had  been  all  the  time  in  the  treasury  of  the 
company? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  What  resolution  of  the  board  authorized  the  sale 
of  those  bonds?    Please  refer  to  it 

Mr.  Drake.  I  think  that  will  be  another  case  where  the  action  of 
the  executive  committee  was  approved  by  the  board. 

Senator  Morgan.  I  am  afraid  so.  I  am  afraid  it  is,  but  I  want  (o 
find  out. 

Mr.  Drake  (after  looking  through  book  of  minutes).  1  do  not 
see  it  specifically  stated  in  this  minute  book. 

Senator  Morgan.  Then,  there  is  no  record  of  any  order  by  the  board 
of  directors  of  the  Panama  Railroad  Company  for  a  sale  of  those 
bonds? 

Mr.  Drake.  There  is  a  record  of  the  approval  of  the  acts  of  the 
executive  committee. 

Senator  Morgan.  There  is  no  record,  though,  on  your  minutes? 

Mr.  Drake.  I  do  not  see  any;  no,  sir. 

Senator  Morgan  (continuing).  By  the  company  authorizing  the  sale 
of  those  bonds.  I  wish  to  ask  you  in  regard  to  all  this  transactioja, 
beginning  with  that  contract  with  Cramp 

Mr.  Drake.  I  would  like  to  answer  that  last  remark  that  you  made. 
Senator,  if  I  may. 

Senator  Morgan.  Yes. 

Mr.  Drake.  I  say  there  is  an  oflScial  record  of  the  authority  to  sdl 
the  bonds.     It  is  not  in  this  book. 

Senator  Morgan.  That  is  the  book  of  the  railroad  company? 

Mr.  Drake.  This  is  the  minute  book  of  the  board  of  directors. 

Senator  Morgan.  I  say,  of  the  board  of  directors  of  the  railroad 
conrpany. 

Mr.  Drake.  The  book  shows  that  they  approved  the  action  of  the 
executive  conmiittee.    This  book  shows  that. 
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Senator  Morgan.  I  am  not  ftoing  to  take  your  answer  upon  thAt 
other  book  until  you  produce  the  record  to  show  it.  I  want  to  see  it 
before  I  take  that  as  being  established. 

From  the  time  that  that  contract  was  made  with  Cramp  down  to  the 
time  of  the  settlement  of  this  transaction,  in  September,  1904,  your 
minutes  do  not  show  what  the  transaction  was? 

Mr.  Drake.  This  book  of  minutes  does  not. 

Senator  Morgan.  That  book  of  minutes  does  nott 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Those  are  the  minutes  of  the  railroad  company? 

Mr.  Drake.  This  is  the  minute  book  of  the  board  of  directors. 

Senator  Morgan.  Of  the  board  of  dir^tors  of  the  railroad  company  ? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  All  the  transactions  in  r^^rd  to  that  business 
were  in  the  hands  of  the  executive  committee,  and  whatever  is  shown 
by  their  records  is  what  took  place  in  these  transactions,  and  it  is 
not  shown  anywhere  else? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now,  who  comprised  that  executive  committee 
daring  this  period  of  time? 

Mr.  Drake.  J.  Edward  Sinunons,  William  Nelson  Cromwell,  Ver- 
non H.  Brown,  EMward  A.  Drake,  Xavier  Boyard,  during  part  of  the 
time;  and  J.  Edward  Simmons,  William  Nelson  Cromwell,  J.  H. 
Parker,  Vernon  H.  Brown,  William  Barclay  Parsons,  and  Edward  A. 
Drake  during  the  balance  of  the  time. 

Senator  Morgan.  When  did  Mr.  Parsons  come  into  that  executive 
.  committee? 

Mr.  Drake.  In  August,  1  think,  sir.  I  ought  to  have  these  things 
on  the  end  of  my  tongue,  but  I  do  not  pretend  to  remember  them. 

Senator  Morgan,  n  you  get  it  from  the  books,  that  will  be  satis- 
factory to  me. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Can  some  one  give  me  the  date  of  the  ratification 
of  the  Hay-Varilla  treaty. 

Senator  Kittredgb.  The  28d  of  February,  1904. 

Senator  Morgan.  At  what  time  was  it  dated? 

Senator  Eittredge.  It  was  negotiated  in  November,  1904. 

Senator  Morgan.  On  the  17th,  was  it  not? 

Senator  Kittredge.  I  think  so;  I  am  not  quite  sure. 

Mr.  Drake  (reading  from  minute  book).  At  the  meeting  of  October 
13, 1904,  the  President  announced  to  the  board,  under  the  authority 

fiven  him  by  amended  article  8,  the  appointment  of  William  Barclay 
arsons  as  a  member  of  the  executive  and  finance  committee. 

Senator  Morgan.  This  transaction  with  Cramp  had  been  closed 
before  that? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Why  did  you  put  Parsons  in  as  one  of  the  mem- 
bers of  the  executive  committee  while  this  transaction  was  current? 

Mr.  Drake.  1  gave  you  the  directors  of  the  two  years  1908  and  1904. 

Senator  Morgan.  I  was  not  running  by  years;  but  about  the  date  of 
the  making  of  the  Cramp  contract  and  the  date  of  the  final  settlement 
of  it  Mr.  Parsons  was  not  one  of  the  executive  coa  mitten? 

Mr.  Draks.  No,  sir. 

Digitized  by  VjOOQIC 


2886  INVESTIGATIOX)    OF  PAIYAMA  CASAJL  MATTEB8. 

Senator  Morgan.  He  was  not  a  member  of  the  board  at  all  at  tilie 
time? 

Mr.  Drake.  I  will  find  out  about  that 

Senator  Kittredgb.  It  is  stated  here  [reading]  that  the  treaty 
was  signed  November  18,  1903  j  and  then  ratification  advised  by  the 
Senate  February  23,  1904;  and  it  was  ratified  by  Panama  December 
2,  1903,  and  then  ratified  by  the  President  February  25,  1904,  and 
ratifications  were  exchanged  February  26, 1904,  and  proclaimed  the 
same  date. 

Senator  Morgan.  Yes.    Thank  you. 

Mr.  Drake.  Mr.  Parsons  was  elected  as  a  director  on  September  15, 
1904,  and  was  appointed  a  member  of  the  executive  committee  on 
October  13,  1904. 

Senator  Morgan.  So  that  the  Cramp  transaction  was  entirely  doeed 
before  he  became  a  member  of  the  executive  committee! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Very  good.  Now  we  have  that  That  last  pay- 
ment of  4  per  cent  out  of  the  8  per  cent  that  you  made  during  toe 
year  1903  was  made  after  the  Hay-Varilla  treaty  had  been  signed— 
after  the  revolution  in  Panama? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  date  of  these  dividends  you  have  given. 
Four  per  cent  of  it  was  prior  to  the  revolution  in  Panama  and  4  per 
cent  afterwards.    And  you  declared  a  dividend  there  of  $560,000. 

Mr.  Drake.  During  the  year. 

Senator  Morgan,  xes;  during  the  year,  which  is  in  excess  of  the 
earnings  during  the  year,  which  were  $401,068,  net  earnings.  The 
difference  between  the  amount  that  you  declared  a  dividend  for  and 
the  net  earnings  that  vear  wat^  how  much? 

Mr.  Drake.  One  hundred  and  fifty-nine  thousand  dollars.  The 
dividend  was  not  declared  out  of  the  earnings  of  that  year. 

Senator  Morgan.  And  while  4  per  cent  of  it  had  l)een  paid  before 
the  Panama  revolution,  4  per  cent,  or  half  of  it,  was  paid  uterwardst 

Mr.  Drake.  Yes. 

Senator  Morgan.  And  then  you  left  a  debt  standing — ^you  were  on 
the  executive  committee,  and  I  am  asking  you  this  question — yon  left 
a  debt  standing  on  the  ship  arrangement  that  it  took 

Mr.  Drake.  Two  hundred  and  sixty -five  thousand  dollars 

Senator  Morgan  (continuing).  To  pay? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  the  United  States  had  to  pay  itt 

Mr.  Drake.  The  conipany  paid  it. 

Senator  Morgan.  Well,  out  of  the  property  belonging  to  the  Unitad 
States? 

Mr.  Drake.  The  Gk>vemment  had  not  taken  possession  of  ti» 
property. 

Senator  Morgan.  It  had  not? 

Mr.  Drake.  No,  sir;  it  had  not — oh,  yes,  it  had;  yes,  sir. 

Senator  Taliaferro.  When  was  the  last  4  per  cent  dividend 
declared? 

Senator  Morgan.  December,  1908. 

Mr.  Drake.  December  10, 1903. 

Senator  Morgan.  After  the  Hay-Vatilla  treaty  had  baeo  made. 
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Well,  now,  I  want  to  be  very  frank  with  you,  and  it  looks  to  me  like 
you  were  diverting  funds  from  the  United  States  into  the  Panama 
Oanal  Company.  I  ou  paid  that  dividend  to  the  Panama  Canal  Corn- 
pan  vf 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  The  Panama  Railroad  Company,  vou  meant 

Senator  Moroam.  Noj  the  Panama  Canal  Company.  They  were  the 
holders  of  the  stock  until  the  stock  was  turned  over,  in  May,  1904. 

Senator  Taliaferro.  Yes;  excuse  me. 

Mr.  Drake.  The  stock  of  the  railroad  company  was  not  turned  over 
to  the  United  States  Government  until  May  7,  by  actual  transfer  in 
Paris,  and  up  to  that  time  the  stock  belonged  to  the  Panama  QEtnal 
Company,  as  far  as  the  directors  of  the  railroad  company  knew. 

Senator  Morgan.  It  looks  to  me,  Mr.  Drake,  that  the  Government 
of  the  United  States  was  out  of  pocket  the  whole  amount  of  the  bonds 
that  you  gentlemen  authorized  to  be  sold  on  that  occasion,  and  that 
there  is  no  justification  in  it;  and  if  there  is  any  justification  in  it,  I 
would  like  you  to  explain  it. 

Mr.  Drake.  I  explain  it  simply  by  the  fact  that  the  act  was  then 
authorized  by  the  then  owners  of  the  property,  exactly  as  our  acts  are 
authorized  and  approved  by  the  present  owners  of  the  property.  The 
property  of  the  company  belongs  to  the  owners  of  the  stock  of  the 
company.  I  am  telling  you  a  fact,  Senator.  The  property  of  a  com- 
pany belongs  to  the  owners  of  the  stock  of  the  company,  and  the  acts 
of  the  directors  of  a  company  are  to  be  approved  by  tne  owners  of 
the  company,  so  long  as  the  stock  stands  in  their  names. 

Senator  Morgan,  i  ou  evidently  stand  on  the  position  that  this  execu- 
tive committee  of  that  railroad  company  had  tne  right  to  make  these 
transactions? 

Mr.  Drake.  Absolutely,  sir. 

Senator  Morgan.  Yes;  but  still  you  got  it  ratified  after  the  Isthmian 
Caual  people  came  in. 

Mr.  Drake.  The  railroad  company  had  nothing  whatever  to  do  witli 
that,  sir. 

Senator  Morgan.  Were  not  the  directors  present? 

Mr.  Drake.  The  railroad  company  were  not  parties  to  it  in  any 
way.  The  affairs  of  the  railroad  company  were  administered  by  the 
board  of  directors. 

Senator  Morgan.  Well? 

Mr.  Drake.  And  the  board  of  directors  conducted  the  business  of 
that  companv. 

Senator  Morgan.  When  I  say  the  railroad  company,  I  mean  its 
board  of  directors. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Yes;  and  you,  as  one  of  that  executive  committee, 
appealed  to  the  action  taken  by  the  board  of  directors  after  the  Isth- 
mian Oanal  representatives  haa  come  in,  as  a  ratification  of  what  you 
had  done? 

Mr.  Drake.  Yes,  sir;  but  we  are  talking  about  things  that  hap- 
pened prior. 

Senator  Morgan.  Why  did  you  want  ratification  if  the  act  was 
perfect? 

Mr.  Drake.  I  only  spoke  of  that  to  show  that  the  acts  of  the  board, 
or  rather  the  acts  of  the  committee  that  were  made  the  actBof^the 
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boArd,  were  also  the  acts  of  the  Isthmian  Canal  Commission  and  of  tiie 
Gtovernment. 

Senator  Morgan.  They  were  not  the  acts  of  the  Isthmian  Camd 
Commission  transacted  under  its  board,  but  only  approved  by  it  after- 
wards. 

Mr.  Drake.  You  ask  me  a  question,  and  I  say  that  the  GovemmeQt 
took  possession  of  the  railroad  on  May  7, 1904;  and  from  that  time  on. 
everything  that  was  done  by  the  board  of  directors  was  done  by  ana 
with  the  approval  of  the  United  States  Government,  represented  by 
the  Isthmian  Canal  Commission;  and  if  it  was  not,  the  Isthmian  Canal 
Commission  did  not  perform  its  duty  as  a  majority  of  the  board. 

Senator  Morgan.  The  approval  could  not  have  been  ^ven  by  the 
Isthmian  Canal  Commission  members  until  they  were  msSie  members 
of  the  board. 

Mr.  Drake.  Well,  there  were  three  or  four  of  them  members  at 
that  time. 

Senator  Morgan.  At  what  time? 

Mr.  Drake.  At  the  time  the  action  you  are  speaking  of  was 
approved — thfe  conclusion  of  the  Cramp  contract. 

Senator  Morgan.  I  admit  that,  but  that  was  between  May  7  and 
September  17—  about  that  time. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Before  they  came  into  the  board! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  that  you  wanted  to  make  their  ratification 
relate  back  to  cover  all  that  had  been  done? 

Mr.  Drake.  I  wanted  to  make  that  ratification  cover  the  consumma- 
tion of  a  contract  which  had  been  previously  made.  If  they  wanted  so 
to  do,  they  could  have  directed  us  to  take  up  those  bonds  and  not  to 
sell  the  bonds. 

Senator  Morgan.  You  had  sold  them? 

Mr.  Drake.  No,  sir;  I  beg  pardon.  I  want  to  get  the  dates  of 
those  things. 

Senator  Morgan.  Were  they  sold  by  order 

Mr.  Drake.  They  came  in  on  May  7,  and  they  had  the  board  between 
that  time 

Senator  Morgan.  You  are  not  stating  facts,  Mr.  Drake.  These  men 
that  were  appointed  from  the  Isthmian  Canal  Commission  did  not 
come  in  on  May  7. 

Mr.  Drake.  The  Gk>vemment  came  into  possession  of  the  property 
May  7. 

Senator  Morgan.  I  am  not  talking  about  that.  Do  not  try  to 
dodge  facts  in  that  way. 

Mr.  Drake.  Excuse  me.    I  am  not  trying  to  do  so. 

Senator  Morgan.  That  is  not  becoming. 

Mr.  Drake.  I  did  not  intend  to  do  it. 

Senator  Morgan.  These  men  who  were  taken  and  put  into  the  Com- 
mission upon  resignations  of  other  men  who  were  in  the  Commission 
did  not  come  in  there  until  September. 

Mr.  Drake.  I  will  straighten  that  out  now.  [After  referring-  to 
minute  book.]  Here  is  a  meeting  of  July  26 — changes  in  directors. 
At  the  meeting  of  July  14,  1904,  Admiral  Walker  was  elected.  Mr. 
William  H.  Burr  was  elected  at  the  same  meeting,  July  14.  Mr.  CL 
Ewald  Grunsky  was  elected  at  the  same  meeting,  Joly  14.    At  the  f ol* 
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lowing  meeting,  July  26,  Messrs.  Walker,  Burr,  and  Grunsky  were 
present 
Senator  Morgan.  That  is  the  first  time  they  were  present? 
Mr.  Drake.  They  were  present  at  the  meeting  when  Aey  were 
elected. 

Senator  Morgan.  That  is  the  first  time  they  were  present,  I  say, 
was  it  not? 

Mr.  Drake.  That  is  the  first  time  that  they  were  present  as  duly 
elected  directors;  yes,  sir. 

Senator  Morgan.  So  that  it  was  July  26  before  you  could  appeal 
to  them  as  members  of  the  Isthmian  Canal  Commission,  who  had 
been  elected  directors  for  the  ratification  of  what  you  had  done  in  that 
Cramp  business,  and  you  did  appeal  to  them,  and  you  got  their  ratifi- 
cation, without  their  having  ever  ordered  any  part  of  it  Do  you 
undertake  to  say  that  at  that  meeting,  when  they  came  there,  July  26, 
they  ordered  the  sale  of  these  bonds,  or  had  it  hieen  ordered  before? 

Mr.  Drake.  No;  I  undertake  to  say  that  at  a  subsequent  meeting — at 
that  meeting  or  a  subsej^uent  meeting— they  ratifiedf  the  action  taken 
by  the  executive  committee  by  which  the  bonds  were  ordered  to  be 
sold. 

Senator  Morgan.  Then  the  executive  committee,  as  you  have  now 
just  stated,  for  the  first  time,  ordered  those  bonds  to  be  sold? 

Mr.  Drake.  I  say  so,  because  I  do  not  find  an  order  of  the  board. 

Senator  Morgan.  Do  you  not  remember  that  that  is  so,  being  one 
of  them? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  executive  committee,  then,  ordered  the  bonds 
to  be  sold,  and  then,  after  Admiral  Walker  and  these  other  gentlemen 
came  in  from  the  Isthmian  Canal  Commission,  you  got  their  ratifica- 
tion of  what  you  had  done? 

Mr.  Drake.  I  have  not  got  the  date  of  the  sale  of  the  bonds  here. 

Senator  Taliaferro.  And  the  bonds  had  been  sold  and  delivered 
when  these  men  came  in? 

Mr.  Drake.  No,  sir.  The  bonds  were  not  sold  until  August  or 
September,  when  the  contract  was  closed — about  the  middle  of  August. 
I  will  get  that  date  exactly.  The  Government  came  into  possession  of 
the  property  on  the  7th  of  May.  All  of  these  gentlemen  who  became 
directors  in  July,  and  later,  might  have  been  made  directors  at  that 
time. 

Senator  Tamaperro.  This  transaction,  then,  was  after  the  property 
had  been  turned  over  to  the  Government  on  the  7th  of  May? 

Mr.  Drake.  The  consummation  of  the  contract  was. 

Senator  Tauaferro.  I  say,  this  transaction  that  Senator  Morgan  is 
speaking  about  now? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Yes;  when  I  think  the  Government  of  the  United 
States  ought  to  have  had  some  word  about  it,  and  some  show,  and  they 
had  none. 

Senator  Taliaferro.  The  dividend  seems  to  be  a  remarkable 
teature. 

Senator  Morgan.  That  dividend  that  you  paid  in  excess  of  net 
earnings 

Mr.  Drake.  Of  that  vear.  The  dividend  that  was  paid  in  1903  in 
excess  of  the  earnings  of  1908.  ^  gi,,ed  by  Google 
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Senator  MoBOAN.  1908 1 

Mr.  Drake.  Tea,  sir. 

Senator  Mobgan.  That  did  not  belong  to  these  stockholderB,  did  it! 

Mr.  Drake.  I  tiiink  it  did;  yes,  sir. 

Senator  Morgan.  On  what  ground  do  you  put  it! 

Mr.  Drake.  I  have  stated  it,  and  I  repeat  that  it  belonged  to  the 
stockholders.  The  dividends  in  companies  are  declared  payable  to 
stockholders  of  record  on  given  dates.  The  stockholders  or  record  of 
the  company  during  that  time  were  not  the  United  States  Grovem- 
ment  The  stockholders  of  record  were  the  French  Canal  Company, 
and  the  dividends  were  paid  to  them  as  stockholders  of  record  on  the 
books  of  the  company. 

Senator  Morgan.  If  the  payment  was  regular,  where  is  the  con- 
science or  morality  that  lies  at  the  back  of  paying  stockholders 
$156,000  more  than  they  were  entitled  to? 

Mr.  Drake.  There  is  no  question  of  conscience  or  morality  involved 
in  it. 

Senator  Morgan.  I  think  there  is. 

Mr.  Drake.  1  beg  to  differ  from  yon,  if  I  may  be  allowed  to,  and  if 
it  is  proper  that  I  should.  The  names  in  which  a  stock  stands  are 
those  of  the  people  who  own  the  property.  Until  those  certificates  of 
stock  are  endorsed  on  the  back  and  the  stock  is  transferrcKl  on  the 
books  of  the  company,  everything  that  is  in  the  company  is  vested  in 
the  holders  of  the  stock,  and  that  stock  was  not  transferred  until  the 
7th  of  May,  and  that  was  done  in  Paris,  and  on  the  18th  of  May  in 
the  United  States. 

Senator  Morgan.  That  may  justify  an  officer  as  against  the  company 
in  paying  over  the  money  to  these  stockholders,  but  it  did  not  justify 
them  as  owners  of  it,  because  it  did  not  belong  to  them. 

Mr.  Drake.  That  is  another  question. 

Senator  Morgan.  That  is  what  I  am  trying  to  get  at  Who  drew 
up  these  papers?     Who  drew  that  Cramp  contract! 

Mr.  Drake.  It  was  drawn  under  advice  of  counseL 

Senator  Morgan.  Who? 

Mr.  Drake.  Probably  by  Sullivan  &  Cromwell.  No  contract  is 
made  by  the  company  that  is  not  prepared  and  revised  by  them. 

Senator  Morgan.  They  drew  up  the  contract? 

Mr.  Drake.  Yes,  sir;  under  the  terms  that  had  been  made  by  the 
officers. 

Senator  Morgan.  And  Cromwell  was  a  member  of  the  execotiye 
committee? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  a  stockholder! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  In  the  Panama  Company! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  you  know  how  much  stock  he  owned  at  tint 
time? 

Mr.  Drake.  No,  sir.     I  can  find  out,  though. 

Senator  Morgan.  You  have  made  a  report  neretof  ore  that  will  show 
that. 

Mr.  Drake.  I  think  it  was  37  shares,  or  something  like  that. 

Senator  Morgan.  And  the  old  Panama  Canal  Company  owned  a 
large  number  of  shares  at  that  time?  r^^^^T^ 
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Mr.  Drake.  Yes,  sir;  all  but  a  very  small  minority.    They  owned 
sixty-eight  thousand  eight  hundred  and  some. 
Senator  Morg4N.  The  old  company? 

Mr.  Drakb.  Oh,  I  do  not  know  about  the  old  company.  The  New 
Panama  Canal  Company. 

Senator  Moboan.  I  am  talking  about  the  old  company.     Here  is  a 
list  of  them  [reading]:  William  Nelson  Cromwell  owned  31  shares; 
Jean  Pierre  Gautron,  liquidator,  owned  68,534  shares;  it  stood  in  tiie 
name  of  the  old  Panama  Canal  Company  and  this  railroad. 
Mr.  Drake.  Yes,  sir.    What  was  the  date  of  that  stock  list,  Senator? 
Senator  Morgan.  It  was  given  on  your  former  statement,  New 
York,  March  6,  1902. 
Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  Mr.  Edouard  Lampre,  who  came  over  here 
as  counsel,  owned  341  shares. 
Mr.  Drake.  He  was  the  secretary  of  the  French  comrany. 
Senator  Morgan.  He  was  the  secretary  of  the  New  ranama  Canal 
Company. 

Mr.  Drake.  Yes,  sir.  1  think,  Senator,  you  should  have  a  later 
stock  list,  if  there  was  one.  A  stock  list  is  a  thing  that  changes,  and 
that  may  not  have  been  the  one  later. 

Senator  Morgan.  I  insist  that  that  dividend  that  you  made  there 
over  and  above  the  net  earnings  for  the  year  1903  and  paid  after  Pan- 
aina  bad  seceded  and  after  the  treaty  was  made,  or  at  least  was  nego- 
tiated and  signed  between  the  United  States  and  Bunau-Varilla  on 
behalf  of  Panama,  was  a  diversion  of  the  money  that  belonged  to  the 
United  States  as  the  owner  of  that  stock  to  the  old  Panama  Canal 
Company.    That  is  what  I  claim. 
Mr.  Drake.  That  is  a  very  serious  charge  to  make,  Senator. 
Senator  Morgan.  Well,  I  will  give  you  plenty  of  time  to  explain 
it,  if  you  can  do  it  at  any  time. 
Mr.  Drake.  I  have  done  it. 

Senator  Morgan.  You  can  think  it  over  until  we  meet  again,  and  I 
will  ask  you  for  an  explanation. 
Mr.  Drake.  I  can  not  explain  it  any  differently  from  what  I  have. 
Senator  Morgan.  Then  the  thing  is  closed,  and  I  will  not  ask  you 
any  more  questions. 
The  Chairman.  Have  you  finished  your  questioning.  Senator? 
Senator  Morgan.  I  am  through  on  that  point. 
Senator  Taliaferro.  How  long  have  you  been  connected  with  this 
Panama  Canal  Railroad  Company,  Mr.  Drake! 
Mr.  Drake.  Since  1888. 

Senator  Taliaferro.  Did  it  bring  you  more  or  less  in  connection 
with  the  owners  of  the  property — the  stockholders  of  the  French 
Company? 

Mr.  Drake.  No,  sir;  not  particularly.     I  saw  them  occasionally. 
I  was  brought  in  contact  with  Mr.  Boyard,  who  was  the  representative 
of  the  French  Company.     I  do  not  think  I  ever  met  any  oi  the  others, 
except  Mr.  Whaley,  who  was  a  representative  of  theirs  here,  an 
appointee  of  theirs  here.     He  was  vice-president  and  general  manager 
or  the  company  for  a  time. 
Senator  Taliaferro.  What  has  become  of  Mr.  Whaley  ? 
Mr.  Drake.  He  has  retired.     He  has  gone  back  to  Paris. 
Senator  Tauaferro.  Did  you  ever  hear  or  know  of  any  stockholder 
in  the  French  Canal  Company  living  in  this  country?     -  y  -^--^^- 
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Mr.  Drake.  No,  sir;  unless  Bunau-Yarilla  is  a  stockholder.  I  do 
not  know  that  be  is.  I  believe  that  he  was  one  of  the  stockholders  in 
one  of  the  companies,  either  the  old  company  or  the  new,  and  so  as  not 
to  answer  your  question  categorically,  or  apparently  evasively,  I  men- 
tion that  I  knew  of  him,  and  1  met  him  once. 

Senator  Taliaferbo.  You  never  heard  of  any  American  who  was  a 
stockbolder  in  either  of  the  French  companies? 

Mr.  Drake.  Never,  sir.     I  believe  vou  asked  me  what  I  know? 

Senator  Taliaferro.  I  asked  you  if  you  had  ever  heard  or  knew. 

Mr.  Drake.  I  believe  that  a  number  of  French  bankers,  or  German 
bankers,  were  interested  in  the  French  enterprise,  but  I  do  not 
know  it 

Senator  Morgan.  In  New  York? 

Mr.  Drake.  Yes,  sir. 

(Thereupon  the  committee  adjourned  until  to-morrow,  Wednesday, 
\pril  25,  1906,  at  10.80  o'clock  a.  m.) 


(The  following  papers  are,  by  order  of  the  committee,  printed  in 
connection  with  the  testimony  of  Mr.  Drake:) 

RESULT  OF  THE  OPERATIONS  OF  THE  PANAMA  RAILROAD  COMPANY 
FOR  THE  CALENDAR  YEAR  1905. 


Summary  of  earnings  and  expenses  far 

the  twdve  months  ending  December  31,  1905  amd 
1904. 

1906. 

1904. 

Increeae. 

Deereaae. 

Railroad  earnings: 

Colon  to  Panama. 

n.  223, 960. 14 
629,299.88 
471.668.87 

1944,158.67 
620,681.96 
487.  WO.  87 

$279,806.47 
8,617.92 

Panama  to  (.^lon 

Miscellaneous 

$15,972.90 

Total  railroad  fftmings 

2,824.928.89 
1,617,475.06 

2.052,476.60 
1.021.312.97 

272.451.89 
496.162.09 

Total  railroad  expenses 

Net  eamlnflTs 

807,453.83 

1,031,163.63 

223,n0.» 

Per  cent  of  expenses  to  earnings 

65.27 

49.76 

16.61 



Steamship  line: 

Total  earnings 

$1,364,251.07 
1,341,188.27 

n,  143. 266. 74 
1,018,991.51 

$220,985.38 
827,146.76 

Total  4Ai>ense9 

N0t  earnings.  .......•••.*.*...'... -...t- 

28,112.80 

129,274.28 

$]06,16L48 

Per  cent  of  expenses  to  earnings 

98.31 

88.09 

9.G2 

Grand  total  earnings 

Orand  total  exDensea. ................ 

18,689,179.46 
2,868,618.88 

$8,195,742.24 
2,085,804.48 

$498,487.22 
823.306.85 

Total  net  eaminin 

880,666.18 

1,160.437.76 

$329,871.0 

Per  cent  of  expenses  to  earnings 

77.49 

68.09 

18.80 

' 

Income  account  and  prq/U-and-loss  account  for  twelve  months  ending  December  SI,  1S06. 

INOOMB  ACXX)UMT. 

Railroad: 

Gross  earnings  from  operation 12,324,928.89 

Operating  expenses 1,617,476.06 

Net  earnings  from  operation |807,45S.SS 

Steamship  line: 

Gross  earnings  from  operation $1,364,261.07 

Operating  expenses 1,341,188.27 


Net  earnings  from  operation TZEHH7E3?^? 
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Add  inoom^  from — 

Interest  on  Becnrities  owned $8,246.00 

Premiom  and  interest  on  Treasury  bonds  drawn 
for  redem ption 1, 877, 60 

IHfferenoe  between  contract  rate  of  interest,  8  per 
cent,  and  interest  on  4}  per  cent  bonds,  sold  to 
prepay  indebtedness  due  (in  1906)  contractor 
new  terminal  at  La  Boca 12,697.05 

Interest  and  exchange $14, 896. 10 

Less  interest  October  L  1906,  to  Decem- 
ber 27,  1906,  on  606  Panama  Railroad 
4i  per  cent  bonds,  repurchased  from 
Mackey&Co 6,690.25 

7,806.86 

Adjustment  of  freight  accounts  for  coffee  ship- 
ments, season  1903-4 8,689.16 

$33,664.66 

Total  net  income 864,130.68 

Lees: 

Interest  on  funded  debt — 

First  mortgage,  4J  per  cent  bonds — 

Interest  on  $2,393,000,  January  1  to  March 

31,  1906 26,92L26 

Interest  on  $2,272,000,  April  1  to  Decem- 
ber 31,  1905 76,680.00 

103,601.26 

JFirst  mortgage  sinking  fund 160,000.00 

GoncesBionary  subsidy  to  United  States  Govern- 
ment under  treaty 26, 000. 00 

Subsidy  to  Republic  of  Columbia  applied  to — 
Interest  on  subsidy  bonds — 

716  bonds,  January  1  to  Octo- 
ber 31,  1905 $35,750.00 

633   bonds,    November    1  to 
December  31,  1905 6,330.00 

41,080.00 

Redemption  of  subsidy  bonds 183, 920. 00 

Drawback  on  Colombian  and  Panamanian  produce.  10, 165. 54 

613, 766. 79 

Sorplue  for  twelve  months 850,363.89 

PROFIT  AND  LOSS  ACCOUNT. 

By  balance  to  credit  of  profit  and  loss,  December  31,  1904 $4, 797, 423. 44 

By  surplus  from  income  account  for  twelve  months  ended  December 

81,1905 350,363.89 

By  first  mortgage  4}  per  cent  twenty-year  sinking  fund  gold  bonds, 

redeemed 140,000.00 

6,287,787.83 
Less: 

To  dividend  No.  120,  6  per  cent,  paid 
February  1,  1905  (out  of  accumulated 
earnings  to  December  31, 1904)— 
Paid  United  States  Government  on 

68,981  shares $344,906.00 

Paid  on  remaining  1,019  shares 5, 095. 00 

$350,000.00 

To  cost  of  tug  Ancon  and  three  lighters  dismantled 

or  condemned  during  the  year 73,083.60 

To  sundry  accounts  written  off  net 12,991.61 

436, 076. 21 

By  balance  to  credit  of  profit  and  loss,  December  81,  1906 /^  861, 712. 12 

LJigitized  by  Vj^  >^  _^  t-.^ 
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SUOemerU  of  railroad  freigJU  tonnage  handled, 
IIBST.-FROM  ALL  POINTS  TO  ALL  POINTS. 


1906. 


1904. 


InoieMe.  Decretae. 


ftam  New  York  to  San  Franciaco 

Fton  New  York  and  New  Orleani  to  Panama,  South  Paciflo, 

Central  America,  and  Mexico 

From  Eorope  to  Panama,  South  Pacific,  Central  America, 

Mexico,  and  San  Fiancinco , 

Iram  Colon  to  Panama  (local): 

Commercial  freight 

Ifthmian  Canal  Commiarion 

Company's  freight 


TMal.. 


Panama  to  Oobm. 


ftcm  San  Frandfloo  to  New  York 

Fkom  South  Pacific,  Central  America,  Mexico,  and  Panama 

to  New  York 

From  South  Pacific,  Central  America,  Mexico,  San  Franciaco, 

and  Panama  to  Europe 

Jrom  Panama  to  Colon  (local): 

Commercial  freight 

Isthmian  Canal  Commission 

Company's  freight , 


Total 

Total  weit  bonnd  and  east  bound. 


n,848 

74,401 

100,064 

88,802 
75,198 
81,409 


861,782 


26,682 

48,876 

66,042 

18,697 
19,896 
8,229 


182,270 


684,002 


89,166 

66,672 

82,918 

26.066 
18,818 
17,844 


JPct  ctnL 


U.71 


88.88 

20.70 

49.08 
464.76 
81.09 


284,889 


60.10 


80,409 

48,789 

86,486 

11,286 
1,993 
6,807 


U.61 


21.87 

898.24 

80.46 


179,268 


1.67 


418,607 


29.11 


12.76 


28.91 


8BC0ND.— COUNTRIES  OF  ORIGIN  AND  DESTINATION. 


OoUmtoFanama, 
Yot  Panama 

176,694 
63,854 
73,829 
83,266 
4,189 

74,686 
49,899 
64,812 
42,095 
8,897 

186.61 
29.26 
14.77 

For  Central  America 

Ftor  South  Pacific 

For  San  Fmncisco , 

20.97 

lyjr  Mexico 

7.49 

ToUl.......... 

861,732 

284,339 

50.10 

Panama  to  Colon, 
From  Panama 

56.640 
49,614 
47,369 
27,687 
960 

40.006 
52,507 
53,952 
31,462 
1,351 

41.68 

From  Ce^tT^l  America 

6.51 

From  Sooth  Pacific 

12.20 

From  Ban  Francisco ............ 

11.97 

From  Mezioo.. .••••. 

28.94 

Tdtal 

182,270 

179,268 

1.67 

Total  west  bonnd  and  east  bound 

634,002 

413,607 

29.11 
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deemed  intereit  on  flnt-moiigaffe  bonds: 

2,272  bondfl  at  4  per  cent  from  Febraary  1, 1906,  to  Febraarr 
28,1906 


Interest  and  exchange: 


Kthtbit  2l 


CBBDIT. 


Interest  on  depoeits  with  trust  companies  and  Lon- 
don bankers  930.67 

Profit  on   exchange— New  Toric,  London,  and 

Isthmus  drafts 128.00 

DSBIT. 

LoflB  on  exchange— New  York,  London,  and  Isth- 
mus drafts 875.00 

Miscellaneoos  exchange  items 4.12 

Debit " 

ExHiBrr  3. 

Drawback  on  Oolombian  and  Panamanian  produce: 
50  per  cent  of  raihxMd's  proportion  of  freight  re- 
turned on  shipments  of  produce  from  Republic 
of  Panama 

Exhibit  4. 

Ooet  of  road  and  equipment: 

Original  construcUon $8,232,438.47 

New  contract 1,265,503.69 

Terminal  at  La  Boca 2,203,596.06 

Water  tank  and  pipes  to  connect  Monkey  HiU 

reservoir 3,464.81 

Floating  pile  driver 7,428.03 

Construction  of  electric-light  phmt 10, 056. 19 

Construction  of  ice  plant 6, 792. 70 

Dredging  attachment  for  floating  pile  driver  ....  1 ,  083. 34 

Filling  lagoon  north  of  Pier  No.  1 4,100.73 

New  tank  at  Pedro  Miguel 3,141.48 

Construction  of  new  tracks.  Colon  yard 12, 462. 48 

Improvements  to  pier  No.  2 12,313.53 

Duplicate  ice  plant 10,220.77 

Duplicate  electric-light  plant 4,528.18 

New  air  compressor 5,444.66 

Wrecking  crane 8,451.20 

Pneumatic  tools  and  machinery 387.22 

LaBoca  waterworks 3,271.30 

Oil  house  at  Cristobal 1,073.01 

Whitcomb  planer 882.22 

Installation  2  upright  boilers 3,901.95 

Exhibit  5. 

Real  estate  on  Isthmus: 

Aspinwall  lands $100,000.00 

Panama  lands 125,862.79 

Isthmus  lands 25,631.05 

Interest  in  Panamalslands 14,622.90 


(8,620.00 


1156.67 


379.12 


222.45 


tlOS.4S 


«]  1,800, 541.  OS 


$266,116.74 
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Exhibit  6. 
Floating  eqnipment: 

Steamer  ^ttiam» $154,162.97 

BtBuner  Finance 221,410.39 

Steamer  Advance 221,186.30 


Tog  Criitobal 67,942.63 

Tug  Bolivar 70,001.78 

UgbAfiTB 162,999.49 


Exhibit  7. 
Bonds  in  Treasury: 

Sinking  fund  sobrndy  bonds $100,000.00 

Firstrmortgage  bonds  of  1897   (unissued),    607 

bonds 607,000.00 

lirst-mortgage  bonds  of  1897  (purchased),    21 
bonds  .?J?. 21,987.60 


ExHiBrr  8. 

On  deposit  with  financial  agents  for  redemption  of 
bonos: 
Mercantile  Trust  Company— Sinking  fund  sub- 
sidy bonds $20,000.00 

Central  Trust  Company,  trustee— First-mortgage 

bonds 2,146.00 

Central  Trust  Company,  trustee — Cash  balance 
fint-mort^^ige  sinking  fund 420.36 


Exhibit  9. 

Improvement  and  oonstmction  work  uncompleted: 

New  **Y"  at  La  Boca  Junction $10,393.80 

Installation  of  A  neon  electric  light 13, 499. 06 

Improvement  to  La  Boca  pier 62.60 

Construction  coal  chute. .'. 6, 916. 19 

Construction  of  two  new  steamers  (completed 

plans) 4,274.19 

Cost  of  four  cranes  at  La  Boca  pier 61. 00 

Installation  of  new  electric   motors  on  steam 

cranes 6,668.69 

Erection  of  Bucyrus  wrecking  crane 147.00 

Improvement  to  pier  No.  4 43,870.64 

Construction  annex  trainiAaster's  office 1, 099. 86 

Construction  third  story  Washington  House 4, 302. 62 

Extension  of  sidings 1,107. 19 

New  equipment 299,678.78 

Permanent  refrigerating  plant,  Colon 6, 784. 68 

New  lighters  at  Colon 416.12 

Construction  living  cars  for  laborers 10, 416. 62 

Laundry  at  Colon 631.87 

Bakery  at  Colon 257.70 

.  Annex  to  cashier's  office 230.72 

Cost  of  Fay  auto  cut-off  saw 614.41 

Construction  gravel  dredge  Tabemilla 1, 438. 69 

Construction  new  yard,  Cristobal 82,809.78 

Construction  6-ton  traveling  crane 6. 10 

Erection  of  quarters,  colored  laborers— Cristobal.  14, 663. 06 

Construction  of  temporary  freight  shed— LaBoca.  1, 419. 24 

Befri^rator  cars 250.43 

Wamngton  steam  pile  hammer 624.70 

Construction  mechanics'  quarters — Cristobal 10, 436. 28 

Construction  P.  B.  R.  quarters— La  Boca 4,643.05 


$696,749.66 

290,943.80 
887,698.46 


$7S8»  967.50 


$22,566.36 
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ImproTemeDt  and  oooitnictioii  woA  nnoompletad— 
Continued. 

£rection  of  oantileyer  crane $30^688.10 

Gon8tni(^on  family  qtiart)6n--Gii8tobal 690.60 

Erection  Bacyma  pile  driver 41.23 

Extenaion  of  Cristobal  oommiasary 745.81 

Constmction  aidinff  and  yard-limit  Bigns •  74.16 

Gonatmction  tranmer  ti^le,  Cristobal  yard 705. 03 

Conatraction  tomti^>Ie,  Cristobal  yard. 817.18 


|507»d6S.tf 


Exhibit  10. 

Gbah  in  banka  and  with  agmta: 

Treasorei^Bank  caah $60,637.43 

Treasurer— Office  caah 552.18 

Credit LyonnaiB,  London 10,784.01 

Ctthier,  isthmus  a«^cy 20,925.20 

C.  C.  Van  Riper.  tKiket  agent 622.68 

F.  N.  Drake,  freight  cashier 8,267.81 

H.  L  Ba wden,  terminal  superint^ident 378. 97 

F.  R.  Fteke,  pacific  coast  agent 262.38 

Parser Oeorge K.  Beers 200.00 

PuTMrEd.  fi.  Ame 100.00 

Purser  Frank  Maguire 100.00 

Purser  W.  A.  Norton 200.00 

Pniaer  Jaa.  B.  Docharty 100.00 

$98»13ai0 

Exhibit  11. 
Coal  and  supplies  on  hand: 

Commissaqr  material $350,272.20 

Lees  commissary  salea 139,388.54 

$210,883.66 

Railroad  material 374.357.74 

Coal,  Isthmus  agency 30,998.05 

Coal  and  supplies  in  transit 48,839.44 

Old  material  from  dismantled  cars  and  locomo* 

tives 7,675.90 

Old  material  from  tugs  and  lighters 998.78 

Old  rails  account 27,603.70 

Wines  and  liquora,  stock  account 1,372.37 

$708,72ft.64 

Exhibit  12. 
Due  from  connecting  lines: 

Raihoad  freight  in  transit $153,271.42 

Royal  Mail  Steam  Packet  Company 704.37 

LeylandLine 4,435.18 

Ham bura- American  Packet  Company 4, 519. 97 

Freight  New  York  to  San  Francisco  to  collect. ..  29, 935. 13 

Pacific  Mail  wharfage  and  lighterage  account. ...  19, 615. 60 

Extra  hasgage,  Pacific  Mail  Steamship  Company .  80. 89 
Prepaid  freight,  Central  America  and  Mexico  to 

Hew  York 64.13 

Advance  chaises 13,243.97 

$225^870.08 

North  German  Lloyd. 

Exhibit  18. 

Due  from  United  States  Government: 

Post-OflSce  Department $31,991.02 

Navy  Department 148.46 

Accepted  Isthmus  vouchers,  I.  C.  C 382, 107.71 

Unadiusted  Isthmus  accounts,  I.  C.  C 375, 221. 62 

New  York  accounts  collectible,  vouchers  against 

Lac 136,390.14 

Balance  repairs  old  passenger  station 784.66 

Digitized  by  VjOOQIC 
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Doe  from  United  States  Grovemmentr-Continued. 

Construction  cement  block  track,  Panama  yard. .  $22. 00 

Installation  of  telephone  and  telegraph 6, 596. 86 

KepaiiB  first  lot  dump  cars 1,370.84 

Bepairs  second  lot  dump  cars 822.63 

Construction  new  tracks,  lumber  yard 77. 00 

Construction  spur  track,  Panama  yard 224. 00 

Second  main  track 39,152.71 

Expropriation  lots  Colon  Hospital 929. 34 

Cristobal  yard 1,294.09 

Construction  and  maintenance  of  tracks 483. 21 

Construction     and     maintenance     docks     and 

wharves 18,287.38 

Erection  of  5-ton  yard  crane 256.82 

Expropriation  lots  line  of  road 3.75 

Construction  floating  pile  driver 21 3. 26 

New  refrigerating  plant  steamship  Colon 2, 623. 56 

Telegraph  and  telephone  service  1.  C.  0 2, 021 .  11 

Construction  culverts  white  house,  I.  C.  C 692. 86 

Construction  triangular  wharf,  I.  C.  C 65.32 


Lees: 

Advances  by  Commission  on  account  of  its 
indebtedness 650,000.00 

New  York  vouchers  in  favor  of  the  Commis- 
sion          105,864.04 


ExHiBrr  14. 

Doe  from  companies  and  individuals: 

Thoe.  Cook  A  Son $941.34 

Freight  New  York  to  Colon  to  collect 74. 47 

Freight  New  York  to  Panama  to  collect 299. 84 

Uncollected  freight  New  York 17, 102. 47 

British  postmaster-general 1,844.59 

Accounts  collectible,  Isthmus  agency 27, 005. 33 

Accounts  collectible,  New  York 14.732.14 


$1,001,780.84 


765,864.04 
245,916.80 


$62,000.18 


Exhibit  15. 
Miscellaneous  accounts: 

Isthmus  agency  drafts  and  remittances $28, 424. 64 

Advance  charges — special  account 322.73 

Unadjusted  accounts 4, 562. 87 

Commissary  department  expenses 20, 747. 07 

Railroad  material  store  expenses 18, 119. 08 

Prepaid  freight— Panama  to  New  York 3. 75 

Collections  for  Isthmus  agency 21, 193. 55 

Disbursements  for  Isthmus  agency 62. 81 

Transportation  earnings 20, 639. 53 

Repairs  to  Dredge  A,  No.  2,  and  clappets 4, 666. 93 

L  C.  C.  commissary  coupon  book  receipts 57, 343. 19 

Printing  commissary  coupon  books 6,809.33 

Feeding  telc^graph  and  telephone  gangs 670. 69 

Feeding  maintenance  of  way  gangs 2, 640. 93 

Erection  of  building  for  C.  &  8.  American  Tele- 

phoneCompany 652.09 

Commissary  loss  and  damage 1,328.30 

Temporary  refrigerating  plant  at  Colon 12, 371. 21 

Laborers  i>er  steamship  Advance,  May  5,  1905, 

Inaguans 66. 20 

Erection  quarters  American  Car  Company 5. 82 

Operating  temporary  cold-storage  plant 47. 62 

Laborers  per  Oolong  January  20,  1906,  Fortune 

IslandeiB 635.91 
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Exhibit  It, 

Unearned  inennmoe  and  charte  of  steamera: 
Prepaid  inauiance  on  iteamen 


9l8,e2L5T 


Exhibit  17. 


General  a' 


» diabiuBemeiita: 


kTerase^ 

Johnson  i  Higgins ••••  $91.75 

Steamship  Fknance,  case  of  proi)el]OT  blades •  2, 069. 31 

Steamship  Finance^  oollision  account  baige  EdUh.  175. 00 


«2,S36.0S 


Exhibit  1& 

Bonds  drawn  for  redemption-naot  presented: 
first-mortgage  bonds  drawn  in— 

1904 $1,072.50 

1906 1,072.60 

Sinking  fond  sabddy  bonds  drawn  in — 

1904 1,000.00 

1905 19,000.00 


$22,145.00 


Exhibit  19l 


Interest  aocmed  on  bonds— not  due: 

4^  per  cent  first  mortgage  bonds — ^2,272  bonds, 

from  October  1,  1906,  to  February  28,  1906 $42, 600. 00 

6  per  cent  sinking  fund  subsidy  bonds — 535  bonds, 

from  November  1, 1905,  to  February  28, 1906. . .  10, 660. 00 


$53,2eaoo 


Exhibit  20l 

Accrued  fonds  for  redemption  of  bonds: 
First    mortgage    voluntary    sinking 
fund  from  August  1, 1905,  to  Febru- 
ary 28, 1906 $87,600.00 

iBalance  from  previous  drawing. .         420. 36 

Fund  for  redemption  of  subsidy  bonds 
from  August  16,  1905,  to  February 

28,1906 121,876.00 

Deduct  for  interest  on  bonds 10, 660. 00 

111,215.00 
Balance  from  previous  drawing. .         380. 00 


$87,920.85 


111,695.00 


$199,515.96 


Exhibit  2L 

Interest  on  bonds  due  and  unpaid: 

First  mortgage  bonds — 

Coupon  No.  13 $112.60 

Coupon  No.  14 112.50 

Coupon  No.  15 1,552.50 

Coupon  No.  16 1,530.00 

Sinking  fund  subsidy  bonds — 

Coupon  No.  50 330.00 
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Exhibit  22. 

Btemmship  and  tog  replacement  fond: 

I  Prior  January 
months  ....  1,541.64 

Bteamahip  FSnanoCj  |221,410.d9,  6  per  cent,  2 

months 2,214.10 

Steamship  Advance^  $221,186.30,  6  per  cent,  2 

months 2,211.86 

Tn^  n^ji*,^  •7A  nni  7ft    JPnor  January  1, 1906. .  10, 756. 12 

Tog  Bohvar,  $70,001.78.  .^^^  ^^  ^^^^  2  minths. .  1, 166. 70 

Tog  Criglobal,  $67,942.63, 10  per  cent,  2  months..  966. 70 

lighters,  $162,999.49, 10  per  cent,  2  months 2, 716. 66 

$22,607.61 

EZHIBFT  28. 

Unpaid  wages: 

Bailroad $8,409.71 

Exhibit  24. 

Isthmus  drafts— not  presented: 

Issued  in  1902  and  previous  years $397.81 

Iasuedinl903 427.60 

IaBoedinl904 1,340.00 

Iflsuedinl906 4,696.00 

Iflsuedinl906 49,019.87 

$66,880.68 

Exhibit  26. 

Doe  to  connecting  lines: 

Pacific  Mail  Steamship  Company $28,186.10 

Royal  Mail  Steam  Packet  Company 

Cie  GeneraleTransatlantique 

Leyland  Line 

Harrison  Line 

Hamburg- American  Packet  Company • 

Cia.  Tramtlantica  de  Barcelona 

La  Veloce  Navigazione  Italiana  Vapore 

Austro- Americana  Steamship  Company 

United  Fruit  Company 

Cia.  Sud-Americana  de  Vapores 2, 303. 49 

Pacific  Steam  Navigation  Company 17, 168. 07 

Uncollected  freight  connecting  lines 530. 91 

Freight  beyond  New  York 369.22 

Passage  orders 2,686.29 

Wells,  Faigo  A  Co's  Express 46.38 

$61,189.56 

Exhibit  26. 

Andited  vonchers  and  pay  rolls: 

Accounts  payable  New  York $487,674.40 

Accounts  payable  Isthmus 2,080.92 

Laborers  per— 

Seguranca,  March  8, 1906— Fortune  Islanders-  1, 320. 88 
S^giwranca,  April  24, 1906— Fortune  Islanders.  719. 06 
Jlene^  October  16. 1905— Fortune  Islanders. .  8, 707. 34 
Havana,  October  31, 1905— Fortune  Islanders.  2, 889. 21 
MexicOf  November  26,  1905— Fortune  Island- 
ers    896.87 

AUUmca,  November  17, 1905— Fortune  Island- 
ers   2,081.90     ^           f 
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Audited  voachera  and  pay  rolls — Continaed. 
Laborers  per— 

Unance,  November  13, 1905 — Fortune  Island- 
era 11,257.10 

Bhumce^  December  16, 1905 — Fortune  Island- 
ers    99.18 

Mexico,  December  24,  1905— Fortune  Island- 
ers    72.68 

AUianca,  December  9, 1905— Fortune  Island- 
ers    848.87 

Advcmcty  April  12, 1905— Inagvans 65.54 

Orizaba,  April  19,  1905— Inagvans 97.29 

AtUanoOy  April  29, 1905— Ini^^vans 24.74 


$502,834.93 


Exhibit  27. 

IfiioeUaneous  accounts: 

Prepaid  freight  San  Frandsoo  to  New  York 9127. 43 

FNiama  passenger  tax 168.00 

Colombian  tonnage  tax 86.68 

Panama  tonnage  tax 1,384.20 

Freight  account  a  8.  CWim,  wrecked 320.60 

Mail  earnings,  steamship  line 334.80 

Extra  baggage  earnings,  steamship  line 689. 13 

Interest  on  anticipated  payments  to  Panama  Canal 

Company 514.33 

Central  America  to  New  York,  coffee  contract 129. 07 

Damaged  cargo  launch  No.  10 301.75 

Panama  Railroad  coupon  book  receipts 4,881.45 

Prepaid  freight.  Colon  to  New  York 4.00 

Shipment  of  ola  iron  and  steel  on  Finance  127 1, 188. 75 

Hotel  coupon  books,  I.  C.  C 15.00 

Passage  orders,  Isthmus  transit 331.05 

Machine  shops 2,089.43 

Individuals  and  companies 207.81 


$12,773.48 


TBRASURER'S  statement,   PANAMA  BAILROAD  COMPANY. 

New  York,  April  tS,  190$. 
For  the  treasurer. 
The  cash  assets  of  the  company  at  10  a.  m.  this  day  are  as  follows: 

Cash  at  banks $26,185.04 

Deposit  with  trust  companies: 

3  per  cent  Mercantile  Trust  Company 280,000.00 

3  per  cent  Mercantile  Trust  Company,  special  account 2O,0(M).00 

Deposit  with  Credit  Lyonnais,  London,  as  per  letters  of  advice  to  April  14, 

1906.  £2,812  Os.  lid.,  at $4.85 13,638.42 

Loan  from  I.  C.  C.  for  account  new  equii»nent  and  con- 
struction: 

March  8,  1906 $160,000.00 

March20,  1906 190,000.00 

350,000.00  338,823.46 
Held  in  treasury — 
100  Panama  6  per  cent  subsidy  bonds. 
628  Panama  4}  per  cent  gold  bonds. 

8.  Demdig, 
J«8t3tonl  Tteaiurtr, 
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Committee  on  Interocbanio  Canals, 

United  States  Senate, 
Washington^  D.  tt,  Wedn^eaday^  April  25^  1906. 
The  committee  met  at  10.30  o'clock  a.  m. 

Present:  Senators  Millard  (chairman),  Kittredge,  Dryden,  Ankeny, 
Morgan,  and  Taliaferro. 

TESTIMOinr  OF  EBWASD  A.  DRAKE,  ESQ.— ContinHed. 

Senator  Kittredge.  How  many  accounts  of  expenditures  does  the 
railway  company  \eep? 

Mr.  Drake.  It  keeps  full  bookkeeping  accounts  of  every  item  of 
expenditure^  sir. 

Senator  Ejttredge.  In  how  many  classes  are  those  expenses  or 
accounts  kept? 

Mr.  Drake.  How  are  they  subdivided? 

Senator  Kittredge.  Yes. 

Mr.  Drake.  Into  operating  expenses,  general  expenses — I  turned 
in  to  the  committee  here  yesterday,  for  copying,  a  copy  of  our  reicrular 
accounts,  income  accounts,  our  profit  and  loss  account,  our  operating 
expense  account,  and  our  general  expense  account;  they  are  subdivided 
into  all  the  different  captions. 

Senator  Kittredge.  You  have  what  is  called  an  operating  expense 
account? 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  What  items  are  included  in  that? 

Mr.  Drake.  All  expenses  for  operating  either  the  railroad  or  the 
steamship  line — all  expenses  incidental  to  the  operation. 

Senator  Kittredge.  Are  they  kept  separately? 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  That  is,  the  expenses  of  operation  of  the  rail- 
way company  are  kept  separate  from  the  expenses  of  operation  of  the 
steamship  company? 

Mr.  Drake.  Yes,  sir;  entirely,  sir. 

Senator  EIittredgb.  Do  you  have  what  is  called  a  maintenance 
fund? 

Mr.  Drake.  Yes,  sir;  we  have — maintenance  of  roadway  and  main- 
tenance of  equipment.  That  is  a  subdivision  of  operating  expenses. 
All  the  items  ox  that  are  shown  in  the  monthly  summary.  We  have 
prepMired  a  monthly  summary  of  the  result  or  the  operations  of  the 
company,  and  that  shows  all  subdivisions  of  accounts. 

Senator  EItttredge.  Just  what  items  are  included  in  the  mainte- 
nance account! 
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Mr.  Drakb.  Generally  the  keeping  np  of  the  propertj  once 
installed;  the  i>roperty  once  purchased  and  mstalled  is  ther^ter  main- 
tained by  a  maintenance  or  replacement  account 

Senator  Kittb£DGB«  And  that  is  kept  separate  from  your  operation 
account! 

Mr.  DsAKB.  That  is  a  subdivision  of  operation. 

Senator  Moboan.  Does  that  include  betterments? 

Mr.  Dbakb.  No,  sir.  I  will  state  that  I  have  brought  these  copies 
of  the  annual  reports  from  1896  to  1905  for  the  committee  files,  if  tney 
want  them.    This  is  a  complete  file. 

Senator  Ejttredgb.  What  expenses  as  applied  to  tiie  steamships 
would  be  kept  under  the  maintenance  account  f 

Mr.  Drake.  All  expenses  for  repairs  of  steamers  that  were  not 
structural  in  their  character. 

Senator  Eutredge.  What  do  you  meant  Where  do  you  draw  tiie 
line  between  "  structural "  and  "  repairs? '' 

Mr.  Drake.  In  the  case  of  a  steamer  once  bought,  as  you  ma^  see 
by  the  annual  reports,  the  original  cost  of  the  steamer,  either  built  or 
bought,  would  be  charged  to  capital  account  as  a  permanent  investment 
Thereafter  anything  tnat  pertained  to  the  repair  or  replacement  of  any 
of  the  original  features  of  that  ship  for  keeping  it  in  service  would  be 
charged  to  maintenance  or  operating  expenses-r-indirectly  to  operating 
expenses  through  maintenance.  Anything  that  required  a  rebuilding 
of  the  ship  woiud  be  chared  to  its  original  cost.  Anything  that  per- 
tained to  taking  out  the  original  beams  of  a  ship,  replacing  Uie  origmal 
decks  of  a  ship,  or  anything  that  constituted  a  practical  reconstruction 
of  the  ship^ould  be  charged  to  construction  account. 

Senator  E^ittredge.  Would  any  item  of  expense  for  maintenance  be 
carried  in  what  you  termed  yesterday  your  surplus  account? 

Mr.  Drake.  [No.  sir;  not  at  all.  All  of  those  expenses  are  abso- 
lutely deducted  betore  any  net  profits  are  carried.  The  annual  balance 
sheet  of  the  company  shows  a  charge  first  to  maintenance  of  steam- 
ships, later  carried  to  the  general  expense  of  the  company.  All  of 
that  gross  expense,  of  every  chai-acter,  is  deducted  from  gross  earnings 
and  uie  excess  of  earnings  over  expenses  is  then  charged  with  aU  fixed 
charges,  and  the  balance  will  be  the  net  earnings  for  the  year  out  of 
which  dividends  are  paid. 

Senator  EriTREDGE.  In  your  reports  are  the  items  of  maintenance 
set  forth? 

Mr.  Drake.  Absolutely. 

Senator  Eittredge.  In  some  detail? 

Mr.  Drake.  Every  one,  sir — every  special  item.  For  instance:  For 
the  operation  there  is  set  forth  every  expenditure  made  for  oU,  for 
waste,  for  food,  for  wages,  for  repairs  (and  they  are  subdivided  into 
deck  repairs  and  engine  repairs),  and  stewards'  expenses.  They  are 
all  charged  to  stores;  and  all  repairs  to  the  different  departments  of 
the  ship — the  deck  department,  the  steward's  department,  the  engine 
department — are  charged  to  repair  account 

Senator  Kittredge.  Suppose  the  ships  are  refurnished — what  would 
you  call  that  account? 

Mr.  Drake.  That  would  be  a  replacement  merely;  it  would  be  a 
maintenance  expense. 

Senator  Kittredge.  A  maintenance  expense? 

Mr.  Dhake.  a  maintenance  expense;  yes,  Bir.,^,  ,^  Googk 
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Senator  Eittbbdob.  And  would  be  charged  on  your  books  before 
you  would  determine  the  net  profit? 

Mr.  Drake.  Yes,  sir. 

Senator  Eittbedge.  Is  that  true  in  all  matters  of  replacement  of 
that  sort} 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredgb.  Have  you  what  is  called  a  betterment  account? 

Mr.  Drake.  We  have  an  improvement  or  construction  account. 

Senator  Eittredge.  In  what  manner  is  that  kept? 

Mr.  Drake.  That  is  kept  as  a  separate  construction  account  May 
I  illustrate? 

Senator  Eittrbdoe.  Certainly. 

Mr.  Drake.  For  instance,  in  the  La  Boca  pier — ^I  only  use  this  as 
an  illustration — all  of  the  items  of  new  construction  are  first  charged  to 
construction  account  After  that,  as  I  said  once  before,  after  the 
plant  is  once  installed,  all  the  cost  of  its  maintenance  is  charged  to 
operating  expenses.  If  it  is  to  be  reconstructed,  if  it  is  to  be  enlarged, 
if  it  is  to  be  permanently  altered  so  that  the  alteration  would  extend 
over  a  peried  of  years,  it  would  be  charged  to  construction  account  or 
betterment  account — our  improvement  or  construction  account 

Senator  Eittredge.  You  spoke  of  the  construction  of  tiie  La  Boca 
dock,  which,  as  I  recollect,  cost  in  excess  of  12,000,000. 

Mr.  Drake.  Yes,  sir. 

Senator  Eittredge.  In  what  manner  was  that  carried  t 

Mr.  Drake.  The  total  cost  of  that  pier,  until  the  construction  account 
was  closed,  or  until  it  was  opened  to  commerce,  at  the  end  of  1900— on 
January  1, 1901 — was  charged  to  construction  account.  From  that 
time  on  all  expenses  were  c£trged  to  operating  expenses. 

Senator  Eittredge.  Do  you  mean,  by  '* construction  accounts" 

Mr.  Drake.  I  mean  capital  accounts. 

Senator  Eittredge  (continuing).  What  I  had  in  mind  as  a  better- 
ment account? 

Mr.  Drake.  Yes,  sir. 

Senator  Eittredge.  Is  there  anjr  distinction  between  the  two! 

Mr.  Drake.  Well,  there  is  a  thin  line  between  construction  and 
betterment  It  is  a  matter  of  debate  each  time  with  an  auditor  as  to 
what  is  properly  char&feable  to  betterment  or  to  operating  expense, 
but  there  is  a  pretty  clear  understanding  among  all  railway  men  and 
all  operatine^  officers  as  to  what  is  construction. 

Senator  I^ttredgb.  That  cost  was,  as  I  have  stated,  in  excess  of  two 
millions? 

Mr.  Drake.  The  cost  of  the  La  Boca  pier?    Yes,  sir. 

Senator  Eittredge.  After  it  was  constructed  and  ready  for  opera- 
tion, in  what  manner  was  that  account  carried? 

Mr.  Drake.  The  total  cost  of  the  La  Boca  pier  was  carried  to  capital 
account  as  an  increase  in  the  cost  of  the  plant,  the  cost  of  road;  it 
enters  into  the  balance  sheet  of  the  company. 

Senator  Eittredge.  The  money  was  paid  from  what  source? 

Mr.  Drake.  The  money  was  paid  from  the  sale  of  bonds  and  out 
of  the  company's  accumulated  net  earnings. 

Senator  Eutredge.  How  much  of  that  sum  was  paid  from  the  sale 
of  bonds  and  how  much  from  net  earnings? 

Mr.  Drake.  The  proceeds  of  the  sale  of  1,087  bonds  were  devoted 
directly  to  the  first  payment  on  ac<x>unt  of  construction.    Later,  I 
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think,  989  bonds — I  would  have  to  verify  that  figure — were  sold,  and 
the  proceeds  were  carried  to  construction  account  No,  sir:  one 
moment  The  proceeds  of  the  bonds  that  had  been  hypothecatea  with 
the  Canal  Company  were  sold,  and  the  balance  was  carried  out  of  net 
earnings,  tiie  accumulated  net  earnings,  to  the  payment  of  the  cost 

Senator  Eittbedgb.  How  many  bonds  were  hypothecated  for  that 
purpoaet 

Air.  Dbakb.  1,087  bonds,  sir. 

Senator  Eittbedgb.  Why  was  that  done! 

Mr.  Dbakb.  The  canal  company  was  in  operation,  or  had  all  the 
plans  for  construction.  Under  its  contract  of  concession  from  the 
Bepublic  of  Colombia  the  railroad  company  was  obliged  to  extend  its 
railroad  to  deep  water  in  the  Bay  of  Panama.  After  a  good  deal  of 
litigation  and  adjustment  we  succeeded  in  having  them  determine  that 
deep  water  was  at  the  point  where  the  Rio  Grande  entered  into  the 
Bay  of  Panama,  instead  of  making  us  go  out  some  8  miles  or  2i  miles 
to  the  islands  in  the  bay.  Our  object  was  to  avoid  the  lightering  of 
all  cargo  from  the  anchorage  up  to  the  terminal  at  Panama,  which  was 
very  expensive.  It  had  to  be  carried  around  the  headland  into  the 
bay,  ana  we  had  to  wait  on  tides;  and  it  delayed  the  movement  of 
cargo,  and  was  very  expensive. 

It  was  decided  to  construct  this  pier,  and  the  canal  company,  being 
in  operation  thei*e  and  having  the  plant  and  everything  necessary  for 
the  work,  were  employed  as  contractors  to  construct  it  up  to  a  certain 

¥oint.  It  was  expected  that  the  pier  would  cost  a  million  of  dollars, 
hey  began  the  construction  and  carried  it  on.  They  were  given  these 
bonds  as  collateral  until  they  had  expended  the  whole  amoiuit  covered 
by  the  contract,  which  was  something  over  $1,000,000,  and  they 
exceeded  their  expenditure  on  that  account  and  then  declined  to  go  on 
any  further.    From  that  point  the  company  took  it  up  and  continued  it 

Senator  ErrrBEDOE.  -^In  round  numbers,  about  91,000,000  was  real- 
ized from  the  sale  or  hypothecation  of  the  bonds? 

Mr.  Dbake.  From  the  sale  of  hypothecated  bonds. 

Senator  ErrrBBDOB.  And  the  balance  was  paid  from  the  treasury  of 
the  railway  conopany? 

Mr.  Dbakb.  Yes,  sir. 

Senator  EmBEDOB.  In  what  manner  was  that  carried  after  that 
contract  was  completed? 

Mr.  Dbake.  The  whole  expenditure  as  made,  until  the  construction 
account  was  closed,  was  carried  to  construction  account. 

Senator  Eittredge.  When  it  was  closed,  in  what  manner  was  it 
carried? 

Mr.  Dbake.  It  was  carried  to  capital  account  as  cost  of  plant 

Senator  Eittbedoe.  State  in  what  manner  it  was  carriea  in  capital 
account. 

Mr.  Drake.  It  was  carried  under  the  head  of  a  new  terminal  at  La 
Boca.  It  appears  in  the  balance  sheet  of  1901 — "New  terminal  at  La 
Boca,  91,660,629."  That  is  all  that  had  been  expended  up  to  that 
time. 

Senator  Eittredge.  More  vras  expended  later? 

Mr.  Drake.  Tes,  sir. 

Senator  EIittbedge.  When  was  the  final  expenditure  made? 

Mr.  Dbakb.  I  think  the  total  cost  of  the  road  was  not  ascertained. 
It  was  absorbed  in  capital  account  in  the  statement  of  190S.    It  dis* 
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appears  as  an  item  then  in  the  balance  sheet  of  the  company,  and  is 
cnarged  into  the  total  cost  of  road,  real  estate  and  equipment,  in  the 
balance  sheet  of  the  amnoal  report  of  1902.  It  shows  the  total  cost  of 
the  road  up  to  that  time  as  being  $11,986,452.88.  The  item  of  new 
terminal  at  La  Boca  as  a  separate  item  is  merged  in  that  in  the  year 
1902,  sir. 

Senator  Etttredge.  Are  the  bonds  to  the  amount  of  a  million  dol- 
lars which  were  sold  and  the  proceeds  used  for  the  construction  of 
the  La  Boca  wharf  or  dock  now  outstanding? 

Mr.  Dbake.  They  are  outstanding;  yes,  sir.  Thev  do  not  expire; 
they  are  being  drawn  annually  by  the  redemption  fund.  Bv  the  terms 
of  the  mortgage  we  are  obliged  to  pay  as  a  fixed  charge  |l50,000  on 
the  1st  of  August  of  each  year  to  the  trustees  under  the  mortgage, 
who  apply  that  amount  of  money  to  the  redemption  of  bonds  and  the 
payment  of  interest  on  them.  They  usually  draw  or  buy  about  140 
each  year,  and  those  are  redeemed  from  the  outstanding  bonds,  where- 
ever  they  may  be. 

Senator  Kittredge.  And  in  addition  to  the  bonds  which  we  have 
just  mentioned,  bonds  to  the  amount  of  $200,000  were  issued? 

Mr.  Drake.  Ultimately  |265,000;  first  1200,000,  and  then  |265,000; 
yes,  sir. 

Senator  Eutredge.  They  were  issued  on  account  of  the  repairs  to 
the  ships? 

Mr.  Drake.  Yes,  sir.  That  does  not  make  (465,000;  that  is 
$265,000  altogether.     First  it  was  $200,000,  and  then  it  was  increased. 

Senator  KnTREDOE.  I  understand.  After  those  bonds  were  sold 
and  the  settlement  made  on  account  of  the  construction  of  the  dock  at 
La  Boca,  was  the  total  amount  available,  according  to  your  theory,  to 
the  payment  of  dividends? 

Mr.  Drake.  Yes,  sir — not  the  total  amount  of  the  cost;  no,  sir. 

Senator  Kittredge.  How  much  of  it? 

Mr.  Drake.  All  that  had  not  been  received  from  the  sale  of  bonds. 

Senator  Kittredge.  Then,  something  over  11,000,000,  according  to 
your  manner  of  keeping  books,  that  actually  went  into  the  construc- 
tion of  the  La  Boca  dock,  was  still  available  to  the  payment  of 
dividends? 

Mr.  Drake.  Absolutely,  sir.  It  is  a  part  of  the  surplus  of  the  com- 
pany, and  without  creating  an  indebtedness  to  outsiders  was  applied  to 
the  increase  of  the  plant,  of  the  property;  and  it  had  been  taken  out  of 
the  earnings  which  belonged  ordinarily,  by  distribution  of  dividends, 
to  the  stockholders,  and  had  been  applied  to  construction.  If  the 
stockholders  had  so  chosen  they  could  have  required  that  some  evidence 
of  that  appropriation  of  earnings  be  issued  to  them,  as  is  customary 
with  corporations.  It  might  take  the  shape  of  a  stock  dividend,  a 
scrip  dividend,  or  an  increase  of  the  capital  funded  indebtedness  of  the 
company  to  cover  the  construction,  and  the  application  of  the  proceeds 
of  such  sale — the  sale  of  such  funded  indebtedness — to  dividends. 

Senator  Morgan.  It  could  not  be  a  dividend  in  cash,  though? 

Mr.  Drake.  It  could  be  made  so,  sir. 

Senator  Morgan.  Well,  please  answer  my  question? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  It  could  not  be  a  dividend  in  cash,  according  to 
your  bookkeeping? 

Mr.  Drake.  I  can  not  answer  that  question,  sir.  GooqIc 
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Senator  Mobgah.  Why  not? 

Mr.  Dbakb.  I  can  only  answer  it  in  one  way — ^that  it  would  have  to 
be  converted  into  cash,  the  cash  having  been  expended. 

Senator  Moboan.  Exactly  so.  It  would  have  to  be  converted  into 
money  before  you  could  distribute  it  as  money! 

Mr.  Dbakb.  Yes,  sir. 

Senator  Moboan.  And  it  never  was  converted! 

Mr.  Drake.  No,  sir;  it  remains  in  the  property.  It  is  there  to-day, 
and  it  is  there  in  the  improved  condition  of  the  property. 

Senator  Moboan.  It  is  in  the  property! 

Mr.  Dbake.  Yes,  sir. 

Senator  Moboan.  And  added  to  the  value  of  the  property! 

Mr.  Dbake.  Yes,  sir;  and  the  stockholders  have  never  bad  any 
evidence  of  it 

Senator  Moboan.  I  am  trying  to  escape  that  mythical  way  of  making 
dividends  out  of  surplus  earnings  that  have  been  applied  and  investea 
in  the  property  itself.    That  is  not,  in  my  judgment,  honest. 

Mr.  Drake.  Will  you  allow  me  to  cite  a  case  in  answer  to  diat!  I 
think  I  can  explain.  .  All  of  the  insurance  companies  to-day  that  have  to 
pay  losses  from  the  fire  in  San  Francisco  have  their  surplus  invested 
m  different  improvements  in  real  estate,  in  bonds,  and  in  mortgages. 
Take  the  Northwestern  Insurance  Company  of  Philadelphia,  for 
instance.  They  have  a  surplus  of  $3,500,000  to-da^.  That  is  a  surplus 
accumulated  exactly  as  our  surplus  was  and  is  eammg  mone^  for  tiiem. 
In  order  to  pay  their  losses  they  will  have  to  convert  all  of  that  prop- 
erty into  cash  to  liquidate  the  indebtedness  they  owe.  Now,  their 
obligation  is  to  their  policy  holders 

Senator  Moboan.  In  the  case  of  the  Ei(][uitable  and  the  New  York 
Life,  etc.,  in  New  York,  the  money  that  is  being  earned  there  is  not 
for  the  stockholders;  it  is  for  the  directors  and  me  interested  parties, 
as  I  understand  it    Is  not  that  a  fact! 

Mr.  Drake.  I  do  not  know,  sir. 

Senator  Moboan.  That  is  what  is  said. 

Mr.  Drake.  Something  just  as  bad  is  said  of  us;  but  it  is  not  the 
truth. 

Senator  Moboan.  What  is  that! 

Mr.  Dbake.  I  say,  something  just  as  bad  is  said  of  our  administra- 
tion, but  it  is  not  our  acceptation  of  it. 

Senator  Moboan.  I  am  sorry  they  have  such  bad  stories  in  circula- 
tion about  you.  I  hope  you  will  clear  them  all  up  before  you  get 
through. 

Mr.  Drake.  All  right,  sir. 

Senator  Morgan.  Do  you  mean  to  say  to  this  committee  that  that 
surplus  that  you  speak  of,  including  the  La  Boca  improvement 

Mr.  Drake.  The  part  of  it  that  was  contributed  by  the  com^Mtny. 

Senator  Morgan  (continuing).  Was  liable  to  be  paid  as  dividends! 

Mr.  Drake.  Yes,  sir;  absolutely. 

Senator  Morgan.  But  it  was  not  done! 

Mr.  Drake.  It  was  not  done. 

Senator  Morgan.  Why  was  it  not  done!  ^ 

Mr.  Drake.  The  conservative  policy  of  the  company  was  not  to  do 
it.  It  was  to  improve  the  property.  The  company  started  in  TL849 
with  a  capital  cost  of  17,000,000.  The  last  report  that  we  have  made 
shows  a  capital  expenditure  of  $12,028,497,  against  which  there  is  an 
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increase  of  92,000,879  only.  AU  of  that  difference  belongs  to  the 
stockholders. 

Senator  Morgan.  When  you  declared  your  dividend  in  1903  of 
8  per  cent,  you  did  not  have  the  monev  to  pay  it? 

Mr.  Drake.  Yes,  sir;  we  did.  We  nave  never  paid  a  dividend,  dur- 
ing my  connection  with  the  company,  when  we  have  not  had  a  large 
excess  of  cash  assets  out  of  which  to  declare  it. 

Senator  Morgan.  If  you  had  the  money,  it  was  the  result  of  selling 
bonds? 

Mr.  Drake.  No,  sir;  there  never  was  a  penny  of  dividends  paid  out 
of  the  sale  of  bonds. 

Senator  Morgan.  Where  did  it  come  from? 

Mr.  Drake.  It  came  out  of  the  accumulated  net  earnings — cash  in 
bank.  I  will  have  prepared  and  submit  a  statement  showing  the  cash 
balances  in  bank  right  straight  along  from  any  time  that  you  designate, 
and  there  never  was  a  time  when  the  dividend  paid  was  not  paid  out  of 
cash  assets,  current  assets,  and  without  the  sale  of  bonds.  I  say  now, 
and  I  would  like  it  to  go  on  record,  that  there  never  was  one  penny  of 
money  from  the  sale  of  bonds  applied  to  the  payment  of  a  aividend, 
except  (and  I  can  not  point  it  out;  I  want  to  make  this  reservation) 
where  tnere  may  have  been  some  small  excess,  as  in  the  case  of  the  sale 
of  the  additional  bonds  on  the  repairs  to  the  Ad/vance  and  Finance^ 
where  there  was  a  repayment  to  the  earnings  of  monev  advanced;  for 
instance,  of  the  ¥102,000.  That  was  from  the  sale  or  the  bonds  that 
were  applied  to  that.  I  think  there  was  a  small  excess  of  $12,000  or 
$15,000  that  was  applied  to  the  reimbursement  of  earnings. 

Senator  Morgan.  So  in  making  that  dividend  in  excess  of  your  net 
earninfi 


Mr.  Drake.  For  that  year,  I  would  like  to  say,  Mr.  Senator. 

Senator  Morgan.  If  you  will  let  me  put  my  question  without  inter- 
ruptingme  I  will  be  very  much  obliged  to  you. 

Mr.  Drake.  I  will,  every  time,  sir. 

Senator  Morgan.  When  you  made  that  excessive  dividend — I  mean 
by  *' excessive"  that  it  was  in  excess  of  the  net  earnings — ^you  paid  it 
in  cash? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  out  of  the  cash  assets  of  the  company? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  did  not  have  to  go  into  the  surplus 
earning  to  get  mone^f  to  pay  that  dividend? 

Mr.  Drake.  No,  sir;  we  araw  on  the  funds  in  bank. 

Senator  Morgan.  And  left  the  surplus  earnings  where  they  had 
been  put  in  the  improvement  of  the  condition  of  the  property? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  But  you  knew  at  that  time  that  you  were  indebted 
for  these  steamship  repairs? 

Mr.  Drake.  Oh,  yes,  sir.  I  was  asked  if  I  knew.  I  know,  of 
coarse,  that  the  company  is  liable  in  all  stages;  a  corporation  is  a  con- 
tinuing affair,  and  I  know  that  if  a  man  buys  a  piece  of  propertv  of 
me  on  the  7th  of  May,  for  instance,  he  buys  it  and  takes  over  all  of 
the  Obligations  that  have  been  entered  into  before  the  date  on  which 
he  takes  it  over,  and  has  to  perform  all  the  obligations  of  a  contract 
entered  into  prior  to  that,  as,  for  instance,  compliance  with  the  terms 
of  this  contract  later  on  in  1904.  C"  r^^^c^Xo 
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TheCHAiBMAN.  Mr.  Drake,  I  thrak  if  you  would  an&irer  Senator 
MorjifaD^s  questions  more  directly  we  would  be  able  to  let  you  ^i 
away  a  great  deal  quicker. 

Mr.  Drasb.  Yes;  thank  you,  sir. 

The  Chairman.  The  Senator  is  a  pretty  good  judge  of  all  these  ques- 
tions he  is  asking  you,  and  I  think  if  you  will  answer  him  ^^yes'^  or 
^^no"  it  will  help  you  out  and  it  will  be  more  satisfactory  to  the 
Senator. 

Mr.  Drake.  I  will  do  so,  sir. 

Senator  Morgan.  There  has  been  such  a  flood  of  explanation  that  I 
get  lost  in  the  mazes  of  it. 

Now,  Mr.  Drake,  at  the  time  you  paid  those  diyidends  in  excess  of 
your  net  earnings  for  1908  your  board  of  directors  knew  that  they  had 
created  a  debt  against  the  company  for  the  repair  of  these  steamers! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  that  there  were  other  outstanding  debts? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  money  in  the  hands  bf  the  company  oug^ht  to 
haye  been  reseryed,  in  honesty,  for  the  payment  of  those  debtd,  ought 
it  not? 

Mr.  Drake.  I  do  not  think  so,  sir. 

Senator  Morgan.  You  do  not  think  so?  Well,  we  differ  in  opinion 
about  that,  and  I  will  let  it  stand  right  there. 

Senator  Kittredge.  The  statement  that  you  haye  made  regarding 
the  La  Boca  dock  construction  applies  to  all  construction  or  better- 
ment accounts? 

Mr.  Drake.  Yes,  sir. 

Senator  Kfitredge.  And  in  what  manner  would  the  cost  of  ew 
equipment  for  the  railway  company  be  kept? 

Mr.  Drake.  If  any  equipment  were  ordered,  it  would  be  new,  of 
course.  If  it  was  ordered  to  replace  any  cars  of  the  number  which 
had  originally  been  put  on  the  road,  it  would  be  charged  to  mainte- 
nance. If  it  was  oraered  to  increase  the  number  of  cars  on  the  load, 
it  would  be  charged  to  cost  of  equipment. 

Senator  Ejottredge.  Would  the  account,  then,  of  betterment  and 
equipment  of  that  character  be  carried  upon  your  books  precisely  as 
the  account  of  the  La  Boca  dock? 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  What  is  the  technical  title  under  which  it  was 
kept  in  your  books? 

Mr.  Drake.  Cost  of  new  equipment. 

Senator  Kittredge.  Do  you  know  the  total  of  that  to  date,  to  the 
present  time? 

Mr.  Drake  (after  examining  book).     No,  sir;  I  do  not. 

Senator  Kittredge.  Under  your  system  of  keeping  books  would  the 
amount  thus  expended  be  ayailable  for  dividends — under  your  theory 
of  bookkeeping,  your  style  of  bookkeeping? 

Mr.  Drake.  Expended  for  new  equipment,  for  construction  account? 

Senator  Kittredge.  Yes. 

Mr.  Drake.  No,  sir. 

Senator  Kfttredge.  The  amount  paid  for  new  equipment? 

Mr.  Drake.  No,  sir. 

Senator  Kittredge.  In  what  respect  do  you  make  a  difference 
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between  purchases  of  that  sort  and  the  construction  of  the  La  Boca 
dock,  for  example? 

Mr.  Drake.  If  the  amount  were  charged  to  capital  account  for  new 
equipment,  it  would  be  charged  to  the  cost  of  road;  but  it  would  be 
taken  out  of  earning,  and  would  be  distributable  to  that  extent, 
because  the  new  equipment  would  be  susceptible  of  mortgaging  to 
replace  the  funds  that  had  been  taken  out  of  earnings.  It  would  be. an 
increase  in  the  area  of  the  plant,  and  the  stockholders  would  be  entitled, 
if  they  chose,  to  enforce  their  right  through  their  board  of  directors 
to  a  representation  of  that  in  a  distribution. 

Senator  KrrTREDOE.  Were  any  obligations  of  the  railway  company 
issued  in  payment  of  new  equipment? 

Mr.  Drake.  There  were  no  obligations  of  the  railway  company 
issued  at  all,  sir,  except  the  outstanding  first-mortgage  bonds.  I  ma^ 
answer  that  by  sajdng  that  there  bad  l^n  no  equipment  bought  until 
recently.  There  has  been  no  charge  for  new  equipment,  because  we 
hav^e  .bought  no  new  equipment  except  the  large  electrical  and  steam 
transporters  for  the  LaBoca  pier.  Tne  cost  of  that  would  be  charged 
to  capital  account. 

Senator  Ejetiredge.  And  available  for  dividends? 

Mr.  Drake.  And  available  for  dividends  if  anvthing  were  issued 
to  represent  it.  The  mone^,  having  been  spent  for  capital  account, 
can  not  be  disbursed  in  dividends  until  it  is  raised  in  some  way  again 
on  an  obligation  of  the  company.  There  have  been  no  such  obliga- 
tions issued  but  there  might  be  at  an^  time. 

Senator  Kittredge.  Your  first  dividend  in  1903  was  made  about 
April  1  of  that  year,  as  I  recollect? 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  Can  you  tell  us  how  much  cash  you  had  ou 
hand  at  that  time? 

Mr.  Drake.  The  cash  assets  reported  to  the  board  of  directors  at 
the  previous  meeting  on  March  26  were,  cash  in  bank,  $531,339.10 
in  liquid  cash,  besides  the  bonds  that  were  in  the  treasury. 

Senator  Kittredge.  You  say  '*  besides  the  bonds;"  what  do  you 
mean  by  that  statement? 

Mr.  Drake.  I  could,  if  it  were  necessary,  count  all  of  the  6  per  cent 
subsidy  bonds  that  are  in  the  treasury  as  cash;  but  I  do  not.  We  had 
$531,000  in  cash  in  the  treasury  on  the  26th  of  March. 

Senator  Kittredge.  On  which  you  could  draw  your  check! 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  And  at  that  time  you  declared  a  dividend  and 
paid  a  dividend  to  the  amount  of  2  per  cent? 

Mr.  Drake.  Yes,  sir. 

Senator  Kittredge.  What  was  the  amount  of  the  obligations  of  the 
railway  company  outstanding  at  that  time  that  had  not  been  paid, 
exclusive  of  first  mortgage  bonds  and  subsidy  bonds? 

Mr.  Drake.  I  do  not  know  that  I  can  answer  that,  sir,  without 
working  it  up.  The  last  statement  I  have  is  the  one  three  months 
before.  The  current  liabilities  (not  the  contract  liabilities — I  would 
have  to  find  out  what  contracts  were  in  existence  at  that  time)  were 
shown  to  be  only  176,818.52  by  the  balance  sheet  of  December  31, 
1902. 

Senator  KrrrREDGE.  What  are  included  in  the  item  of  "  current  Ha 
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Mr.  Dra]:b.  Isthmus  drafts  not  presented;  coupons  not  presented; 
audited  vouchers;  unclaimed  dividends;  amounts  due  deceased  or  miss- 
ing employees:  and  there  would  be  the  accretions  on  all  of  thoseatems 
for  the  succeeaing  quarter.*  If  you  will  allow  me  to  supj^ly  it,  I  will 
be  very  glad  to  furnish  the  committee — and  I  volunteer  this — an  exact 
statement  of  the  current  assets  and  liabilities  of  the  company  on  each 
one  of  the  dividend  dates.    I  can  have  that  prepared. 

Senator  Eittredqe.  I  would  be  glad  if  you  would. 

Senator  Moboan.  Just  state  the  date  of  each  one  of  those  dividend 
days  again.     I  was  looking  for  it  here,  and  I  do  not  find  it. 

Senator  E^ittredgb.  It  is  on  page  2867, 1  think,  Senator. 

Mr.  Drake.  April  2,  October  3,  and  December  10, 1  think,  are  the 
dates  in  1903. 

Senator  Kittredge.  You  spoke  of  **  current  liabilities.*^  I  suppose 
that  means  the  cost  of  operation  as  well  as  the  items  you  specifically 
mentioned! 

Mr.  Drake.  Those  were  all  being  settled  in  cost  of  operation,  month 
by  month.  January's  operations  would  be  settled  in  January,  Feb- 
ruary, and  March. 

Senator  Kittredge.  About  how  much  were  your  monthly  expendi- 
tures for  actual  operation  during  the  year  1903? 

Mr.  Drake.  The  operating  expenses  month  by  month  were  about 
$45,000. 

Senator  Kittredge.  Does  that  item  include  the  cost  of  operation  of 
the  steamships  as  well  as  the  railway! 

Mr.  Drake.  No,  sir.  The  operating  expenses  of  the  railroad  month 
by  month  vary  from  $62,000  in  January  to  $80,000  in  June.  The 
total  operating  expenses  of  the  railroad  in  1903  are  shown  to  be 
$662,240.19  and  of  the  steamship  line  $865,503.78. 

Senator  Kittredge.  The  total  is  about  how  much! 

Mr.  Drake.  The  total  is  about  $1,400,000.  sir. 

Senator  Morgan.  Mr.  Drake,  I  do  not  find  here  the  dates  of  declar- 
ing those  dividends.     Will  you  please  state  each  date  in  1903! 

Senator  Taliaferro.  Turn  to  page  2867,  Senator,  and  see  if  that  is 
what  you  want 

Senator  Kittredge.  Down  toward  the  bottom  of  the  page. 

Senator  Morgan.  I  do  not  find  the  dates  of  the  declaration. 

Senator  Taliaferro.  No;  he  does  not  give  the  dates  there.  He 
gives  the  dividends,  but  not  the  dates  on  wnich  they  were  declared  or 
paid. 

Senator  Morgan.  He  gives  the  dividends,  but  not  the  dates.  It  is 
the  dates  that  I  want  to  get  now.    I  want  to  get  them  on  the  record. 

Mr.  Drake.  The  first  dividend  was  declared  on  March  36,  at  the 
meeting  of  the  board  of  directors  of  March  26,  payable  on  April  3. 
The  next  dividend  was  declared  at  a  meeting  of  the  board  of  Septem- 
ber 24,  payable  October  1. 

Senator  Morgan.  Each  of  those  dividends  was  2  per  cent? 

Mr.  Drake.  Yes,  sir.  The  next  dividend  was  declared  on  Decem- 
ber 10,  payable  on  January  1,  to  stockholders  of  record  on  Decem- 
ber 28. 

Senator  Morgan.  The  date  of  the  c6ntract  with  the  Cramps  for  the 
rcDairing  of  those  ships  was  the  30th  day  of  November,  19031 

Mr.  Drake.  The  13th  day  of  November,  1903,  sir. 

Senator  Morgan.  The  18th!  ^         . 
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Mr.  DicAKB.  Yes,  sir;  is  not  that  it? 

Senator  Mobgan.  No;  it  is  the  dOth,  the  way  it  reads  here.  Look 
there  and  see.    [Exhibiting  copy  of  contract  to  Mr.  Drake.] 

Mr.  Dbakb.  That  is  the  30th,  I  think,  sir. 

Senator  Mobgan.  Yes— the  30th  of  November,  1903? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  you  did  not  owe  that  debt  when  you  made 
these  first  two  dividends? 

Mr.  Drake.  We  did  not  owe  it. 

Senator  Morgan^  You  did  not  owe  anything  on  it  or  about  it;  you 
had  not  made  the  contract? 

Mr.  Drake.  No,  sir.  ^ 

Senator  Morgan.  You  had  not  determined  as  yet  to  have  the  ships 
repaired? 

Mr.  Drake.  No,  sir;  we  had  determined  to  have  the  ships  repaired, 
but  we  had  not  made  the  contract. 

Senator  Morgan.  How  had  you  determined  it? 

Mr.  Drake.  By  meetings  or  the  executive  cx)mmittee  and  board,  to 
determine  whether  it  was  advisable  to  make  the  repairs. 

Senator  Morgan.  You  had  determined  to  have  the  ships  repaired? 

Mr.  Drake.  Yes,  sir;  and  I  was  authorized  to  enter  into  the 
contract. 

Senator  Morgan.  With  the  Cramps? 

Mr.  Drake.  With  the  Cramps;  yes,  sir. 

Senator  Morgan.  Before  the 

Mr.  Drake.  Before  the  contract  was  made. 

Senator  Morgan.  How  long  before? 

Mr.  Drake.  I  have  sent  for  the  minute  book  so  as  to  show  all  of 
that,  sir. 

Senator  Morgan.  That  is  another  one  of  these  items  that  is  ^^hid 
away  in  the  Lord,'*  as  Joe  Smith,  the  Mormon,  used  to  say.  •  Now, 
you  had  cash  in  hand  to  i>ay  the  first  two  dividends,  amounting  to  4 
per  cent,  which  were  paid  in  1904? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  When  you  came  to  the  next  dividend  did  you 
have  the  money? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  paid  it  in  money? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Then  why  was  it  that  you  did  not  take  that  money 
and  pay  it  to  Cramp? 

Mr.  Drake.  The  money  was  not  due  at  that  time,  sir. 

Senator  Morgan.  You  made  advances  to  Cramp,  and  in  this  agree- 
ment agreed  to  make  advances  to  him? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  First  of  bonds,  and  then,  on  those  bonds,  of 
money. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  To  lend  it  to  him  at  what  per  cent  ? 

Mr.  Drake.  At  3  per  cent.    The  contract  recites  it. 

Senator  Morgan.  Yes;  he  borrowed  money  from  the  company  at 
S  per  cent  to  make  those  repairs? 

Mr.  Drake.  Yes;  because  we  had  paid  him  in  bonds  from  time  to 
time,  and  he  was  entitled  to  the  interest  on  the  bonds.       GooqIc 


2916  nrvBSTiGATiOK  of  pahama  canal  kattebs 

Senator  Morgan.  Yea  say  you  had  paid  him  9 

Mr.  Drake.  Yes,  sir.    The  disbursement  of  the  bonds 

Senator  Morgan.  You  had  turned  over  the  bonds  to  him  widi  an 
agreement  in  this  contract  that  you  could  take  them  up  ? 

Mr.  Drake.  Yes,  sir.  We  luul  an  option  to  redeem  them  if  we 
wanted  to. 

Senator  Morgan.  At  all  events,  you  were  lending  money  to  Cramp 
to  repair  those  ships  after  you  made  your  contract,  and  yet  you  yoted 
money  to  your  stockholders  out  of  the  cash  assets  of  the  company  I 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now,  why  did  you  not  take  that  money  that  von 
voted  to  your  stockholders  and  pay  Cramp,  instead  of  lending  him 
money! 

Mr.  Drake.  Because  we  did  not  know  whether  he  was  going  to  keep 
the  bonds  or  not.  The  repairs  to  the  ships  were  determined  to  to 
structural.  The  contract  provided  that  at  least  $200,000  of  the  repairs 
should  be  paid  for  with  bonds.  The  contract  was  made  in  that  way. 
Ultimately  $226,000  was  ascertained  to  be  structural,  and  it  was  the 
intention  of  the  company,  under  the  contract,  to  disburse  bonds  in 
payment  of  it,  and  they  aid  so;  but  as  we  were  anxious  or  desirous  or 
thought  it  advisable  not  to  let  the  bonds  get  away  from  us  if  we  coold, 
we  compelled  him  to  hold  those  bonds  until  a  given  date. 

We  dfid  not  want  him  to  negotiate  them  an v where  else,  or  hypothe- 
cate them,  or  tie  them  up  in  any  way  so  tnat  we  could  not  recover 
them  if  it  was  desirable,  and  our  funds  were  in  such  shape  that  we 
could  recover  them,  so  that  we  insisted  that  he  must  hold  them.  Theo 
he  said:  **Very  well,  if  I  can  not  borrow  money  on  them  with  any- 
body else  can  you  loan  us  money  on  4;hem?"  1  said.  "We  will  be 
very  glad  to,  at  a  fair  rate  of  interest;"  and  he  ajjreea  to  pay  us  the 
rate  of  interest  that  we  could  get  on  the  money  if  it  was  deposited  in 
our  trust  companies,  which  was  3  per  cent,  and  he  did  pay  us  3  per 
cent  on  the  amount  of  cash  money  tnat  we  advanced  him. 
'  The  statement  that  I  have  sent  to  New  York  for,  in  compliance  with 
the  rec^uest  of  the  committee,  will  show  every  item  in  detail — first,  of 
the  delivery  of  the  bonds,  then  of  the  loan  of  cash  on  account  of  tiie 
bonds,  the  final  completion  of  the  contract  and  the  settlement  by  the 
redemption,  the  taking  up  of  the  bonds,  and  reimbursing  him  in  cash 
for  .them  at  the  price  covered  by  the  contract.  It  will  show  the  later 
sale  of  the  bonds  at  104^  and  the  total  proportionate  charge  to  capital 
account  on  account  of  the  repairs. 

Senator  Morgan.  The  issue  of  those  bonds  created  a  debt  against 
the  company  for  the  full  amount  I 

Mr.  Drakb.  Yes,  sir. 

Senator  Morgan.  What  was  the  amount! 

Mr.  Drake.  Two  hundred  and  sixty-five  thousand  dollars. 

Senator  Morgan.  After  creating  that  debt  against  the  comxwny  by 
the  issue  of  bonds,  you  still  loaned  money  out  of  your  cash  assets  to 
Cramp? 

Mr.  Dc^KE.  That  sale  was  not  made  until  later  in  the  year  1904. 
The  bonds  were  not  sold — it  was  not  decided  to  take  them  away  from 
Cramp  and  sell  them  in  the  open  market  until  AugusI  or  September, 
1904. 

Senator  Morgan.  Now,  Mr.  Drake,  you  delivered  those  bonds  to 
Cramp} 
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Mr.  Dbake.  Yes,  sir;  and  they  were  outstandinff. 

Senator  Morgan.  You  had  not  any  right  to  go  and  take  Uiem  back 
from  him  ? 

Mr.  Dbake.  No,  sir;  not  until 

Senator  Moroan.  And  that  was  a  debt  against  the  company  while 
he  held  them? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  did  that  in  1903! 

Mr.  Drake.  Yes,  sir;  or  whenever  we  made  our  first  payment. 
The  contract  was  made  in  1903,  and  we  may  not  have  made  our  first 
payment  until  later. 

Senator  Morgan.  Very  good;  you  did  it  when  your  payments  were 
madet 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  were  thereby  creating  a  debt  against  the 
company  with  every  bond  you  delivered 'if 

Mr.  f)RAKE.  Yes,  sir;  a  capital  debt,  for  capital  construction. 

Senator  Taliaferro.  And  with  money  in  the  treasury? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Which  they  subsequently  paid  out  in  divi- 
dends? 

Senator  Morgan.  You  loaned  money  in  the  treasury  to  Cramp? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  you  also  paid  this  additional  4  per  cent  divi- 
dend to  the  stockholders? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  And  I  understand  that  under  the  contract 
with  Cramp  the  company  had  the  right  to  pay  him  money,  and  not 
bonds. 

Mr.  Drake.  He  would  have  been  very  glad  to  have  us  do  it.  The 
contract  provided  that  we  might  pay  him  up  to  $200,000  in  bonds; 
yes,  sir.     He  would  have  been  very  glad  to  have  taken  money  instead. 

Senator  Taliaferro.  I  would  like  to  have  ^ou  answer  Senator 
Morgan's  question  specifically.  If  you  had  the  right  to  pay  money. 
and  had  the  money  in  the  treasury  to  pay,  whv  was  it  that  you  insisted 
on  putting  out  the  bonds  of  the  company,  and  thereby  creating  a  per- 
manent liability  against  the  road,  when  you  had  mone^  that  vou  could 
have  paid  and  that  you  subsequently  disbursed  in  dividends? 

Mr.  Drake.  Because  it  was  decided  that  that  work,  being  capital 
work,  should  be  paid  for  out  of  the  proceeds  of  the  sale  of  bonds,  and 
to  all  intents  and  purposes  the  delivery  of  the  bonds  to  the  Cramps 
was  a  sale  of  the  bonds. 

Senator  Tauaferro.  In  other  words,  the  policy  of  the  company 
was  to  create  a  permanent  debt  against  the  company,  when  the  com- 
pany had  the  money  in  its  treasury  to  pay  what  it  owed  without 
creating  this  permanent  debt? 

Mr.  Drake.  For  that  particular  repair,  yes,  sir;  for  that  particular 
operation. 

Senator  Taliaferro.  Is  not  that  an  unusual  policy  for  corporations 
to  pursue? 

Mr.  Drake.  No,  sir;  not  for  that  character  of  work. 

Senator  Morgan*  I  beg  to  sav  here  that  according  to  my  judgment 
and  my  information  and  ^lief  there  is  nothing  unusual  for  a  corpora- 
tion to  do.    It  can  do  what  it  wants  to.    There  is  nothing  unusuaL 
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Senator  TAiJAFBBsa  I  do  not  altogether  agree  with  Senator  Mor- 
gan on  that  point 

Senator  moboan.  I  think  I  am  rieht  about  it 

Senator  Tauafebbo.  From  my  ooservation  of  the  business  policy 
of  corporations,  this  procedure  was  an  exceedingly  unusual  one. 

Senator  Moboan.  1  know,  of  course,  that  you  have  had  extensive 
knowledge  on  that  subject  and  I  have  had  none  at  all,  so  I  yield  to 
your  juc^ment  about  it 

I  think,  Mr.  Chairman,  that  we  had  better  put  this  contract  in  the 
record. 

The  Chatbman.  Very  well,  sir. 

(The  contract  referred  to  is  as  follows:^ 

Thb  agreement,  made  at  Philadelphia  this  30th  day  of  November,1903. 
between  the  Panama  Railroad  Company,  a  corporation  of  the  State  ox 
New  York,  of  the  one  part,  hereinarter  called  the  "railroad  company," 
and  the  William  Cramp  &  Sons  Ship  and  Engine  Building  Company, 
a  corporation  of  the  State  of  Pennsylvania,  of  the  other  part,  herein- 
after called  the  "contractor,"  witnesseth: 

First  The  contractor  undertakes  to  repair  the  steamers  Advctnoe 
and  Fhiance^  as  hereinafter  required,  the  work  to  begin  immediatelv 
after  the  vessels  are  delivered  at  the  contractor's  works  in  Philadel- 
phia by  the  railroad  company,  insurance  to  be  maintained  by  the  railroad 
company. 

Second.  The  repairs  shall  be  made  under  the  supervision  of  the  gen* 
eral  manager  of  the  railroad  company  or  his  representative,  part  in 
accordance  with  the  specifications,  a  copy  of  which  is  hereto  attached, 
for  the  following  work  on  each  ship: 

A  new  main  deck  complete. 

A  new  upper  deck  with  carlins^  beams,  and  plank  shear. 

A  new  forecastle  deck,  plank  shear,  and  bunalo  complete. 

New  houses  on  main  and  upper  decks,  according  to  plan  submitted 
by  the  railroad  company,  complete  in  all  respects  except  plumbing  and 
steam  fitting,  which  are  not  included. 

Two  new  pole  masts  of  wood. 

Two  Scotch  boilers  for  100  pounds  steam  pressure,  secured  in  place 
in  the  steamers  on  saddles  to  be  furnished  bv  the  railroad  comfmny. 

The  contractor  has  made  proposals  on  the  above  work  which  are 
hereby  accepted  by  the  railroad  company,  and  a  copy  of  the  same  is 
attached  to  this  agreement,  forming  a  part  hereof,  in  like  manner  with 
said  specifications,  except  as  to  the  price  named  therein. 

All  other  repairs  ordered  in  writing  by  the  general  manager  or 
supervising  engineer  of  the  railroad  company  are  to  be  executed  by 
the  contractor  and  paid  for  by  the  railroad  company  upon  account 
rendered  for  days'  work  of  the  several  classes  of  labor  and  madiines, 
and  also  for  the  several  kinds  of  material  required,  according  to  a 
schedule  of  prices  submitted  by  the  contractor,  copy  of  which  is 
attached  to  this  agreement  and  forms  a  part  hereof. 

Third.  The  contractor  is  to  have  a  lien  upon  the  vessels,  respectivdy, 
and  their  appurtenances  for  all  work  done  under  this  agreement,  as 
well  as  a  claim  against  the  Panama  Railroad  Company. 

Fourth.  The  contractor  shall  receive  and  account  to  the  railroad 
eomi)any  for  all  scrap  and  unused  materials  taken  from  thestean^hipa 
at  current  market  values. 
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It  IB  also  agreed  that  the  contractor's  books  of  accounts,  so  far  as 
they  relate  to  days'  work  charges  against  the  railroad  company,  shall 
be  open  to  the  inspection  of  the  railroad  company,  and  that  tne  rail- 
road company's  timekeepers  and  inspector  shall  tiave  free  access  at  all 
proper  times  to  the  contractor's  works. 

fifth.  The  railroad  company  agrees  to  pay  the  contnjctor  for  the 
work  done  onder  and  according  to  the  specifications  the  sum  of  one 
hundred  and  forty-three  thousand  two  hundred  and  twenty -two  dollars 
($143,222),  and  for  all  days'  work  of  men  and  machines  and  for  all 
material  by  them  used  according  to  the  schedule  of  prices  hereto 
attached  upon  work  ordered  in  writing  by  the  general  manager  or 
supervising  engineer  of  the  railroad  comi>any,  but  the  contractor  shall 
not  be  entitled  to  compensation,  nor  the  railroad  company  bound  to  pav 
for  work  not  covered  by  the  specifications,  unless  the  order  for  such 
work  be  given  in  writing,  signed  by  the  general  manager  or  super- 
vising engineer  of  the  railroi^  company. 

Si^li.  I^ayment  for  such  repairs  shall  be  made  by  the  railroad  com- 
pany to  a  total  amount  not  exceeding  two  hundred  thousand  dollars 
($200,000)  in  the  4i  per  cent  first-mortgage  gold  bonds  of  the  railroad 
company,  at  the  pnce  of  one  hundred  and  two  (102)  and  interest 
accrued  to  date  of  the  delivery  of  said  bonds,  respectively,  to  the  con- 
tractor, and  the  contractor  agrees  to  accept  said  Donds  at  said  price  in 
payment  accordinffly.  Any  amount  in  excess  of  said  sum  of  $200,000 
payable  by  the  railroad  company  hereunder  shall  be  paid  in  cash. 

The  railroad  company  shall  pay  the  contractor,  as  bills  are  presented 
from  month  to  month  for  work  done,  by  delivery  of  said  bonds  at  the 
price  aforesaid,  and  from  time  to  time  and  as  bonds  shall  be  so  deliv- 
ered, the  railroad  company  shall  lend  the  contractor  cash  upon  the 
security  of  said  bonds  equal  to  the  value  at  which  said  bonds  shall  be 
taken  by  the  contractor,  as  aforesaid,  and  not  exceeding  the  total 
amount  of  one  hundred  and  five  thousand  dollars  ($106,WX))  as  and 
when  the  contractor  shall  tender  the  same  and  request  such  loan,  which 
said  loan  shall  bear  interest  at  and  after  the  rate  of  3  per  cent  per 
annum,  and  shall  be  repaid  on  August  1, 1904. 

Seventh .  The  railroad  company  may,  at  any  time  on  or  before  August 
1,  1904,  purchase  any  of  said  bonds  so  issued  to  the  contractor,  as  afore- 
said, by  payment  in  cash  therefor  at  the  rate  of  102  and  interest 
accrued  to  the  time  of  such  purchase,  and  if  the  contractor  shall 
require  the  railroad  shall,  on  August  1, 1904,  purchase  and  pay  for 
all  of  said  bonds,  or  so  many  of  them  as  the  contractor  may  tender 
apon  that  date,  at  said  price. 

£ighth.  It  is  understood  that  the  contractor  will  complete  the  above- 
mentioned  work  within  one  hundred  and  ten  working  days  for  the  first 
and  one  hundred  and  forty  working  days  for  the  second  ship,  delays 
caused  by  act  of  God,  controversies  with  the  workmen,  or  by  the 
action  of  the  railroad  company,  or  by  fire  excepted,  the  time  to  begin 
to  run  after  the  ships,  respectively,  have  been  delivered  at  the  con- 
tractor's yard  and  have  been  stripped  of  all  woodwork  and  cement, 
the  boilers  taken  out,  the  present  houses  removed,  and  whatever 
defective  hull  and  iron  work  may  be  discovered  has  been  removed  and 
replaced;  and  the  contractor  agrees  to  use  every  endeavor  to  complete 
the  entire  repairs  as  quickly  as  possible  within  that  time. 

So  soon  as  the  vessel  shall  be  stripped  as  aforesaid,  a  survey  shall 
be  made  by  the  supervising  engineer  of  the  railroad  company  and  some 
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competent  person  appointed  by  the  contractor,  and  specifications  shall 
be  preparea  of  all  tne  work  to  be  done  upon  said  vessels  not  included 
in  tne  specifications  hereto  annexed,  and  tnereupon  said  surveyors  shall 
estimate  and  report  to  the  railroad  company  and  the  contractor  the 
number  of  working  days  required  for  said  work,  if  any,  in  excess  of 
the  number  of  days  mentioneSl  above,  with  the  above-mentioned  excep- 
tions, for  each  of  said  ships.  If  the  said  surveyors  shall  not  be  able 
to  a^'ee  as  to  whether  the  entire  work  to  be  done  upon  said  ships  as 
so  determined  will  require  a  longer  time  for  each  ship  than  the  time 
above  specified,  or  if  the^  shall  not  be  able  to  agree  upon  the  addi- 
tional number  of  davs  which  will  be  required  for  said  work,  they  shall 
select  another  competent  person  to  act  with  them,  and  the  decision  of 
any  two  of  said  three  surveyors  shall  be  final. 

For  any  delay  in  the  completion  of  said  work  beyond  the  time  above 
specified^  or  beyond  the  time  so  specified  and  the  additional  time,  if 
any,  allowed  by  said  surveyors,  the  railroad  company  may  deduct 
from  any  sum  which  will  be  due  the  contractor  hereunder  the  amount 
of  one  hundred  and  fifty  dollars  ($150)  per  day  for  each  day  delay  on 
each  of  said  ships,  which  sum  is  allowed  as  liquidated  damages,  and 
not  as  a  penalty. 

In  witness  whereof,  the  parties  hereunto  have  caused  these  presents 
to  be  executed  and  their  corporate  seals  to  be  hereunto  attached^  duly 
attested,  the  day  and  year  first  above  written. 

Panama  Railboad  Compant, 

By . 

The  William  Cramp  &  Sons  Ship 
AND  Engine  Building  Company, 
By . 


New  wood  ujmer  deck^  new  wood  main  deck^  new  wood  maste^  campUts 
set  wooden  houses^  new  railsy  and  new  ioilers;  also  painting. 

Upper  deck. — ^To  be  entirely  new;  to  be  of  f-inch  matched  white 
pine  covered  with  tar  felt  and  No.  4  cotton  duck  canvas,  laid  upon  an 
entire  new  set  of  beams  of  3  by  4i  inch  pine;  around  the  coamings  of 
the  houses  a  triangular  strip  of  pine  2  by  2  inches  is  to  be  worked, 
upon  which  the  canvas  is  to  oe  secured. 

Before  laying  the  felt  the  deck  is  to  be  painted  with  one  heavy  coat 
of  white  lead  and  oil  and  the  tar  felt  laid  before  the  paint  is  set.* 

The  canvas  is  to  be  laid  athwartships,  thoroughly  stretched  and  laid 
smooth  and  straight,  and  secured  on  all  edges  with  galvanized  iron  tacks 
f  >inch  long,  spaced  about  f-inch  centers,  and  afterwards  to  be  painted 
with  two  coats  of  boiled  linseed  oil  and  two  coats  of  paint  of  sudi  color 
as  owners  may  direct. 

Flank-sheer. — All  around  ship,  also  at  forward  end  of  upper  deck 
and  aft  end  of  forecastle  deck,  of  4  by  12  inch  yellow  pine  in  long 
lengths,  securely  fastened. 

Buffalo. — ^A  new  buffalo  to  be  furnished  and  fitted  forward,  about 
52  feet  long,  10  by  5  inches  at  forward  end  and  6  by  5  inches  at  after 
end,  fitted  with  castings  to  be  furnished  by  owners,  same  as  now  on 
ship. 

Forecastle  deck. — ^To  be  of  3i  by  4  inch  vellow  pine  in  long  lengths, 
secured  to  iron  beams  with  lag  screws,  and  between  each  iron  becuu  to 
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a  wood  beam  of  3  by  4i  inch  yellow  pine,  also  to  be  famished  and 
fitted,  to  be  caulked  with  one  thread  of  cotton  and  one  thread  of  oakum 
and  pSLjed  off  with  elastic  seam  composition. 

Deck  over  well  forward— To  be  substantially  built,  to  cover  the 
space  between  end  of  forecastle  deck  and  end  of  upper  deck,  with 
heavy  stron^backs  and  tie  beams  in  the  usual  manner. 

Upper  rau. — ^To  be  of  three  lines  of  J-inch  iron  pipe,  carried  through 
wrought  iron  or  cast  steel  stanchions  1$  inches  diameter  at  base  and  1^ 
inches  diameter  at  top,  and  surmounted  by  a  wooden  rail  of  7  by  8  inch 
yellow  pine  in  long  lengths,  secured  by  screw  bolts  to  solid  heads  upon 
stanchions.  Stanchions  to  be  about  4  feet  centers  and  well  secured  to 
plank  sheer,  and  provision  to  be  made  for  a  removable  section  on  each 
side  of  ship  at  each  gangway,  at  the  anchor,  and  at  forward  hatch;  rail 
to  be  42  inches  high  from  deck  to  top  of  same. 

Houses. — A  fullset  of  houses  to  be  built  upon  the  upper  deck  of 

Elain  matched  pine  li  inches  thick  in  narrow  wiaths  with  V  beading  run 
orizontally  outside  and  vertically  inside  seven-eighths  inch  thick,  all  to 
be  of  air-dry  ed  and  seasoned  lumber.  Studding  to  be  of  8  by  4  incn  pine 
and  set  upon  coamings  of  6  by  10  inch  yellow  pine  in  lon^  lengths. 
Houses  to  be  securely  fastened  with  anchor  bolts,  and  all  (foors  to  be 
of  If-inch  paneled  pme,  using  locks  and  hinges  supplied  by  owners. 
The  houses  to  be  located  as  per  blueprint  sent  herewith  and  to  be  fin- 
ished complete  with  skylights,  closets,  shelves,  lockers,  hooks,  and 
everything  usual  in  a  ship  of  this  class.  Corners  of  houses  to  be  round 
and  not  less  than  9-inch  radius. 

Equipment  for  Ufeboats. — Suitable  angle-iron  frames,  8  by  4  inches 
by  i  inch  double,  are  to  be  placed  at  each  end  of  six  lifeboats,  extend- 
ing across  full  width  of  ship,  as  per  plan,  and  the  space  under  the 
boats  covered  with  an  open  deck  of  8  by  4  inch  pine  with  li-inch  space 
between  each  plank.  Each  boat  is  to  be  equipped  with  one  set  of 
Mallory  type  <mvits  spaced  about  18  feet  centers.  Davite  to  be  of  2i 
by  4i  inch  bar  iron  and  to  be  fitted  with  all  necessary  cleats,  ringbolts, 
and  eyebolts,  and  with  suitable  steps  on  oak  sole  piece  on  upper  deck. 

Each  boat  is  also  to  be  fitted  with  two  hinged  chocks  of  wnite  pine 
and  usual  pattern. 

Main  deck. — One  complete  wood  main  deck  to  be  furnished  and 
fitted  of  3i  by  4  inch  yellow  pine  in  long  lengths,  secured  to  the  deck 

Elating  with  lag  screws,  one  m  each  plank  at  each  beam,  to  be  well 
lid  and  caulked  with  one  thread  cotton  and  one  thread  of  oakum  and 
payed  off  with  piteh. 

Included  in  tne  deck  work  will  be  securing  upon  proper  sole  pieces 
ten  mooring  bitts  and  the  laying  of  about  60-inch  wide  of  thick  work 
under  windlass,  and  suitable  coamings  for  all  companion  ways  and 
houses  between  decks. 

Houses  let/voeen  decks. — ^A  complete  set  of  houses  to  be  built  between 
decks  as  per  plan  herewith.  Houses  to  be  built  of  li-inch  matehed 
pine  lumber  outside,  worked  horizontally,  and  f-inch  lumber  inside, 
worked  vertically;  ceiling  inside  and  out  to  be  V-beaded. 

Studding  to  l)e  8  by  4  inch  pine  set  upon  yellow-pine  coanungs  of 
6  by  10  inches,  secured  to  the  main-deck  plating  in  a  substantial 
manner. 

The  houses  betipeen  decks  will  include  companion  way,  lockers, 
racks,  closets,  shelves,  and  the  usual  fittings  in  a  ship  of  this  kind. 
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Spars. — ^Two  new  wood-pole  spars  about  85  feet  above  upper  deck 
Ion?  24  inches  diameter  in  the  partners,  are  to  be  furnished  and  fitted 
with  all  the  necessary  bands  and  eyebolts,  also  band  for  cargo  booms, 
and  stepped  and  wedged  in  place;  owners  to  furnish  and  set  up  rig- 
ging and  to  furnish  band  for  cargo  booms. 

Painting. — All  new  Joiner  won  to  have  three  coats  of  paint  of  such 
colors  as  owners  may  direct 

Inside  of  upper  houses  to  be  decorated  in  white  with  gold  leaf  on 
moulding. 

While  the  vessel  is  on  dry  dock  for  the  other  repairs  the  bottom  of 
the  ship  outside  to  be  thoroughly  scaled  and  painted  with  two  coats  of 
anticorrosive  paint  and  one  coat  of  antifouling  paint. 

Boilers. — ^Two  return-tube  marine  boilers,  each  10  feet  5  inches  long 
outside. 

Each  to  have: 

Three  Morrison,  suspension,  corrugated  furnaces  of  the  removable 
type. 

Three  combustion  chambers. 

Grate  surface,  67  square  feet 

Heating  surface,  2,500  square  feet 

Built  for  a  working  pressure  of  100  pounds  steam  per  scjuare  inch 
in  accordance  with  the  rule  and  requirements  of  the  United  States 
Treasury  Department  Complete  with  furnace  fittings,  grate  bars, 
and  bearers,  furnace  fronts,  fitted  up  for  heated  forced  draft  sys- 
tem, with  smoke  boxes,  air-heating  boxes,  tubes,  blowers,  and  engines, 
air  ducts,  uptakes,  and  double  smokestack  7  feet  diameter  outside  and 
6  feet  inside  diameter,  and  68  feet  long  from  bottom  grate  bars. 

Boilers  to  be  placed  in  the  ship  and  secured  to  foundations  furnished 
by  owner  ready  to  receive  the  steam  connections. 

Each  boiler  also  to  be  fitted  with  1  spring-loaded  pop  safety  valve, 
1  2-inch  surface  blow  valve,  1  2i-inch  bottom  blow  valve,  2"3t-inch 
combined  feed  stops  and  checks,  1  li-inch  drain  cock,  1  glass  water 
gauge,  1  water  colunm  with  6  gauge  cocks,  1  dry  pipe,  1  scum  pan, 
1  internal  feed  pipe  and  blowpipe,  3  fusible  plug^,  1  main  and  aux- 
iliary stop  valve.  Boiler  also  to  oe  furnished  and  fitted  with  all  neces- 
sary man  and  hand  holes,  with  covers  and  strong  backs. 

Each  boiler  also  to  be  furnished  and  fitted  with  a  steel  connection 
for  branch  pipe  of  suitable  size. 

Detail  specification  and  drawing  of  boiler  to  be  submitted  for  approval 
of  company's  engineer  before  the  work  of  construction  is  conmiienced* 

nndofore  No.  1,  aooompaiijiDg  letter  to  Mr.  Paine,  ffeneral  manager  Panama  Railroad  Company; 

October  2i  1903.] 

CHARGES* 

The  charges  for  labor  are  based  upon  the  regular  wage  scale  paid 
by  us  to  men  for  a  day  of  ten  hours  m  shops  ana  outside. 

OVSBTIHX. 

A  regular  night's  work  begins  at  7  p.  m.  and  ends  at  6  a.  m.,  with 
an  hour  off  at  midnight  for  lunch.  For  this  a  man  is  paid  the  equiva- 
lent of  twenty  hours  straight  time. 

For  Sundays  and  holidays  or  any  other  overtime  a  man  is  paid  the 
equivalent  of  two  hours  straight  time  for  each  hour  of  overtime. 
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The  rates  of  wa^^  to  be  charged  for  the  different  trades  will  be  in 
accordance  with  the  following  schedule,  to  which  10  per  cent  will  be 
added  for  profit: 


Perd&7. 

AngleemithB 13.00 

Boiuer  makers 2.65 

Boiler  makers' helpers 1.87 

Blacksmiths 3.00 

Blacksmiths' helpers 1.87 

Boltersap 1.87 

Oalkers  (wood) 3.42 

Oaipenters 3.42 

Carpenters'  helpers 2. 00 

Oalkers  (iron) 2.82 

Chippers 2.65 

Gementers 1. 87 

Draftamen 3.35 

Drillers 1.87 

Fasteners 2.10 

Ironworkers 2. 76 

Ironworkers*  helpers 1. 87 

Joiners * 3. 00 

Joiners'  helpers 1. 87 

Laborers 1.87 

Machinists 2.85 


Per  day. 

Machhiists'  helpers $1.87 

Painters 3.46 

Patternmakers 3.00 

Pattern  makers'  helpers 1. 87 

Electricians 3.00 

Electricians' helpers 1.87 

Punchers 2.10 

Ponchers' helpers 1.87 

Coppersmiths 3. 62 

Coppersmiths' helpers 1.87 

Riggers 2.10 

Riveters  ...* 2.95 

Boys 1.30 

Holder  on 1.87 

Plumbers 2.90 

Plumbers' helpers 1.87 

Sheet-iron  worker 2. 95 

Sheet-iron  worker  hcl  per 1 .  87 

Watchmen 1.87 

Foremen 4.30 

Foremen,  assistant 3. 70 

Timekeepers 2.65 


Relating  to  all  hand  tools  used  by  the  above  mechanics,  there  will 
be  no  charge  made  for  their  use.  Our  percentage  of  profit  on  labor 
includes  same.  The  following  tools,  with  their  rates,  are  to  be  charged 
without  any  additional  percentage  for  profit. 

The  charge  for  the  tools  also  includes  a  man: 


Per  day. 

Rolls $20.00 

Furnace 20.00 

Flange  fire 10.00 

Smallforge 7.00 

Laiige  for^ 8.00 

Punches 8.00 

Shears 8.00 

Plateplaner 8.00 

Eadial  drill 6.00 

Countersink 6.00 

All  pneumatic  tools 7.40 


Per  day. 
Lathes,  planer,  and  drilling  ma- 
chines: 

Large $9.00 

Meium 7.00 

Small 5.00 

Bolt  cutter 5.50 

Shapers 5.00 

Blotters 7.00 

Boring  bar 7.50 

Pipecutters 5.00 

Saws,  circular  and  band 6. 00 

Air  compressor 20.00 

Steam  hammers 15.00 


All  material  is  to  be  charged  for  at  net  cost  to  us  plus  15  per  cent, 
of  which  the  following  are  a  number  of  tiie  principal  articles: 

Dry  dock  to  be  charged  for  at  a  net  rate  of  6  cents  per  gross  ton  per 
day,  Sunday  and  legal  holidays  excepted  unless  work  is  done,  and  no 
additional  percentage  to  be  charged  on  this  item. 
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Cbd  qf  wuMierial  used  in  r^Mjdr  work  by  KeMington  ShipyaTd  Company, 


Oak 

QoMteroak 

While  pine 

YeUowpine 

cipnioo  *•••■•••••>.. 

OreeoD  pine 

Poplar 

Mi^le 

Walnut 

Cherry  .•••... 

Cedar  


feet. 

do... 

do... 

..  ..do... 

do... 

do... 

do... 

....do... 


10.06 
.08 
.08 
.04 
.03 
.06. 


White-pine  deckis 

Yellow-pine  decks  .... 

Oregon-pine  decks 

Larch 

lignom-vita 

BAahogany 

Molding 

Foive  iron  and  steel 

Sted  plate 

Sheet  steel 

Flanf^  steel 

BnsBiairon 

Tool  steel 

Special  steel  (tool) 

Sheet  brass 

Yellow  metal 

Sheet  copper 

Red  bolt  copper 

Gralvanixed  sheet  iron . . . 

Wire  nails 

Cat  nails 

Galyanised  cat  nails 

Galvanixed  sheath  nails 

Fender  nails 

Copper  nails 

Qaivanixed  boat  nails. . 

Wire  mold  nails 

Yellow  metal  naUs 

Trunk  nails 

IWtCsheet) 


.  ..ao... 
...do... 
...do... 
...do... 
...do... 
...do... 
...do... 
do. 


pounds. 
...feet. 
...do... 
...do... 


pounds. 
...do... 
...do... 
...do... 
...do... 
do. 


.  .do... 
..do... 

..do... 
..do... 
..do... 
..do... 
..do... 
.-do... 
..do... 
..do... 
..do... 
..do... 
-.do... 
..do... 
..do... 
..do... 
..do... 


.03. 

.12 

.12 

.06} 

.06i 

.10 

.08 

.09 

.05 

.06 

.17 

.22 

.02 

.12* 

.02 

.02} 

.02f 

.12 

.08 

.16 

.20 

.16 

.20} 

.28 

.03} 

.03 

.03 

.04} 

.12 

.07 

.26 

.07 

.06} 

.16} 

.16 

.05} 


Bolta  nuts,  washers pounds.. 

Red  brass  castings do 

Yellow  brass  castings do 

Parsons  W.  B.  metal do 

Munti  metal do 

Sheet  lead do.... 

Lead  pipe do — . 

Iron  castings do 

Grate  bars do 

Propellers  and  cylinder  castings, 

iron pounds.. 

Firebricks each.. 

Fireday barrels.. 

Iron  screws gross.. 

Brass  screws do. ... 

Cup  spikes pounds. . 

Wrought  spikes do 

Galvanizing do 

Sand do 

Cement,  Portland barrels. . 

Blueetones,  packing pounds.. 

White  gum do 

Black  gum do 

Tucks  packing do 

Square  flax  packing do 

Asbestos  packing do 

Dropfoigmg do 

Pure  gum.......... do.... 

Waste do 

Lard  oil gallons. . 

Linseed  oH do 

Boiled  oil do.... 

Headlight  oil do 

Hull  rivets pounds.  . 

Boiler  rivets do 

Suiall  rivets do. 

Tap  rivets do. 


f0.07 
.20 
.17 
.26 
.17 
.05 

.03} 
.02* 


2.00 
.46 
.80 


Copper  pipe 


.do.. 


Color do.... 

Red  lead do. 


■I 


.75 
2.20 
.55 
.42 
.42 
.35 
.20 
.35 
.10 
.85 
.05} 
,71 
.45 
.65 
.11 
.02} 
.02} 
.05 
.10 
.25 
to 
.34 
.08 
.05} 


The  William  Cramp  &  Sons 
Ship  and  Engine  Building  Company, 

Fhiladdphta^  Novernber  7, 1903. 
Mr.  Charles  Paine, 

Oeneral  Manager  The  Panamva  Railroad  Oampa/ny^ 

Battery  Park,  H  State  Street,  New  York  (My. 
Dear  Sir:  Answering  ^our  letter  of  October  30,  1903,  in  whiA 
you  ask  us  to  name  our  price  for  doing  certain  work  on  the  steamers 
li.dA)anoe  and  Fmance^  we  beg  to  state  tiiat  we  will  undertd3:e  to  do 
the  work  on  these  two  vessels  referred  to  in  your  aboye-mentioned 
letter,  all  as  named  in  the  specifications  a#companying  tiie  same,  with 
uie  exception  of  furnishing  aa^  installing  the  boilers,  for  the  sum  of 
$4M86  for  each  ship. 

•  A  ^^  undertake  to  do  this  work  within  one  hundred  and  ten  work- 
mg  days  for  the  first  and  one  hundred  and  forty  working  days  for  the 
Becond  ship,  after  the  ships,  respeotiyely,  have  been  ddiyered  at  our 
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yard,  stripped  of  all  woodwork  and  cement,  the  boilers  taken  out,  the 
present  houses  removed,  and  whatever  defective  hull  and  iron  work 
ctiscovered  is  removed  and  replaced. 

Due   allowance  will  be  made  for  scrap  at  current  market  rates, 
depending  upon  its  condition  when  removed. 

Terms  of  payment  to  be  as  agreed  upon,  in  case  your  order  for  the 
work  is  placed  with  us. 

Our  proposal  for  furnishing  the  boilers  is  forwarded  by  this  same 
mail. 

Trusting  that  we  shall  receive  your  order  for  this  work,  which  will 
receive  our  best  and  prompt  attention,  we  remain. 
Yours,  very  truly, 

The  Wm.  Cramp  &  Sons  Ship 

AND  Engine  Building  Company. 
U.  W.  Davenport,  Oeneral  Manager^ 


The  William  Cramp  &  Sons 
Ship  and  Engine  Building  Company, 

PhUadel/phia^  November  7, 1903. 
Mr.  Charles  Paine, 

Oeneral  Mcmaqer  The  Panama  Railroad  Company ^ 

Battery  Pa/rk  Building^  H,  State  street^  Nev)  York. 

Dear  Sir:  Replying  to  your  inquiry  of  the  30th  ultimo,  we  offer 
to  make  and  place  in  vessels  at  our  wharf  four  Scotch  boilers  about 
15  feet  8  inches  diameter,  10  feet  5  inches  long  over  all,  each  boilei 
containing  three  Morison  suspension  furnaces  ^  inches  inside  diame- 
ter, 6  feet  8i  inches  long,  of  the  interchangeable  type,  three  combus- 
tion chambers,  and  about  450  2i-inch  diameter  tubes  7  feet  lon^; 
boilers  built  for  a  working  pressure  of  100  pounds  per  square  inch,  in 
accordance  with  Lloyd's  rules  and  the  rules  of  the  United  States 
Treasury  Department,  and  each  boiler  to  have  about  2,600  square  feet 
of  heating  surface  and  67  square  feet  of  grate  surface,  complete  with 
furnace  fittings,  grate  bars  and  bearers,  furnace  fronts  fitted  for  heated 
forced-draft  system,  smoke  boxes,  air-heatinsf  boxes,  and  tubes,  blow- 
ers and  engines,  air  ducts,  uptakes,  and  smokestack,  for  $45^250. 

Our  terms  of  payment  wiU  be  one-half  of  the  contract  price  on  the 
completion  of  the  boilers  at  our  shop  ready  for  installation,  and  the 
balance  in  thirty  days  after  the  boilers  have  been  installed,  provided 
the  installation  is  not  unduly  delayed. 

Our  price  includes  furnishing  wiUi  each  boiler  one  steel  branch  pipe, 
one  main  and  auxiliary  stop  valve,  one  5i-inch  diameter  safety  valve, 
one  2-inch  surface  blow  valve,  one  2i-inch  bottom  blow  yalve,  two 
^-inch  cmnbined  feed,  stop  and  check  valves,  one  li-inch  drain  cock, 
one  glass  water  gauge,  one  water  column  with  six  gauge  cocks,  one 


blow 

the  blowers  tihe  steam  engine : 

for  t^e  hot-air  system. 

Our  price  is  based  on  making  the  four  boilers  and  the  parte  enu- 
meratea  complete  and  installing  the  same  in  two  vessels,  you  deliver- 
ing the  vessels  at  our  yard  for  this  purpose,  GooqIc 
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Oar  proposal  does  not  cover  the  cost  of  any  work  other  than  that 
necessary  to  secure  the  boilers  and  blowers  in  the  vessels  on  foonda- 
tions  famished  by  you,  and  attaching  to  the  boilers  the  smoke  boxes, 
upstakes,  stacks,  and  valves  and  fitti^s  furnished  by  us,  and  also  con- 
necting the  air  ducts  to  the  blowers  and  boilers. 

We  could  have  the  first  two  boilers  completed  and  ready  for  instal- 
lation in  about  three  months  and  the  second  two  boilers  in  about  four 
months  after  the  report  of  the  order. 
Youri^,  truly, 

The  William  Cramp  &  Sons 

Ship  and  Engine  Buildinq  Co., 
E.  W.  Davenport,  Oeneral  Manager. 

Senator  Ejttredob.  As  I  understand,  Mr.  Drake,  vou  are  to  fur- 
nish us  with  the  total  amount  of  current  liabilities  of  tne  company  I 

Mr.  Drake.  Yes,  sir;  at  each  dividend  date. 

Senator  Eittredqe  (continuing).  When  each  dividend  was  declared! 

Mr.  Drake.  Yes,  sir. 

Senator  Eittredqe.  You  spoke  of  contract  obligations;  what  do 
you  mean  by  that! 

Mr.  Drake.  I  had  in  mind  when  I  said  that  this  particular  con* 
tract — this  Cramp  contract;  no  others. 

Senator  Eittredgb.  What  contract  or  contracts  were  outstanding 
in  March,  1903,  when  the  first  dividend  of  that  year  was  declared? 

Mr.  Drake.  No  others  but  this,  sir. 

Senator  Eittredqe.  And  what  contract  or  contracts,  if  any,  were 
outstanding  when  you  ordered  the  second  or  September  dividend  in 
1903! 

Mr*  Drake.  None,  sir. 

Senator  E^ittredge.  Had  you  anv  other  contract  obligation  out- 
standing when  the  December,  1903,  dividend  was  declared,  except  the 
Cramp  contract? 

Mr.  Drake.  No,  sir;  except  the  contracts  for  supplies,  ooal,  and 
that  sort  of  thing. 

Senator  Tauaferro.  When  was  your  contract  for  the  construction 
of  the  pier  disposed  of? 

Mr.  Drake.  The  construction  account  was  closed  on  December  31, 
1901. 

Senator  Kittredge.  Can  you  readilv  give  lis  the  obligations  of  the 
character  you  last  mentioned — coal  and  supplies  for  the  year  1903? 

Mr.  Drake.  They  are  paid  for  monthly,  as  delivered.  I  speak  of 
that  because  there  are  contracts  covering  those  matters.  We  entex 
into  contracts  with  the  coal  companies  to  take  from  them  our  require- 
ments in  the  way  of  coal,  but  we  pay  for  it  month  by  month,  and  it 
is  charged  to  operating  expenses.  I  only  spoke  of  it  because  I  did 
not  want  to  be  later  advised  that  I  had  made  a  mistake  as  to  the  con- 
tracts.   I  can  give  you  the  amounts. 

Senator  Eittredqe.  Contracts  of  that  character  would  come  under 
the  item  of  operating  expenses,  would  they  not? 

Mr.  Drake.  Yes,  sir;  purely.  ^ 

Senator  Eittredge.  And  would  be  called,  perhaps,  current  expenses! 

Mr.  Drake.  Yes,  sir. 

Senator  Eittredge.  So  that  the  contracts  that  you  now  menticMi 
would  not  be  of  the  character  of  the  Cramps'  contracts         i 
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Mr.  Drake.  No,  sir. 

Senator  Kittbedoe.  How  much  cash  was  there  in  the  treasury  of 
the  company  when  the  September,  1903,  dividend  was  declared? 

Mr.  Drake.  The  treasurer's  statement,  presented  at  tliat  meeting, 
showed  cash  on  hand  amounting  to  ^54,237.62. 

Senator  £[ittredoe.  Was  allthat  money  in  the  bank? 

Mr.  Drake.  In  the  banks,  yes,  sir — banks  and  trust  companies,  at 
interest. 

Senator  Eittredoe.   And  could    your  check  have    been  drawn 
against  it? 
:  Mr.  Drake.  It  was  drawn  against  it  for  the  dividend,  sir. 

Senator  Eittredge.  I  mean  for  the  entire  amount? 

Mr.  Drake.  Yes,  sir;    for  the  entire  amount 

Senator  Eittredge.  How  much  was  there  on  hand  in  cash  in 
Decen^ber,  1903? 

Mr.  Drake.  Seven  hundred  and  seven  thousand  five  hundred  and 
thirty-five  dollars  and  seventeen  cents. 

Senator  £[ittredqe.  In  actual  cash? 

Mr.  Drake.  In  actual  cash;  yes,  sir. 

Senator  Eittredge.  And  $280,000  was  ordered  paid  December  31 
or  January  1  for  dividends? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  What  interest  were  you  getting  on  your 
deposits,  Mr.  Drake? 

Mr.  Drake.  The  current  market  interest  at  the  time,  3  per  cent — 
8i  per  cent.  Our  deposits  are  with  the  Farmers'  Loan  and  1^-ust  Com- 
pany, the  Mercantile  Trust  Company,  the  United  States  Trust  Com- 
pany, and  the  Central  Trust  Company;  and  we  get  3  per  cent — 2i  or 
3  per  cent 

The  Chairman.  That  interest  varies,  does  it  not,  from  time  to  time? 

Mr.  Drake.  According  to  the  market  rate,  whatever  they  are  will- 
ing to  allow  on  permanent  deposits. 

Senator  Taliaferro.  Now,  that  is  the  point.  Were  these  permanent 
deposits? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Then,  how  do  you  state  that  they  were  subject 
to  your  check? 

Mr.  Drake.  I  mean  by  "permanent deposits"  deposits  that  are  left 
there  for  any  time,  but  subject  to  draft.  W  hen  the  company  wants  to 
draw  on  any  of  those  deposits,  we  by  courtesy  give  them  a  day's  notice 
that  we  are  going  to  draw  to-morrow  or  the  next  day  for  a  hundred  or 
two  hundred  or  tnree  hundred  thousand  dollars,  as  the  case  may  be; 
and  the  money  is  transferred  to  the  bank  on  wnich  we  draw  current 
checks. 

Senator  Taliaferro.  They  practically  pay  you  interest  on  your 
average  deposits? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  On  your  credited  balances? 

Mr.  Drake.  Yes,  sirj  and  we  keep  as  little  as  we  can  in  the  banks 
and  as  much  as  we  can  m  the  trust  companies. 

Sefiator  Eittredqe.  What  were  your  net  earnings  in  1903? 

Mr.  Drake.  The  absolute  net  earnings  were  9401,068.80. 

Senator  EinREDaB.  And  the  dividends  declared  in  that  period  were 
$660,000!  ^         , 
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Mr.  Drake.  Yes,  sir. 

Senator  EaTTREDOB.  An  excess  of  about  $160,000 

Mr.  Drake.  Yes,  sir. 

Senator  Morgak.  The  dividends  were  how  much? 

Mr.  Drake.  Five  hundred  and  sixty  thousand  dollars. 

Senator  Taliaferro.  And  the  net  earnings  $dL01,000. 

Mr.  Drake.  For  the  year;  yes,  sir. 

The  Chairman.  Mr.  Drake,  I  want  to  ask  you  just  one  question 
there.  In  the  case  of  these  balances  that  you  have  in  the  trust  compa- 
nies, you  have  to  notify  the  trust  company  a  day  in  advance  that  you 
are  going  to  draw.  You  do  not  draw  on  the  trust  company  directly, 
do  you!  You  have  the  money  transferred  from  the  trust  company 
into  a  regular  bank! 

Mr.  Drake.  No,  sir;  we  draw  directly  on  them. 

The  CHAiRifAN.  You  draw  directly  on  the  trust  company? 

Mr.  Drake.  We  draw  directly  on  the  trust  company.  We  do  not 
have  to  notify  them.  In  stringent  times  they  require  from  some  of 
their  depositors  five  days'  notice,  or  ten  days'  notice;  but  we  do  n<4; 
do  that 

The  Chairhan.  Then  vou  check  on  the  trust  company  the  same  as 
you  would  on  a  national  Wnk? 

Mr.  Drake.  We  check  on  the  trust  company  exactly  the  same  as 
we  would  on  a  bank,  and  deposit  the  check  in  our  own  bank,  and  it 
passes  throup^h  the  clearing  house. 

Senator  Morgan.  Mr.  Drake,  who  devised  or  originated  the  plan 
of  creating  a  bonded  debt  against  the  company  for  reijairs  to  ships  and 
paying  out  money  that  was  in  excess  of  tne  net  earnings  of  the  com- 
pany for  1903,  the  net  earnings  being  $401,068.30,  ana  the  dividend? 
being  $560,000?     Who  devised  that  plan? 

Mr.  Drake.  I  did,  sir. 

Senator  Morgan.  Out  of  your  own  head? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  are  the  man  responsible  for  it? 

Mr.  Drake.  I  am. 

Senator  Morgan.  You  had  no  consultation  with  Mr.  Cromwell 
about  it? 

Mr.  Drake.  Oh,  no,  sir.  That  is  my  own  business.  That  is  my 
operating  business. 

Senator  Morgan.  I  do  not  ask  you  what  your  business  is.  I  ask 
you  what  you  did. 

Mr.  Drake.  No,  sir;  I  answered  the  question  "no,  sir."  I  reported 
what  I  proposed  to  do  to  the  executive  committee,  and  my  proposition 
was  approved,  and  under  their  authority  1  made  the  contract.  Mr. 
Cromwell  was  a  member  of  that  committee. 

Senator  Eittredge.  It  was  you,  then,  that  devised  the  plan  of  piy- 
ing  out  cash  dividends  to  the  stockholders  and  creating  a  aebt  agaiii^ 
the  conmany  by  the  issue  of  these  bonds? 

Mr.  Drake.  I  did  not  answer  that,  sir,  in  that  way.  I  did  not 
devise  the  plan  of  paying  out  cash  dividends  any  more  than  anybody 
else.    I  devised  the  contract  with  Cramp. 

Senator  Morgan.  By  which  you  put  the  company  in  debt  for  the 
amount  of  those  repairs! 

Mr.  Drake.  Yes,  sir. 
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Senator  Morgan.  Then  yoa  did  not  advise  the  paying  of  the  cash 
dividend  f 

Mr.  Drake.  I  participated  in  the  declaration  of  the  cash  dividend. 

Senator  Morgan.  Dia  you  advise  it? 

Mr.  Drake.  I  did  not  advise  it;  no,  sir.    1  approved  it. 

Senator  Morgan.  Who  did  advise  it? 

Mr.  Drake.  The  qaestion  was  brought  up  in  Uie  executive  commit- 
tee, as  shown  here.     I  do  not  know  who  advised  it,  sir. 

Senator  Morgan.  Tou  do  not  know? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  really  do  not  know? 

Mr.  Drake.  I  do  not  know  that  I  suggested  the  declaration  of  a 
dividend  any  more  than  anybody  else,  sir.    I  am  not  going  to  take 

Senator  Morgan.  Who  made  the  motion? 

Mr.  Drake.  I  do  not  know,  it  does  not  recite.  I  can  not  remember, 
and  it  does  not  recite.  It  merely  says,  ^'Resolved."  It  may  say 
"upon  recommendation.''    I  will  turn  to  the  meetinff. 

Senator  Morgan.  Was  Mr.  Cromwell  present  at  that  meeting? 

Mr.  Drake.  I  will  tell  you,  sir,  in  one  moment.  [After  examining 
book.]    No,  sir;  Mr.  Cromwell  was  not  present. 

Senator  Morgan.  He  was  not  present  at  that  meeting  at  all? 

Mr.  Drake.  The  members  present  were  Messrs.  Simmons — shall  I 
recite  them,  sir? 

Senator  Morgan.  I  just  wanted  to  know  whether  or  not  Mr. 
Cromwell  was  there. 

Mr.  Drake.  No,  sir;  he  was  not  there. 

Senator  Morgan.  Was  that  the  meeting  of  the  board  of  directors? 

Mr.  Drake.  The  meeting  of  the  boaixl  of  directors. 

Senator  Morgan.  I  am  talking  about  the  executive  committee. 

Mr.  Drake.  I  can  not  tell  about  that  until  I  ^et  the  book  here,  sir. 

Senator  Morgan.  When  you  get  the  book  will  you  tell  it? 

Mr.  Drake.  Tes,  sir;  the  books  will  tell  it  themselves. 

Senator  Morgan.  And  you  have  no  recollection? 

Mr.  Drake.  No,  sir;  not  Uie  slightest. 

Senator  Morgan.  Aside  from  the  book? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  As  to  who  made  that  motion  to  pay  out  a  cash 
dividend  when  you  had  just  created  a  great  debt  against  the  company 
of  $265,000? 

Mr.  Drake.  It  was  $200,000  at  that  time. 

Senator  Morgan.  But  you  had  made  your  plans  for  expending 
1265,000,  and  had  come  under  an  obligation  to  expend  $265,000? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  So  it  was  a  debt  of  $265,000  that  was  created 
against  the  company;  and  you  did  all  that  work  yourself,  out  of  your 
own  head? 

Mr.  Drake.  The  framing  of  the  contract  with  the  Cramps— yes, 
sir;  I  am  responsible  for  that. 

Senator  Morgan.  But  Cromwell  drew  the  papers? 

Mr.  Drake.  No,  sir;  his  firm  did. 

Senator  Morgan.  Well,  his  firm  did? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Is  he  not  identified  with  his  firmt 
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Mr.  Drakil  1  do  not  deal  with  Mr.  Cromwell  in  matters  of  diat 
kind  at  all,  sir.  I  deal  with  the  different  members  of  the  firm,  accord- 
ing^ to  Uie  departments  that  they  attend  to. 

Senator  Morgan.  Do  you  say  that  you  have  never  had  any  dealings 
with  Mr.  Cromwell  in  regard  to  matters  of  that  kind? 

Mr.  Drake.  Oh,  no,  sir;  I  did  not  say  that  I  say^that  I  do  not 
deal  with  Mr.  Cromwell  about  the  drawing  of  papers,  the  framing  of 
contracts. 

Senator  Morgan.  I  do  not  ask  you  what  your  practices  or  habits 
are,  but  I  want  to  know  what  you  have  been  doing. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Did  you  ever  confer  with  Cromwell  about  all  of 
these  different  matters,  he  being  a  member  of  the  executive  committee! 

Mr.  Drake.  Why,  certainly,  sir. 

Senator  Morgan.  You.  have? 

Mr.  Drake.  In  committee  and  out  of  conunittee. 

Senator  Morgan.  Have  you  done  anything  that  you  did  not  confer 
wiUi  him  about? 

Mr.  Drake.  A  great  deal.  There  is  a  great  deal  that  I  have  done 
that  I  have  reported  to  the  executive  committee  that  he  should  have 
known  of  if  he  had  been  present  at  the  meetings  and  that  he  might 
not  have  known  of  because  he  was  not  present  at  the  meetings. 

Senator  Morgan.  And  you  had  not  informed  him? 

Mr.  Drake.  And  I  might  not  have  informed  him;  no,  sir. 

Senator  Morgan.  You  might  have  informed  him? 

Mr.  Drake.  I  might  not  have  informed  him. 

Senator  Morgan.  You  might  not;  but  did  you? 

Mr.  Drake.  He  knows  what  is  done  when  he  attends  the  meetings 
of  the  committee,  and  he  knows  what  I  want  advice  upon  whenever  I 
go  to  him  for  it. 

Senator  Morgan.  Now,  Mr.  Drake,  was  not  Mr.  Cromwell,  in  the 
management  of  those  matters  that  were  transacted  by  the  executive 
conmiittee,  the  principal  legal  man? 

Mr.  Drake.  No,  sir;  he  was  not 

Senator  Morgan.  Was  not  he  the  legal  counsel  of  the  company! 

Mr.  Drake.  He  was  the  counsel. 

Senator  Morgan.  Was  he  not  giving  you  advice  and  legal  coansel 
all  the  time? 

Mr.  Drake.  Whenever  he  was  called  upon. 

Senator  Morgan.  And  often  when  he  was  not? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Never?  He  was  very  retiring  and  modest  about 
it,  was  he? 

Mr.  Drake.  I  think  he  is  an  active  member  of  any  board  that  he  is 
connected  with.  From  my  experience  I  know  that  he  is  a  very  active 
member  of  any  board  he  is  connected  with.  We  had  the  benefit  of  all 
his  experience  and  knowledge  whenever  he  met  with  us  in  committee* 

Senator  Morgan.  That  is  my  observation  here,  in  this  conmojttee — 
that  he  is  very  active. 

Mr.  Drake.  I  am  very  glad  to  indorse  it 

Senator  Morgan.  You  nad  no  conference  with  him  at  all  aboat 
creating  this  debt  against  this  company  ? 

Mr.  Drake.  No,  sir;  except  in  committee — not  except  in  conmiittee. 

Senator  Morgan.  Did  you  in  committee?  onaI(> 
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Mr.  Drake.  I  must  refer  tx>  the  minutes  to  see  whether  he  wa£> 
present  at  the  meetings. 

Senator  Morgan.  1  am  referring  to  your  recollection. 

Mr.  Drake.  Oh,  I  do  not  know,  sir. 

Senator  Morgan.  I  want  to  know  what  you  recollect  about  it» 

Mr.  Drake.  I  do  not  recall. 

Senator  Morgan.  You  have  forgotten  I 

Mr.  Drake.  I  have,  sir. 

Senator  Morgan.  It  was  a  pretty  imi)ortant  matter,  Mr.  Drake. 

Mr.  Drake.  Yes,  sir;  but  not  more  important  than  many  matters 
that  I  had  to  deal  with.    I  was  the  executive  officer  of  the  companv. 

Senator  Morgan.  But  you  have  not  forgotten  anything  else  that 
you  have  named  here  yet.    You  have  been  remarkably 

Mr.  Drake.  1  beff  your  pardon,  sir;  you  have  not  asked  me  before 
whether  I  had  consulted  Mr.  Cromwell  about  other  matters. 

Senator  Morgan.  No;  I  never  asked  you  before,  but  I  ask  you  now. 
Now,  Mr.  Drake,  how  did  Mr.  Cromwell  get  in  possession  of  sufficient 
information  to  enable  him  to  draw  that  contract  between  the  Cramps 
and  the  railroad  company  without  your  conferring  with  him? 

Mr.  Drake.  By  my  first  devising  the  contract,  tne  plan  of  conti-act; 
by  my  first  getting  authority  from  the  executive  committee,  at  which 
he  may  have  oeen  present — the  minutes  will  show — and  getting  author- 
ity to  make  that  contract,  and  then  going  to  his  office  and  consulting 
with  the  partner  of  the  firm  who  attends  to  the  drawing  of  all  of  the 
contracts  that  we  enter  into,  and  finally  getting  it  in  a  satisfactory 
form  to  meet  the  plan  which  I  had  outlined. 

Senator  Morgan.  Was  Mr.  Cromwell  in  ignorance  of  all  these  facts 
when  that  contract  was  drawn? 

Mr.  Drake.  He  might  very  well  have  been,  sir.    I  do  not  know. 

Senator  Morgan.  But  was  ne? 

Mr.  Drake.  I  do  not  know.  sir.  He  might  have  been  out  of  the 
country.    I  do  not  know  that  ne  was  here  then. 

Senator  Morgan.  You  do  not  remember  about  that? 

Mr.  Drake.  1  do  not,  sir. 

Senator  Morgan.  When  you  had  put  the  company  in  debt  for  that 
f266,000,  did  you  then  expect  to  declare  a  diviaend  out  of  the  cash 
assets? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  did? 

Mr.  Drake.  We  had  resumed  the  policy  of  declaring  dividends 
from  time  to  time,  and  we  were  liable  to  declare  one  at  any  time  that  we 
had  sufficient  funds  in  hand  to  do  it. 

Senator  Morgan.  You  say  you  had  resumed  that  policy! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  When  had  you  given  it  up? 

Mr.  Drake.  Temporarily,  between  1896  and  1901.  We  did  not 
declare  any  dividends  during  that  time. 

Senator  Morgan.  Why  not? 

Mr.  Drake.  Because  we  were  engaged  in  a  very  severe  freight  war 
with  the  Pacific  Mail  Steamship  Company;  because  we  were  construct- 
ing the  La  Boca  pier,  that  absorbed  all  of  our  ready  assets;  and 
because  it  was  a  very  disturbed  freight  period.  It  was  the  policy  of 
the  company  for  those  reasons  to  keep  m  a  very  conservative,  strong 
coodition;  and  we  did  it  ^y,,  .uuy  ^,^^^.^ 
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Senator  Mobgan.  You  say  you  were  constructing  the  La  Boca  pier! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  The  company  was  doing  that! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Was  not  the  canal  company  doing  that! 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  went  into  debt  to  them  for  a  million  of  dol- 
lars on  account  of  that  pier! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  How  many  years'  credit  did  you  have  on  that! 

Mr.  Drake.  They  began  the  construction  in  1897,  and  it  was  all 
paid  up  in  1902. 

Senator  Morgan.  I  did  not  ask  you  that  I  asked  you  how  many 
years'  credit  you  had  on  that  contract.  You  have  already  sworn  to 
that  heretofore,  and  I  have  it  in  the  books,  and  I  want  to  see  if  yon 
will  state  it  again. 

Mr.  Drake.  Yes,  sir.  I  do  not  know  how  to  answer  your  question 
differently.     It  was  a  continuing  indebtedness  until  it  was  settled. 

Senator  Morgan.  When  you  were  representing  the  value  of  this 
railroad  to  this  Senate,  to  this  committe,  and  showing  its  admirable 
situation,  etc.,  you  mentioned  a  debt  of  a  million  of  dollars. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  that  you  had  five  years  within  which  to 
pay  it. 

Mr.  Drake.  Yes,  sir. 
'  Senator  Morgan.  Is  that  a  fact! 

Mr.  Drake.  Yes,  sir.     We  did  pay  it 

Senator  Morgan.  Then  why  did  you  not  state  it  just  now! 

Mr.  Drake.  Because  I  did  not  understand  the  question  in  that  way, 
sir. 

Senator  Morgan.  So  that  that  La  Boca  contract  was  not  the  one 
that  was  pressing  you  at  the  time  you  made  this  arrangement  for  having 
Uiese  ships  repaired  or  made  that  cash  dividend! 

Mr.  Drake.  Oh,  no,  sir. 

Senator  Morgan.  You  bad  gotten  through  with  that! 

Mr.  Drake.  Oh,  entirely. 

Senator  Morgan.  Entirely  through  with  that  Then  why  do  you 
put  that  up  as  an  excuse  here  for  using  the  money  of  the  company  in 
paving  out  dividends! 

Mr.  Drake.  I  have  not,  sir. 

Senator  Morgan.  I  so  understood  you.  You  said  tiie  company 
had  abandoned  the  idea  of  yearly  declarations  of  dividends,  and  had 
resumed  the  practice  of  declaring  them  along  through  the  year. 

Mr.  Drake.  I  said  that  we  had  paid  no  dividends  from  1896  to  1901. 
I  was  asked  why  we  had  not  declared  any  dividends  during  that  time, 
and  I  stated  what  the  pressing  obligations  on  the  company  were  at  that 
time  up  to  1901. 

Senator  Morgan.  And  one  of  them  was  the  La  Boca  contract! 

Mr.  Drake.  And  one  of  them  was  the  La  Boca  contract,  which  was 
finally  settled  and  out  of  the  way  bv  1902. 

Senator  Morgan.  And  you  had  nve  years'  credit  on  it! 

Mr.  Drake.  Five  years  from  the  day  of  the  contract,  which  wma 
in  1897. 
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Senator  Mobgak.  Yes.  Now,  at  what  date  did  you  resume  the 
practice  of  paying  dividends  along  through  the  year? 

Mr.  Drake.  We  paid  h  dividend  in  1901,  a  aividend  in  1902,  and 
three  dividends  in  1903. 

Senator  Moboan.  Yes.  Was  the  dividend  of  1902  paid  at  the  end 
of  the  year! 

Mr.  Drake.  I  had  a  list  made  out  of  the  dates  of  the  payments  of 
all  of  these  dividends,  but  1  mislaid  it,  and  I  am  very  sorry  to  detain 
the  committee  to  look  each  time.  [After  examining  book.]  The  divi- 
dend was  paid  on  May  22,  1902. 

Senator  Morgan.  1902? 

Mr.  Drake.  1902,  sir— May  22, 1902. 

Senator  Morgan.  When  was  it  declared? 

Mr.  Drake.  It  was  declared  on  May  22,  and  made  payable  on  June  S. 

Senator  Morgan.  Of  what  year? 

Mr.  Drake.  1902,  sir. 

Senator  Morgan.  It  was  declared  in  1902? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  I  thought  you  said  it  was  paid  in  April. 

Mr.  Drake.  You  asked  me  if  the  dividend  of  1902  was  paid  at  tne 
end  of  the  year,  and  I  said  I  would  look,  sir;  and  I  have  just  looked, 
and  I  see  that  the  dividend  of  1902  was  paid  June  5,  and  was  declared 
May  22. 

Senator  Morgan.  1902? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  was  before  the  year  had  expired? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  How  was  it  1901  ? 

Mr.  Drake.  In  1901  ?  I  think  the  dividend  was  much  earlier  in  1901. 
(After  examining  book.)    A  dividend  was  declared  on  February  28. 

Senator  Morgan.  The  dividend  was  declared  on  February  28  and 
paid  in  March? 

Mr.  Drake.  No,  sir;  the  recommendation  of  the  executive  commit- 
tee of  February  28  was  approved  at  a  meeting  of  March  14,  and  the 
dividend  was  paid  on  that  day. 

Senator  Morgan.  That,  now,  was  for  the  year  that  would  end  in 
December,  1901? 

Mr.  Drake.  It  was  paid  during  the  year  1901. 

Senator  Morgan.  Was  that  a  dividend  for  the  current  year  that 
you  paid  there  in  March,  or  was  it  for  the  previous  year? 

Mr.  Drake.  No,  sir;  it  was  declared  then;  it  was  declared  out  of 
the  accumulated  earnings  then.  The  dividend  was  in  1901.  It  was 
not  for  any  specific  time  nor  for  any  current  year;  it  was  a  special 
dividend  of  2  per  cent. 

Senator  Morgan.  Paid  out  of  the  earnings  of  the  previous  year  or 
the  current  year? 

Mr.  Drake.  Out  of  the  accumulated  earnings,  sir;  not  of  any  year. 

Senator  Morgan.  Out  of  the  accumulated  earnings? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Were  those  accumulated  earnings  in  cash,  Mn 
Drake? 

Mr.  Drake.  Will  you  allow  me  to  correct  that,  Senator? 

Senator  Morgan*  xes. 
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Mr.  Drake.  What  I  was  reading  at  the  meeting  of  the  llth  was  an 
amendment  of  the  action  had  at  a  previous  meeting  of  the  board.  I 
Uiink,  now,  I  ought  to  read  exactly  what  it  says.  At  the  meeting  of 
March  14,  "  upK)n  motion,  duly  seconded,  the  resolution  of  the  hoBLii 
^  of  directors  at  its  meeting  of  February  28,  in  re  dividend,  was  amended 
by  the  insertion  of  the  word  'special'  before  the  word  'dividend,' 
thus  making  the  same  read: 

*^^Ile8olw(L  That  a  special  dividend  of  2  per  cent  be,  and  is  hereby, 
declared  this  day,'  etc'' 

That  is  the  amendment  of  the  ori^nal  resolution  offered  at  die  meet- 
ing of  February  28.  At  that  meeting  ''The  president  brought  to  Uie 
attention  of  the  board  the  recommendation  aaopted  by  the  executive 
committee  at  its  meeting  of  February  21  regarding  the  declaration  of  a 
dividend,  whereupon  it  was — 

^^Resol/oed^  That  a  special  dividend  of  2  per  cent  be,  and  is  hereby, 
declared  this  day  upon  the  capital  stock  of  the  company,  payable  on 
Monday,  March  25, 1901,  to  stockholders  of  record,  or  their  legal  rep- 
resentatives, on  that  day." 

Senator  Morgan.  Was  that  the  first  special  dividend  you  ever 
declared  ? 

Mr.  Drake.  Yes,  sir;  I  think  so. 

Senator  Morgan.  That  was  the  first  special  one  you  ever  declared! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Was  that  special  dividend  that  you  have  just 
mentioned  the  only  dividend  that  was  paid  for  1901 ! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  was  2  per  cent? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now,  we  will  get  over  to  1902.  State  to  the  com- 
mittee what  dividends  were  paid  in  1902,  and  when  they  were  declared. 

Mr.  Drake.  At  the  meeting  of  the  board  of  May  22,  the  following 
resolution  was  adopted: 

"That  a  dividend  of  2  per  cent  upon  the  capital  stock  of  the  com- 
pany, payable  on  June  5  to  stockholders  of  record,  be,  and  the  same 
IS  hereby,  declared,  and  that  for  that  purpose  the  transfer  books  be 
closed  on  June  2  and  reopened  on  June  9." 

Senator  Morgan.  Was  that  the  only  dividend  paid  in  1902? 

Mr.  Drake.  I  think  it  was,  but  I  will  verify  it.  (After  examining 
book).  No.  sir;  August  28 — "  Upon  motion,  duly  seconded,  the  recom- 
mendation '' 

Senator  Taliaferro.  Read  the  recommendation. 

Mr.  Drake.  I  am  trying  to  find  it.  [Reading.]  "Extracts  from  the 
minutes  of  the  several  meetings  of  the  executive  committee  held  August 
15,  19,  22,  and  26  were  read  as  an  explicit  statement  of  all  action 
had  since  the  last  meeting  of  the  board.  Previous  to  the  approval  by 
the  board  of  the  action  indicated  in  these  minutes,  consideration  was 
had  of  the  recommendation  of  the  executive  conmiittee,  adopted  at  its 
meeting  of  August  26,  regarding  the  declaration  of  a  dividend.  Upon 
motion,  duly  seconded,  the  recommendation  therein  contained  was 
unanimously  adopted,  and  a  dividend  of  2  per  cent  upon  the  capital 
stock  of  the  company  was  declared,  payable  on  September  5,  1902, 
the  books  to  be  closed  on  September  2  and  reopened  on  September  8. 

Senator  Taliaferro.  When  was  the  next  dividend  paid  after  that! 

Senator  Morgan.  That  is  4  per  cent  for  1902.         GooqIc 
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Mr.  Drake.  That  is  all  in  1902,  sir.  The  next  divideDd  was  declared 
at  the  meeting  of  March  26. 

Senator  Taliaferro.  Of  what  year? 

Mr.  Drake.  1903,  sir. 

Senator  Taliaferro.  Now  read  that 

Mr.  Drake.  *'The  president  brought  ap  for  the  consideration  of 
the  board  the  recommendation  of  the  executive  committee,  adopted  at 
its  meeting  of  March  13,  that  a  further  dividend  of  2  per  cent  upon 
the  capital  stock  of  the  company  be  declared,  and,  upon  motion  cnily 
seconaed,  it  was  unanimously 

^^Resohed^  That  the  recommendation  of  the  executive  committee, 
adopted  at  its  meeting  of  March  13,  that  a  further  dividend  of  2  per 
cent  be  declared  out  of  the  net  earnings  of  the  company  for  the  year 

1902,  is  approved  and  adopted;  and  further 

^'liesolved,  That  such  dividend  be  made  payable  on  April  8, 1903,  to 
stockholders  of  record  on  April  1,  the  date  of  closing  the  books  for 
the  purpose  of  the  annual  election." 

Senator  Taliaferro.  Was  that  resolution  amended  subsequently! 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  Look  oyer  the  minutes  of  the  next  meeting 
and  see  if  it  was  not.  amended  by  inserting  the  word  **  special.'' 

Mr.  Drake.  The  next  meeting  after  that  meeting?  [After  exam- 
ining bookj     No,  sir. 

Senator  Taliaferro.  When  was  the  next  dividend  declared! 

Mr.  Drake.  At  the  meeting  of  September  24. 

Senator  Morgan.  Of  what  year? 

Mr.  Drake.  1903.  '*  Consideration  was  had  of  the  action  of  the 
executive  committee  at  its  meeting  of  the  22d  instant,  recommending 
that  a  dividend  of  2  per  cent  on  the  cai)ital  stock  be  declared;  and, 
upon  motion,  duly  seconded,  it  was  unanimously 

^' Resolved^  That  a  dividend  of  2  per  cent  upon  the  capital  stock  of 
this  company  be,  and  the  same  is  hereby,  declared  payable  October  1, 

1903,  to  stockholders  of  record  on  September  28,  and  for  that  puroose 
the  books  be  closed  on  September  28  and  reopened  on  October  3. 

Senator  Taliaferro.  Was  that  resolution  amended? 

Mr.  Drake.  No,  sir.    The  next  meeting  was  on  December  10, 1903. 

Senator  Taluferro.  Just  read  that  again,  Mr.  Drake.  You  read 
it  before,  but  I  would  like  to  hear  it  again.  It  may  have  been  omitted 
from  the  record. 

Mr.  Drake.  *' Extracts  from  the  minutes  of  the  several  meetings  of 
the  executive  and  finance  committee  held  November  27  and  Decem- 
ber 1,  4,  and  8  were  read  as  an  explicit  statement  of  all  action 
had  since  the  last  meeting  of  the  board.  Reference  was  had  to  the 
recommendation  of  the  executive  committee,  adopted  at  its  meeting  of 
the  8th  instant,  that  a  dividend  of  4  per  cent  on  the  capital  stock  of 
the  company  be  declared;  and  upon  motion,  duly  seconded,  the  follow- 
ing resolution  was  unanimously  adopted: 

^^  Resolved^  That  a  dividend  of  4  per  cent  upon  the  capital  stock  of 
the  company  is  hereby  declared,  out  of  the  net  earnings  of  the  com- 
pany, payable  January  1, 1904,  to  stockholders  of  record  on  December 
28,  1903,  and  that  for  that  purpose  the  books  of  the  company  be  closed 
on  December  28,  1903,  and  reopened  January  2,  1904." 

Senator  Taliaferro.  Was  that  resolution  amendedl 

Mr.  Drake.  No,  sir.  ^         i 
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Senator  Taliaferro.  Ton  read  from  the  minutes  a  moment  ago 
that  the  resolution  authorizing  the  payment  of  a  dividend  had  been 
amended  by  inserting  the  wora  "special." 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  What  dividend  was  that? 

Mr.  Drake.  That  was  the  dividend  of  1901, 1  think.  [After  exam- 
ining book.]  That  was  the  dividend  declared  at  the  meeting  of  Feb- 
ruary 28,  1901. 

Senator  Taliaferro.  Read  that  again. 

Mr.  Drake.  ^'' Resolved^  That  a  special  dividend  of  2  per  cent  be, 
and  is  hereby,  declared  this  day  upon  the  capital  stock  of  the  company, 
payable  on  Monday,  March  25, 1901,  to  stockholders  of  record,  or  their 
leml  representatives,  on  that  day." 

Senator  Taliaferro.  Why  was  the  word  *' special"  put  in  that 
resolution  in  1901  and  omitted  in  1903? 

Mr.  Drake.  I  do  not  recall,  Senator.  I  do  not  remember.  I  will 
endeavor  to  find  out 

Senator  Morgan.  You  will  have  to  ask  Mr.  Cromwell,  will  you  not, 
in  order  to  find  out? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  You  had  no  fixed  dividends? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  You  declared  dividends  as  the  company  felt 
able  to  distribute  the  money  and  the  stockholders  desired  it? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Does  it  not  strike  you  as  peculiar  that  the 
word  ** special"  is  inserted  there? 

Mr.  Drake.  There  must  have  been  some  reason  for  it,  sir,  and  I 
ought  to  remember  it,  but  I  do  not. 

Senator  Morgan.  Do  you  recollect  the  date  of  the  passage  of  the 
Spooner  law? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Was  it  the  30th  day  of  June? 

Senator  Kittredge.  It  was  approved  the  28th  day  of  June,  1902. 

Senator  Morgan.  1902 — yes.  I  want  to  put  that  down.  Do  you 
recollect  the  date  of  the  conclusion  of  the  Hay-Concha  treaty? 

Mr.  Drake.  No,  sir.  I  am  very  forgetful  as  to  dates  now.  1  have 
become  so.     I  used  to  remember  all  of  them,  but  1  can  not  now. 

Senator  Morgan.  Do  you  recollect  the  date  of  the  signing  of  the 
Hay-Concha  treaty  ? 

Senator  Taliaferro.  The  Hay-Concha  treaty? 

Senator  Morgan.  Yes. 

Senator  Kittredge.  That  was  ratified  by  the  Senate  in  December, 
1901.     I  am  unable  to  give  the  date  of  its  negotiation. 

Senator  Morgan.  Have  you  a  copy  of  it  there? 

(Senator  Kittredge  handed  a  pamphlet  to  Senator  Morgan.) 

Senator  Morgan.  No;  this  is  the  Pauncefote  treaty.     1  did  not  say 
"Pauncefote;"  I  said  ** Concha."    That  afterwards  became  the  Hay 
Herran  treaty.     Do  you  recollect  the  date  of  that? 

Senator  Kittredge.  That  was  negotiated  in  January,  1903,  and  was 
ratified  in  March,  1903. 

Senator  Morgan.  Yes. 

Senator  Taliaferro.  Was  not  this  dividend  of  December,  1903, 
essentially  a  special  dividend?  r^         i 
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Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  Where  two  had  already  been  declared  pre- 
viously in  that  year? 

Mr.  Drake.  No,  sir. 

Senator  Taijaferro.  Could  not  the  word  *'  special "  have  been  more 
appropriately  used,  as  far  as  you  know  now,  in  connection  with  a  third 
dividend  within  a  year,  than  m  the  case  of  the  dividend  of  1901,  where 
only  one  dividend  had  preceded  it? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  You  think  not? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  Will  you  let  the  committee  know,  Mr.  Drake, 
whv  that  word  '* special"  was  used  in  connection  with  that  dividend 
and  omitted  in  the  others? 

Mr.  Drake.  Yes,  sir.     If  I  write  a  letter,  will  that  be  sufficient? 

Senator  Taliaferro.  That  will  be  sufficient. 

Senator  Morgan.  Before  the  passage  of  the  Spooner  law  Mr.  Hay 
had  negotiated  with  Mr.  Concha,  the  minister  from  Colombia,  a  treaty 
which  was  to  become  operative,  according  to  a  note  from  the  Presi- 
dent, whenever  Congress  passed  upon  the  subject  and  authorized  the 
adoption  of  such  a  treaty  or  one  equivalent  to  it.  That  was  some 
time  between  the  date  of  the  passage  of  the  Spooner  law  and  the  1st 
of  January  of  the  same  year.  1  will  get  the  date  and  put  the  treaty 
in  the  record. 

I  will  state  to  the  committee,  and  in  Mr.  Drake's  hearing,  that  mv 
belief  is  that  as  soon  as  ever  the  consent  of  Congress  had  been  acquiredf. 
as  manifested  in  that  treaty,  to  a  sale  of  the  property  of  the  canal 
company  to  the  United  States,  that  principle  being  established  by  the 
consent  of  Colombia,  thirf  company  commenced  to  rob  its  treasury  for 
the  purpose  of  having  as  small  an  amount  of  money  and  assets  on  hand 
as  possible  fall  into  the  hands  of  the  United  States  whenever  they  got 
the  possession  of  the  property;  and  that  these  different  dividends  were 
carrying  out  that  exploitation,  robbing  themselves  of  all  cash  assets 
that  were  possible  on  every  occasion  and  under  every  excuse,  in  order 
that  the  railroad  property,  when  it  was  turned  over  to  the  United 
States,  should  be  depleted  below  its  actual  value. 

Senator  Kittredge.  Is  the  treaty  to  which  you  refer  the  one  between 
this  Government  and  the  Republic  of  Colombia? 

Mr.  Drake.  Yes,  sir;  executed  by  Concha,  minister. 

Senator  Kittredoe.  That  was  negotiated  January  22,  1903,  as  I 
recollect.     I  know  it  was  in  January,  1903,  and  was  ratified 

Senator  Morgan.  That  treaty  was  before  the  passage  of  the  Spooner 
Act. 

Senator  Kittredge.  With  the  Republic  of  Colombia? 

Senator  Morgan.  Yes,  sir;  shortly  before — within  a  month  or  two. 

Senator  Kittredge.  Of  course  I  am  giving  simply  my  recollection. 

Senator  Morgan.  Well,  I  know  about  it;  I  will  get  the  treaty  and 
put  it  in  the  record. 

Senator  Kittredge.  I  have  asked  the  clerk  of  the  committee  to  get 
that  instrument. 

Senator  Morgan.  It  is  here  in  various  prints;  it  has  been  printed 
several  times. 

Senator  Taijaferro.  Referring  to  that  dividend  of  1901,  in  which 
the  word  ^^  special"  was  employed,  will  you  look  in  your  minutes  and 
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see  if,  in  declaring  the  preceding  dividend,  the  word  **6peciaP  was 
used? 

Mr.  Drake  (after  examining  book).  How  far  back  would  you  like 
me  to  go? 

Senator  Taliaferro.  Just  go  through  that  period  when  you  were 
not  paying  dividends. 

Mr.  Drake.  I  am  going  through  that  period.  The  dividend  of  1901 
was  the  tirst  dividend  that  we  paid,  sir,  for  a  considerable  period. 

Senator  Taliaferro.  See  if  the  word  "special"  was  i^ed  in  the 
second  dividend  of  1901. 

Mr.  Drake.  There  was  no  second  dividend,  I  think,  sir. 

Senator  Taliaferro.  That  was  the  only  one  declared  in  19011 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Was  the  word  *' special"  used  in  the  first 
dividend  in  1902? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  It  was  not  used  after  that? 

Mr.  Drake.  No,  sir. 

Senator  Taliaferro.  Do  you  know  whether  it  was  used  prior  to  the 
dividend  of  1901  ? 

Mr.  Drake.  I  do  not  recall  that  it  ever  was;  I  do  not  know  that  it 
ever  was,  sir. 

Senator  Taliaferro.  Will  you  look  through  the  book  at  the  rece^ 
hour? 

Mr.  Drake.  I  will,  carefully,  sir. 

Senator  Taliaferro.  And  let  us  know  at  the  afternoon  hearing,  if 
you  please? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  You  have  been  connected  with  the  railroad 
company  since  1888,  I  think  you  said,  Mr.  Drake? 

Mr.  Drake.  Yes,  sir;  in  different  capacities. 

Senator  Taliaferro.  What  has  been  the  market  value  of  the  stock? 

Mr.  Drake.  It  never  has  had  any  market  value,  sir — a  mere  nomi- 
nal value,  because  there  has  only  been  a  small  amount  of  stock 
outstanding. 

Senator  Taliaferro.  Have  you  ever  known  of  any  sales  of  the 
stock? 

Mr.  Drake.  Yes,  sir;  at  times  there  have  been  small  sales.  I  have 
known  of  sales  of  one  or  two  shares  at  65  and  at  75.  There  was  a 
broker  in  New  York  by  the  name  of  John  B.  Manning  who  used  to 
buy  up  lots  of  stock.  We  used  to  send  anybody  that  had  single  shares 
to  sell  to  him,  and  he  would  buy  them  as  cheaply  as  he  could.  He 
would  pay  in  the  neighborhood  of  65  or  70  or  85. 

Senator  Taliaferro.  How  lately  have  you  known  of  sales  of  the 
stock;  down  to  what  period? 

Mr.  Drake.  Do  you  mean  public  sales? 

Senator  Taliaferro.  Any  kind  of  sales. 

Mr.  Drake.  The  last  transactions  that  were  made  in  the  stock  were 
when  all  of  the  minority  stock  was  bought  up. 

Senator  Taliaferro.  I  mean  exclusive  of  that. 

Mr.  Drake.  Oh,  well,  exclusive  of  that,  I  think  within  a  period  of 
six  months  before  that  time  there  were  single  sales,  sales  of  one  or 
two  shares;  something  like  that. 
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S.^nator  Taijafeuro.  At  not  to  exceed  65  cents  on  the  dollar? 

Mr.  Drake.  At  not  to  exceed  66  to  80.  There  was  no  market 
value;  it  was  whatever  he  would  pay  for  it. 

Senator  Taliaferro.  Do  you  know  of  a  sale  at  80? 

Mr.  Drake.  No,  sir;  not  definitely. 

Senator  Taliaferro.  Why  do  you  name  that  figure  then? 

Mr.  Drake.  Because  I  have  an  impression  that  Manning  did  buy 
stock  as  high  as  that;  but  it  is  only  an  impression,  sir. 

Senator  Taliaferro.  What  is  tne  highest  price  at  which  you  have 
known  the  stock  to  sell? 

Mr.  Drake.  Seventy -five. 

Senator  Taliaferro.  You  have  known  of  a  sale  at  75? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  And  you  are  prepared,  on  that  knowledge,  to 
state  to  the  committee,  I  presume,  that  75  was  the  maximum  market 
value  of  this  stock  prior  to  the  purchase  of  this  French  property  by 
the  United  States  Government? 

Mr.  Drake.  No,  sir;  not  at  all.     May  I  enlarge  just  a  little  on  that? 

Senator  Taliaferro.  Certainly,  certainly. 

Mr.  Drake.  1  do  not  want  to  be  discursive.  1  had  been  a  stock 
broker  and  banker  for  twenty-seven  years  or  thirty  yeara  before  I 
came  to  the  Panama  Itailroad  Companj^,  and  the  opinion  that  I  express 
now  is  tliat  that  was  all  that  the  mmority  stock  was  worth  in  the  mar- 
ket It  was  no  object  to  anybody  to  buy  up  the  few  odd  shares  that 
were  offered  for  sale. 

Senator  Taliaferro.  1  would  just  as  soon  have  the  statement  in 
that  foi-m,  Mr.  Drake.  Then  you  would  state  to  the  committee  that 
the  maximum  value  of  the  minority  stock  was  not  to  exceed  75  cents 
on  the  dollar. 

Mr.  Drake.  That  was  all  that  could  be  obtained  for  it. 

Senator  Taliaferro.  The  market  value— that  is  all. 

Mr.  Drake.  Mr.  Chairman,  I  would  like  to  say,  if  I  may,  that  if  it 
is  possible  1  would  like  to  get  to  New  York  this  afternoon.  There  are 
matters  of  very  important  business  there. 

The  Chairman.  Yes;  I  think  the  committee  will  get  along  with  you 
as  rapidly  as  possible.  I  presume  Senator  Morgan  wishes  to  ask  you 
some  further  questions,     i  ou  have  not  finished,  have  you? 

Senator  Morgan.  No;  I  have  not.  The  country  and  the  Senate  are 
pressing  upon  us  for  a  report  upon  these  questions,  and  I  want  to  get 
the  evidence  before  the  committee. 

The  Chairman.  1  understand  that.  Senator;  I  simply  did  not  know 
ow  far  you  wished  to  go. 

Senator  Taliaferro.  I  would  like  to  ask  one  more  question  while 
Senator  Morgan  is  getting  ready,  Mr.  Drake.  What  official  position 
in  the  Panama  Railroad  Company  did  you  hold  prior  to  the  purchase 
of  that  property  and  the  canal  property  by  this  Government? 

Mr.  Drake.  I  held  every  position  but  that  of  president,  sir.  I 
have  been  assistant  secretary  and  secretary,  and  secretary  and  assistant 
general  manager,  and  vice-president  and  secretary,  and  second  vice- 
president  and  secretary. 

Senator  Taliaferro.  So  that  you  are  thoroughly  familiar  with  the 
affairs  of  the  company? 

Mr  Drakeu  Yes,  sir. 
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Senator  Taliaferro.  And  you  had  been  a  stock  broker  for  twenty 
or  thirty  years  prior  to  your  coming  to  the  Panama  Railway  Company? 

Mr.  Drake,   i  es,  sir.     I  left  Wall  street  to  come  there. 

Senator  Taliaferro.  So  that  you  were  thoroughly  familiar  with 
the  stock  market'^ 

Mr.  Drake.  Oh,  entirely,  sir. 

Senator  Taliaferro.  And  if  any  of  this  stock  had  been  bringing  a 
higher  price  than  that,  you  would  in  all  probability  have  known 
a^^ut  it? 

Mr.  Drake.  Oh,  yes,  sir.  The  stock  of  the  Pananm  Railroad  Com- 
pany was  stricken  from  the  list  of  the  Stock  Exchange  a  good  many 
years  ago  under  its  policy.  When  the  bulk  of  the  ^tock  of  a  compaiiy 
passes  into  the  ownership  of  one  interest,  and  leaves  only  a  minority 
m  the  hands  of  the  public,  they  susnend  official  dealings  in  that  stock 
to  prevent  pjeople  l)eing  cauj^ht  in  large  transactions  that  they  could 
not  fultill  without  there  bemg  available  stock  to  make  deliveries  of. 
The  stock  of  the  Panama  Railroad  was  stricken  from  the  official  list  of 
the  exchange  a  great  many  years  ago,  and  what  I  know  of  the  stock 
is  in  the  outside  market. 

Senator  Taliaferro.  So  that  your  knowledge  of  it  maj-  be  termed 
expert? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Now,  Mr.  Dmke,  when  you  conceived  and  put 
into  opei-ation  this  plan  of  contracting  with  the  Cramps  to  repair  these 
ships  and  to  create  a  permanent  interest- bearing  obligation  against 
this  railway  company,  what  were  the  surplus  earnings  of  the  company! 
What  was  the  amount  standing  to  the  credit  of  surplus  account  f 

Senator  Morgan.  Do  you  mean  in  money  or  in  betterments? 

Senator  Taliaferro.  I  mean  in  surplus — whatever  the  surplus  may 
represent. 

Senator  Morgan.  Yes. 

Senator  Taliaferro.  The  net  surplus. 

(At  the  request  of  the  witness,  the  pending  question  was  read  aloud 
to  him  by  the  stenographer.) 

Mr.  Drake.  On  December  31,  immediately  after  the  date  of  the 
contract — the  contract  was  dated  November  30 — the  balance  of  assets 
over  liabilities  on  December  31,  1903,  is  shown  by  the  annual  report 
to  be  $4,191,929.91. 

Senator  Taliaferro.  And  what  was  the  amount  of  cash  in  the  banks 
and  on  hand? 

Mr.  Drake.  On  what  date  shall  I  give  you  thatt 

Senator  Taliaferro.  That  date. 

Mr.  Drake.  December  31  ? 

Senator  Taliaferro.  Yes. 

Mr.  Drake.  The  amount  of  cash  on  hand  December  24,  1903 — that 
is  the  last  meeting  of  the  board  of  which  I-  have  the  report — was 
$719,039.96. 

Senator  Taliaferro.  So  that  with  over  four  millions  of  net  earn- 
ings standing  to  the  credit  of  your  surplus  account  and  with  over 
$700,000  cash  in  hand  you  recommended  the  creation  of  this  permanent 
interest-bearing  obligation  against  this  company  rather  than  paying  the 
Cramps  in  cash? 

Mr.  Drake.  Yes,  sir. 

Senator  Taliaferro.  Those  are  the  facts  I  ^         i 
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Mr.  Drake.  Yes,  sir;  for  the  reasons  previously  stated. 

Senator  Taliaferro.  What  was  the  account  that  you  depleted  in 
making  certain  cash  payments  to  the  Cramps? 

Mr.  Drake.  It  was  a  depreciation  account  which  had  been  estab- 
lished by  a  charge  to  operatmg  expenses  from  time  to  time  during  the 
time  the  steamers  were  aeteriorating.  We  had  made  a  credit  to  a  depre- 
ciation fund,  which  had  accumulated  at  that  time  up  to  $102,000.  Some 
time  prior  to  that  the  fund  was  suspended,  because  we  thought  the 
market  value  of  the  steamers  was  in  excess  of  the  way  they  stood  on 
the  books.  The  depreciation  fund  had  carried  them  down  to  less  than 
their  current  market  value;  so  the  depreciation  account  was  suspended, 
and  the  balance  remained  to  the  credit  of  that  depreciation  fund,  and 
was  drawing  interest  in  the  trust  company. 

Senator  Taliaferro.  And  you  used  that  in  repairing  the  ships 
because  you  thought  that  the  repairs  would  so  improve  the  ships  as 
to  take  the  place  of  that  fund  to  the  credit  of  that  account? 

Mr.  Drake.  A  part  of  the  work  that  was  done  on  the  shijjs  was 
properly  chargeably  to  operating  expenses.  Only  $226,(K)0  of  it  was 
charged  to  capital  account.  A  certam  percentage  of  the  repairs  were 
structural  in  their  character.  Two  hundred  and  sixty-five  thousand 
dollars  was  the  total  that  the  bonds  were  sold  for. 

Senator  Morgan.  I  will  proceed  now,  Mr.  Drake,  hj  calling  your 
attention  to  page  246  of  your  former  examination,  in  which  you 
described  the  condition  of  the  stock  that  Mr.  Taliaferro  is  alluding  to. 
I  will  just  read  what  you  stated,  and  put  it  in  the  record  here.* 
(Reading:) 

''Senator  Kittredge.  Who  are  the  stockholders  outside,  in  addition 
to  the  Panama  Canal  Company? 

"Mr.  Drake.  There  are  39  stockholders  in  the  United  States.  The 
list  of  the  stockholders  is  filed  with  the  Isthmian  Canal  Commission. 
I  apologize  for  not  bringing  it  here.  I  had  no  idea  it  would  be 
required,  but  there  are  39  stockholders  in  the  United  States  and  17  in 
France  and  England,  in  addition  to  the  holdings  of  the  canal  company. 

''Senator  Khtredge.  You  say  Mr.  Cromwell  is  a  stockholder? 

"Mr.  Drake.  Yes. 

*' Senator  Kittredge.    The  list  you  mention  will  give  his  holdings! 

*'Mr.  Drake.  Yes. 

*' Senator  Kittredge.  And  those  of  the  others? 

*'Mr.  Drake.  Yes.    I  can  supply  that  if  it  is  required. 

*'  Senator  Kittredge.  I  wish  you  would. 

*'Mr.  Drake.  It  is  of  record  with  the  Commission,  but  I  will  furnish 
it" 

Then  follows,  from  what  I  suppose  you  furnished  subsequently,  a 
statement  on  page  247  of  a  list  of  all  tne  stockholders,  with  the  resi- 
dence of  each  one,  and  the  number  of  shares  of  stock  held  by  each  one, 
which  footed  up  70,000  shares. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  That  was  all  the  stock  of  the  company.  I  will 
insert  that  list  here  without  reading  it.  I  wish  to  call  attention,  though, 
to  one  or  two  statements  in  it. 
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(The  complete  list  referred  to  is  as  follows:) 

IaM  of  siockholden  of  Panama  Railroad  Company. 


Name. 


Addroftt. 


Ninnber 
of  abarea. 


Boyard,  XftYler 

Bfown,  Vernon  H 

Gahen,  Rudolph  T.,  Marquis  de  Torre  Alflna. 

Cahen,  Uro  . 


Cbesebrough,  Robert  A .. 

Comfltoek,C.B 

CouderUChas 

Cromwell,  Wm.  Nelnon . . . 
D* AiiTers,  Albert  Cahen  . 


D*  Anrers,  Loaiii  Cahen 

IVEBpeyran,  Felix  Goillaume  Sabatier 

D'En>eyran,  Mme.  L.  C.  C  de  Barrois  d'Orge- 

yal  Sabatier.  . 

DeLeswr.A.  L.F.B.0 

DeLeeoer.A.  R.A.G , 

Dinsmore,  W.  B , 

Drake,  E.  A 

Einsiedler,  Charles 

Escott,  Rey.  Edward  Sweet,  and  Cox,  Henry 

FlBher. 

Felton.Samael  F 

Franklin,  Wm.B 

Oalla  way,  Robert  M 

Garr,Qeorge 

Gatefl,I.B 

Gautron,  Jean  Pierre,  liqoidateur , 

Gebhard.Wm.H 

Gordon,  Jas.R , 


Haines,  Augustas  Montague. 


Hopkins,  A.  Lawrence . 

Hutin.  Maurice 

Hudson,  Woodward . . . . 
Hurtado,  Mercedes 


James,  Angelina  Henrietta  . 


JenningS|F.B 

Lampre.  Edouard 

Leverich.C.  l>.,&  Bro., 
Mackay.Mary  C. 
Maddock,  Hen 


l^: 


Manning,  John 
Manning,  Mary . 
Mills,  D.O. 


Montefiore,  Madam  E.  L  . 


Motley.J.M 

Murray,  Willlama. 


McCullough,  John  Q . . . , 

Newton,  Anna  M 

Oppenheim,  Ernest  L . . , 
Oppenheim,  Edward  L. 
Palmedo.U , 


Park.T.L 

Parker,  J.  H 

Pegler,  Stephen  Francis  and  Francis . 

PhTpard,  Harvey  Fisk 

Phipard.Wm.  George 

Phi  pard,  Chas.  Butler 

Phipard,  Clarence  Lester 

Raphael,  Lewis 


John  Henry  Sayile  and  Chas.  John  Mander, 
executors  estate  of  Anne  Raphael. 

Simons,  J.  Edward 

Von  Hoffman,  L.,  <bCo 


24  State  street,  New  York 

29  Broadway,  New  York 

26  Exchange  place,  New  York,  care  of  L.  Von 

Hoffman  &  Co. 

.....do 

17  State  street.  New  York 

84  West  T wenty-flfth  street.  New  York 

71  Broadway,  New  York , 

49  Wall  street.  New  York 

26  Exchange  place,  New  York,  care  of  L.  Von 

Hoffman  &.  Co. 

....do 

0  Rond  Point  des  Champs  Elyaees,  Paris, 

France. 
.....do 


Care  Mallet  Freres  &  Co.,  Paris 

....do 

69  Broadway,  New  York 

24  State  street.  New  York 

27  Williams  street.  New  York 

The  Red  Cottage,  Lyme  Regis,  England 

Monadnock  Bunding,  Chicago,  ni 

Hartford,  Conn 

42  Wall  steeet.  New  York 

14  West  Forty-afth  street,  New  York 

85  Wall  street.  New  York 

Paris,  France , 

New  York,N.Y 

112  Wall  street,  care  of  Czarnikow.  McBoo- 


gall  is.  Co. 
46Va 


1 
1 
V> 

10 
1 
1 
1 

SI 

» 


21 

21 

2S 

1 
1 
ti 

1 

1 

I 

1 

lOb 

68,681 

10 

79 


all  street.  New  York,  care  of  J.  Kennedy 
Tod  A  Co. 

WiUiamstown,  Mass 

Paris,  France 

Boston,  Mass , 

19  Whitehall  street.  New  York,  care  of  Hur- 
tado  &  Co.,  in  liquidation. 

99  Grove  Lane,  Denmark  Hill,  London,  Eng- 
land. 

15  Broad  street.  New  York 

Paris,  France 

48  Wall  street,  New  York 

6  Wall  street.  New  York,  care  of  A.  K.  Mackey . 

21  Barclay  street.  New  York 

2  Wall  street,  New  York 

.....do 

15  Broad  street.  New  York 

26  Exchange  place.  New  York,  care  of  L.  Von 
Hoffman  &  Co. 

12  John  street,  New  York 

112  Wall  street,  New  York,  care  of  Czarni- 
kow, McDougall  <&  Co. 

21  Cortlandt  street.  New  York 

24  State  street.  New  York 

Johnston  Building,  New  York,  N.  Y 

do 

26  Exchange  place.  New  York,  care  of  L.  Von 
Hoffman  &  Co. 

845  Broadway,  New  York 

Cotton  Exchange  Building,  New  York 

Amscott  House,  East  Bedford,  England 


Care  of  H.  T.  Phipard,  Singer  Manufacturing 
Company,  149  Broadway,  New  York. 

45  Wall  street.  New  York,  care  of  J.  Kennedy 
Tod  &  Co. 
..do 


1 

12 
6 

2 


8 

841 

IS 

5 

1 

2S3 

10 

1 

18 

6 

18 

8 

1 

IM) 

10 

10 

8 

1 

84 
2 

1 
1 
1 
14 


14  Nassau  street,  New  York 

26  Exchange  place.  New  York. 


Total 


xA 


.70,000 


New  YOEK,  MorchOt  ^90%, 
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Senatoi  Morgan.  You  have  here  the  statement  that  Jean  Pierre 
Gautron,  liquidator,  whose  residence  is  at  Paris,  France,  held  68,534 
shares.  That  is  the  statement  that  you  put  in  here.  Now,  he  was  the 
liquidator  of  the  old  company,  and  at  that  time  that  stock  stood  in  his 
name;  and  that  was  at  the  date  of  your  examination,  which  was  Feb- 
ruary 26, 1902.  Now,  on  the  date  of  that  examination  all  of  this  capi- 
tal stock,  including  those  68,584  shares,  was  held  by  the  liquidator  of 
the  old  company  on  your  books? 

Mr.  Drake.  The  stock  list  was  correct,  sir. 

Senator  Morgan.  The  stock  list  was  correct;  yes.  When  did  that 
stock  ever  pass  by  transfer  or  otherwise  on  your  books  to  the  New 
Panama  Canal  Company? 

Mr.  Drake.  I  should  have  to  get  a  transcript  of  the  stock  ledger  in 
order  to  tell  that,  sir.  I  will  give  you  every  change  in  tiie  holding  of 
the  stock.  We  keep  a  regular  stock  ledger  that  shows  the  changes 
by  transfer. 

Senator  Morgan.  Mr.  Drake,  when  you  have  the  opportunity  of 
referring  to  your  records  I  wish  you  would  state  that  fact  to  the  com- 
mittee and  inform  us  when  the  transfer  took  place  of  this  same  stock 
to  tiie  New  Panama  Canal  Company.  Do  you  recollect  that  it  ever 
did  take  place? 

Mr.  Drake.  There  were  several  transfers  of  the  bulk  of  the  stock, 
sir.  My  recollection  is  that  it  passed  once  from  the  old  company  to 
the  new  and  back  from  the  new  to  the  old  again;  but  the  stock  list 
will  show  that  perfectly. 

Senator  Morgan.  Have  you  anv  knowledge  of  the  facts  that  caused 
this  vibration  and  change  of  stock  from  the  old  to  the  new  company 
which  you  have  just  mentioned? 

Mr.  Drake.  Not  the  slightest. 

Senator  Morgan.  But  you  remember  the  fact  that  it  did  change 
from  the  old  to  the  new,  and  from  the  new  back  to  the  old  ? 

Mr.  Drake.  Yes,  sir;  I  do,  because  it  was  part  of  my  duty  to  sign 
the  certificates. 

Senator  Morgan.  Where  was  this  stock  held — by  which  of  these 
companies,  the  liquidator  of  the  old  company  or  the  New  Panama 
Canal  Company — at  the  time  of  the  transfer  to  the  United  States? 

Mr.  Drake.  I  do  not  know,  sir. 

Senator  Morgan.  You  do  not  know? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  When  this  stock  was  held  by  the  old  company, 
who  voted  it  in  the  board? 

Mr.  Drakr.  Whoever  held  the  proxies. 

Senator  Morgan.  Well,  who  was  it? 

Mr.  Drake.  The  records  would  show  that. 

Senator  Morgan.  You  do  not  remember? 

Mr.  Drake.  Generally,  Xavier  Boyard.  I  think  in  almost  every 
instance  he  voted  the  proxies  of  the  French  stock,  when  it  was  held 
by  either  of  the  companies. 

Senator  Morgan.  So  that  he  held  proxies  from  either  of  the  com- 
panies, whichever  happened  to  hold  it? 

Mr.  Drake.  Yes;  they  would  be  sent  to  him  just  before  the  election. 

Senator  Morgan.  Boyard  was  the  standing  representative  of  both 
conipanies,  as  proxy  ? 

Mr.  Drake.  Yes,  sir. 
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Senator  Moroan.  But  vou  have  no  information  or  recollection  in 
refj^rd  to  the  vibration  or  this  ownership  of  the  stock  backward  and 
forward  between  Gautron  and  the  new  company? 

Mr.  Drake.  Not  the  slightest,  sir. 

Senator  Morgan.  Did  you  ever  discuss  that  subject  with  anybody! 

Mr.  Drake.  No,  sir;  it  was  none  of  my  business. 

Senator  Morgan.  I  thought  everything  about  the  railroad  was  some 
of  your  business. 

Mr.  Drake.  When  any  stock  is  offered  at  the  office  of  the  company 
for  transfer  it  is  my  duty,  and  1  am  obliged,  to  transfer  it,  and  as 
an  officer  of  the  comuany  I  sign  the  certificate.  I  have  not  the  right 
to  question  the  transfer. 

Senator  Morgan.  Did  it  create  no  surprise  in  your  mind  that  this 
vast  amount  of  stock,  68,534  shares,  was  passing  backward  and  for- 
ward between  one  company  and  another  I 

Mr.  Drake.  Not  the  slightest,  sir. 

Senator  Morgan.  It  did  not? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  And  you  have  no  recollection  of  the  dates  of  these 
vibratory  motions  of  that  stock — this  oscillation? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  Was  it  before  or  after  the  date  of  this  treaty  that 
1  will  now  call  your  attention  to?  There  are  two  dates  here.  One  was 
the  Slst  of  March,  1902,  and  the  other  was  the  18th  of  April,  1902,  in 
the  letter  which  Mr.  Hay  wrote  to  Mr.  Concha,  and  which  I  will 
read.    [Reading:] 

Department  or  State, 

Washington^  April  Sl^  1902. 

Sir:  I  have  the  honor  to  acknowledge  receipt  at  your  hands  of  a 
communication  dated  the  Slst  of  March,  1902,  and  another  of  the  18th 
of  April,  inclosing  a  proposal  of  the  Republic  of  Colombia  for  a  con- 
cessionary convention  or  treaty  between  the  Republic  of  Colombia  and 
that  of  the  United  States  of  Ajnerica  respectinff  the  completion,  main- 
tenance, operation,  control,  and  protection  of  an  interoceanic  canal 
over  the  Isthmus  of  Panama. 

I  am  directed  by  the  President  to  infoim  you  that  I  shall  be  ready 
to  sign  with  you  the  proposed  convention  as  soon  as — 

"First.  The  Congress  of  the  United  States  shall  have  authorized 
the  President  to  enter  into  such  an  arrangement;  and 

"Second.  As  soon  as  the  law  officers  of  this  Government  shall  have 
decided  upon  the  question  of  the  title  which  the  New  Panama  Canal 
Company  is  able  to  give  of  all  the  properties  and  rights  claimed  by  it 
and  perteining  to  a  canal  across  the  Istnmus  and  covered  by  the  pend- 
ing proposal." 

Accept,  sir,  the  renewed  assurances  of  my  highest  consideration. 

John  Hat, 

Senor  Don  Jose  Vicente  Concha. 

Was  it  before  or  after  that  date  that  the  old  Panama  Canal  Company 
ceased  to  be  the  owner  of  this  stock,  according  to  your  records,  and 
the  New  Panama  Canal  Company  was  substituted  as  the  owner! 

Mr.  Drake.  1  do  not  know,  sir. 

Senator  Morgan.  You  do  not  know? 
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Mr.  Drake.  I  can  produce  the  record,  though. 

Senator  Moboan.  The  dates  are  very  important,  you  see,  Mr. 
Drake. 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  will  give  them  exactly  as  they  are  when  you 
make  your  statement? 

Mr.  Drake.  Yes,  sir.  May  I  sugcfest  that  that  will  be  answered  by 
my  giving  you  a  certified  copy  of  all  the  transfers  of  the  stock  that 
have  been  noiade  since  the  date  mentioned,  sir? 

Senator  Morgan.  That  will  be  very  good. 

Mr.  Drake.  What  is  the  date,  please,  that  I  shall  start  from? 

Senator  Morgan.  I  have  given  two  dates  here.  One  is  the  81st  of 
March,  and  the  other  is  the  18th  of  April,  1902. 

Mr.  Drake.  Fix)m  March  81, 1902,  to  date? 

Senator  Morgan.  Yes,  sir.    Now,  Mr.  Chairman,  I  desire  to  have 

Erinted  in  the  record,  without  reading  it,  a  communication  from  the 
[on.  John  Hay  to  the  Hon.  William  P.  Hepburn,  chairman  of  the 
Committee  on  Interstate  and  Foreign  Commerce  of  the  House  of  Rep- 
resentatives, dated  May  15, 1902,  and  the  following  papers  transmitted 
at  the  same  time,  including  a  letter  of  Mr.  William  Nelson  Cromwell, 
general  counsel  of  the  New  Panama  Canal  Company,  dated  March  81, 
1902.  I  offer  these  in  order  to  show  the  beginning— the  first  state- 
ment of  the  relations  between  Colombia  and  the  Panama  Canal  Com- 
pany, in  which  Colombia  consented  to  the  sale  by  the  Panama  Canal 
Company  of  the  property  of  that  company  and  also  of  the  Panama 
Bailroad  Company. 

(The  papers  above  referred  to  will  be  found  piinted  at  the  end  of 
Mr.  Drake's  testimony.) 

Senator  Morgan.  Now,  in  order  to  identify  more  particularly  the 
character  of  that  agreement,  which  is  furnished  by  Mr.  Concha,  the 
Colombian  minister  here,  I  will  read  the  first  article  in  that  proposed 
treaty,  which  Mr.  Hay  said  he  was  ready  to  sign,  by  direction  of  the 
President,  whenever  Congress  authorized  such  a  treaty  to  be  entered 
into  and  whenever  the  titles  to  the  property  of  the  Panama  Canal 
Company  were  ascertained.     [ReadingQ 

^'Artiolb  1.  The  Government  of  Colombia  authorizes  the  New 
Panama  Canal  Company  to  sell  and  transfer  to  the  United  States  its 
rights,  Drivileges,  properties,  and  concessions,  as  well  as  the  Panama 
Kailroaa,  and  all  tne  shares  or  part  of  the  shares  of  that  company, 
with  the  exception  of  the  public  lands  situated  outside  of  the  zone 
hereinafter  specified,  now  corresponding  to  the  concessions  to  both 
said  enterprises,  which  public  lands  shall  revert  to  the  Republic  of 
Colombia. 

**But  it  is  underetood  that  Colombia  reserves  all  its  rights  to  the 
special  shares  in  the  capital  of  the  New  Panama  Canal  Company,  to 
which  reference  is  made  in  Article  IV  of  the  contract  of  December  10, 
1890^  which  shares  shall  be  paid  their  full  nominal  value,  at  least. 

*^The  railroad  company  (and  the  United  States  as  owner  of  the 
enterprise)  shall  be  free  from  the  obligations  imix)sed  by  the  railroad 
concession,  excepting  as  to  the  payment  at  maturity,  by  the  railroad 
company  of  the  outstanding  bonds  issued  by  said  railroad  company." 

1  will  also  read  the  second  article. 

"Art.  2.  The  United  States  shall  have  the  exclusive  right  to  exca- 
vate, construct,  maintain,  operate,  control,  and  protect^  maritime 
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i^anal  from  the  Atlantic  to  the  Pacific  Ocean,  to  and  across  the  terri- 
tory of  Colombia,  such  canal  to  be  of  sufScient  depth  and  capacity  for 
vessek  of  the  largest  tonnage  and  greatest  draft  now  engaged  in  com- 
merce, and  also-  the  same  rights  for  the  construction,  maintenance, 
operation,  control,  and  protection  of  railway,  telegraph,  and  telephone 
lines,  canals,  dikes,  dams,  reservoirs,  and  such  other  auxiliary  works 
as  may  be  necessary  and  convenient  for  the  construction,  maintenance, 
protection,  and  operation  of  the  canal." 

Do  you  remember  the  date  of  the  organization  of  the  New  Panama 
Canal  Company  t 

Mr.  Drakb.  No,  sir. 

Senator  Morgan.  I  have  it  here  as  an  appendix  to  your  former 
testimony.  The  precise  date  of  the  authority  for  the  organization  is 
not  given  in  the  paper  attached  to  Mr.  Drake's  former  deposition,  but 
I  win  supply  it  to  the  committee  from  other  papers  that  are  here  as 
soon  as  I  can  lay  my  hands  upon  them.  It  was  in  conformity,  bow- 
ever,  to  the  laws  of  July  24,  1867,  and  August  1,  1893.  You  were  in 
oflSoe  in  the  Panama  Railway  Company  at  that  last  date,  August  1, 
1893? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  had  been  for  some  time  before? 

Mr.  Drake.  I  do  not  know  that  I  held  an  official  position.  I  was  a 
director  at  that  time. 

Senator  Morgan.  You  were  a  director! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  As  a  director  you  had  knowledge  of  the  fact  that 
the  New  Panama  Canal  Company  had  become  the  owner  of  the  railix>ad? 

Mr.  Drake.  If  there  was  a  transfer  made  at  that  time — I  do  not 
recM  that  there  was — if  there  was  a  transfer  made  at  that  time  I  must 
have  known  of  it. 

Senator  Morgan.  Do  you  not  remember  as  important  a  fact  as  that 
in  respect  to  the  destiny  of  your  railway — as  important  a  fact  as  Uie 
ownership  of  it  being  transferred  entirely  from  the  old  to  the  new 
company  I 

Mr.  Drake.  I  know  that  at  some  date  the  New  Canal  Company 
came  into  the  possession  of  the  Panama  Railway  Company,  but  I  can 
not  fix  it  in  my  mind,  sir. 

Senator  Morgan.  That  was  the  date  of  the  organization  of  the  new 
company,  was  it  not? 

Mr.  Drake.  1  do  not  know,  sir. 

Senator  Morgan.  Under  the  French  court! 

Mr.  Drake.  I  do  not  know,  sir. 

Senator  Morgan.  1  want  to  call  attention  now  to  one  or  two  pro- 
visions in  this  charter  which  was  granted  by  the  French  company. 
[Reading:] 

^^The  present  corporation  shall  become  owner  of  the  property  and 
rights  hereby  ceded  and  contributed  on  and  from  the  day  when  it  shall 
have  been  finally  constituted ;  except,  however,  what  is  to  be  stated 
hereinafter  in  regard  to  the  Panama  Railroad." 

That  is  in  article  3  of  the  charter,  as  I  call  it,  of  the  New  Panama 
Canal  Company. 

^' These  cessions  and  contributions  are  made  by  Mr.  Grautron  under 
the  following  reservations  and  provisions,  namely:  *' 

I  turn  to  Sie  third  provision  and  read  it: 
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*'The  rights  of  every  nature  on  the  Panama  Railroad  belonging  to 
the  liquidation  and  contributed  bv  Mr.  Grautron  under  section  4  of 
this  article  shall  become  vested  in  the  present  corporation" 

That  is,  the  new  corporation — 

"  From  the  day  of  the  meeting,  the  convening  of  which  is  provided 
for  under  article  75  hereinafter,  without  any  pecuniary  consiaeration. 
but  under  the  resolutorv  proviso  that  the  canal  shall  be  completed 
within  the  time  stipulated  in  the  act  of  concession.  Should  the  canal 
not  be  completed  within  the  said  time,  the  said  rights  would  revert  to 
the  liquidation. 

"  If,  contrary  to  expectation,  the  above-mentioned  meeting  should 
not  make  the  requisite  provisions  for  the  completion  of  the  canal,  or, 
if  the  provisions  made  Iby  the  meeting  could  not  be  carried  out,  the 
said  rights  on  the  railroad  would  remain  the  property  of  the  present 
corporation,  but  the  latter  would  be  held  to  pay  to  the  liquidation  a 
sum  of  20,000,000  of  francs  by  way  of  indemnity,  and  the  share  in 
the  profits  allotted  to  the  liquidation  would  be  one-half  of  the  profits 
of  the  present  corporation,  and  no  amount  shall  be  set  aside  out  of 
such  profits  except  those  provided  for  in  paragraphs  2  and  3  of 
article  51  hereinafter. 

^^In  consequence  the  said  rights  shall  remain  inalienable  in  the  pos- 
session of  the  new  company  until  the  said  sum  of  20,000,000  francs  snail 
have  been  paid,  or  until  the  canal  shall  have  been  entirely  completed." 

Then  I  read  from  article  6: 

'*Art.  6.  The  corporate  stock  is  fixed  at  65,000,000  francs,  divided 
into  650,000  shares  of  100  francs  each. 

*'Out  of  these  650,000  shares,  50,000,  entirely  free  from  any  liabil- 
ity, shall  be  allotted  to  the  Government  of  the  United  States  of  Colom- 
bia in  conformity  to  the  extension  law  of  December  27, 1890,  as  stated 
in  the  foregoing  article. 

^^  As  to  the  remaining  600,000  shares,  they  shall  be  subscribed  to  in 
ca^h. 

"The  corporate  stock  may  be  increased  once  or  from  time  to  time 
by  a  resolution  of  the  regular  general  meeting  and  on  the  motion  of 
the  board,  by  means  of  additional  shares." 

Were  these  provisions  of  the  charter  of  this  new  company  ever 
called  to  the  attention  of  the  board  of  directors  of  the  New  ]ranama 
Railroad  Company  ? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  They  took  no  action  upon  it  at  all? 

Mr.  Drake.  Not  the  slightest. 

Senator  Morgan.  So  that  when  these  changes  took  place  by  trans- 
fers of  this  stock  back  and  forth  between  the  liquidators  of  the  old 
company  and  the  new  company  that  was  all  the  indication  you  had  of 
a  change  of  ownership? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  And  the  company  was  not  called  upon  to  consent 
to  it  in  any  way  at  all? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  You  will  notice  the  provision  here  that  the  rail- 
road was  transferred  to  the  new  company,  and  was  to  be  inalienable  in 
their  hands,  and  that  if  at  the  end  of  tne  period  fixed  for  the  con- 
struction of  the  canal  it  was  not  constructed,  or  if  for  any  other  reason 
the  canal  was  not  constructed,  then  the  New  Panama  Canid  Company 
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had  the  right  to  buy  the  interest  of  the  old  Panama  Canal  Ck>mpany  in 
the  railroad  for  20,000,000  francs,  which  was  about  $6,000,000.  Has 
the  new  company  ever  been  a  party  in  any  way,  within  your  knowl- 
edge, to  any  payment  to  the  nquidator  of  the  old  company  of  that 
20,000,000  francs? 

Mr.  Drake.  I  have  no  knowledge  on  the  subject  at  all,  sir. 

Senator  Morgan.  You  have  no  knowledge  on  the  subject? 

Mr.  Drake.  Mo,  sir. 

Senator  Morgan.  Your  books  do  not  show  any  transaction  of  the 
kind? 

Mr.  Drake.  Not  in  any  way,  sir. 

Senator  Morgan.  So  that  the  New  Panama  Canal  Company,  under 
these  prescribed  regulations,  became  the  absolute  owner  of  the  rail- 
way and  all  of  its  belonging  at  the  time  when  it  was  determined 
between  Colombia  and  the  United  States  and  the  Panama  Railroad 
Company  that  the  property  mieht  be  sold  to  the  United  States,  if  it 
was  sold,  and  when  it  was  sold? 

Mr.  Drake.  You  said  "the  Panama  Railroad  Company.'*  You 
meant  the  Panama  Canal  Company? 

Senator  Morgan.  Yes;  the  Panama  Canal  Company.  Do  you  know 
anything  about  that? 

Mr.  Drake.  Not  at  all,  sir. 

Senator  Morgan.  And  you  were  still  a  director,  during  all  this 
period,  in  the  railway  company? 

Mr.  Drake.  In  the  railroad  company;  yes,  sir.  The  only  knowledge 
that  I  would  have  in  any  way  of  any  effect  of  any  such  negotiations 
would  be  by  the  transfer  or  retransfer  of  the  stock,  which  is  a  matter 
of  record. 

Senator  Morgan.  Yes.  So  that  all  the  stock  that  belonged  to  the 
liquidator,  and  all  of  this  railroad  property  of  every  kind,  aocording 
to  this  provision,  remained  in  the  New  Panama  C&nal  Company  as 
between  it  and  the  old  company.  It  was  made  inalienable,  and 
remained  there.  Now,  if  that  is  so,  have  you  any  conception  of  any 
reason  why  this  stock  that  represented  the  ownership  of  the  company 
was  transferred  back  and  fortn  between  the  old  company  and  the  new? 

Mr.  Drake.  I  have  not,  sir;  I  have  not  the  slightest. 

Senator  Morgan.  You  have  no  knowledge  on  tne  subject? 

Mr.  Drake.  I  have  not  the  slightest  knowledge  on  the  subject 

Senator  Morgan.  And  you  are  a  railroad  director? 

Mr.  Drake.  I  am  a  railroad  director;  yes,  sir. 

Senator  Morgan.  And  have  been  all  the  time? 

Mr.  Drake.  All  the  time,  sir. 

Senator  Morgan.  And  your  company  has  taken  no  action  upon  it 
whatever? 

Mr.  Drake.  Not  the  most  remote.  The  directors  have  seinred  as 
elected  by  the  proxies  of  the  owner  of  the  stock,  and  have  had  control 
of  the  direction  and  operation  of  the  railroad  company,  without  the 
slightest  knowledge  of  the  affairs  of  the  canal  company.  Mr.  Boyard, 
of  course,  was  their  representative. 

Senator  Morgan.  During  the  times  that  these  transactions  were 
taking  place,  and  while  you  were  a  director,  have  you  any  recollection 
of  any  transaction  at  all  in  which  the  demands  or  requests  of  the  old 
Panama  Canal  Company  or  the  New  Panama  Canal  Company,  as  they 
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alternately  held  the  stock,  were  refused  to  be  complied  with  by  your 
board  of  directors! 

Mr.  Drake  (after  a  pause).  I  have  an  indistinct  recollection  of  one 
occasion  when,  the  views  of  the  directors  were  opposed  to  the  views  of 
the  stockholders,  as  expressed  to  us,  but  what  it  was  I  can  not  tell. 

Senator  Morgan.  The  views  of  the  directors  of  the  railroad  were 
opposed  to  the  views  of  the  stockholders? 

Mr.  Drake.  They  were  opposed  to  the  views  of  the  stockholders. 

Senator  Morgan.  One  of  these  companies,  either  the  old  or  the  new, 
being  at  that  time  the  owner  of  the  stock,  or  holding  the  stock? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Do  you  recollect  the  subject  that  that  related  to! 

Mr.  Drake.  I  do  not,  sir.     If  1  did 

Senator  Morgan.  Well,  which  prevailed,  the  directors  or  the  canal 
conapany? 

Mr.  Drake.  I  do  not  recall  that,  sir.  It  was  not  an  important 
matter. 

Senator  Morgan.  It  was  not  an  important  matter! 

Mr.  Drake.  No,  sir;  as  I  remember  it.  In  answering  your  ques- 
tion, I  remember  that  there  was  a  time 

Senator  Morgan.  Mr.  Boyard  during  all  this  time  was  the  repre- 
sentative of  one  company  or  the  other,  whichever  the  ownership  of  the 
stock  happened  to  be  in? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Did  he  hold  consultations  with  the  board  of 
directors? 

Mr.  Drake.  About  railroad  aflfairs! 

Senator  Morgan.  Yes. 

Mr.  Drake.  He  was  a  director  of  the  railroad,  and  participated  in 
their  deliberations. 

Senator  Morgan.  He  was  a  director  of  the  railroad  also! 

Mr.  Drake.  He  was  also  a  director  of  the  railroad. 

Senator  Morgan.  And  therefore  had  full  access  to  all  of  its  meeting 
and  all  of  its  workings? 

Mr.  Drake.  Oh,  yes,  sir;  he  was  a  member  of  the  executive 
committee. 

Senator  Morgan.  He  was  a  member  of  the  executive  committee 
also? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Along  with  Mr.  Cromwell! 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Now,  is  it  not  a  fact  that  Boyard,  in  whatevers 
capacity  he  acted,  whether  as  proxy  for  the  old  canal  company  or  proxy 
for  the  new  canal  company,  hxedthe  policy  of  the  railroad  company? 

Mr.  Drake.  No,  sir. 

Senator  Morgan.  In  what  instance  was  he  denied  that  opportunity 
or  privilege? 

Mr.  Drake.  He  would  be  denied  it  persistently  and  constantly  by 
an  intelligent  board  of  directors.  He  would  communicate  the  views 
of  the  stockholders — he  might  do  that,  if  it  was  necessary  or  advis- 
able for  him  to  do  so;  and  the  directors  would  exercise  their  judgment 
and  decision  in  doing  what  they  thought  best. 


Digitized  by  VjOOQIC 


2950  rNVESTIQATIOK   OF  PANAMA  CANAL  MATTEB8. 

Senator  Moboan.  Can  you  give  an  instance  now,  from  your  recol- 
lection, when  the  railroad  board  of  directors  went  against  Boyaid^s 
request  or  demand} 

Mr.  Drake.  No,  sir;  I  can  not 

Senator  Morgan.  How  do  vou  know  the  fact,  then,  if  you  do  not 
remember  an  instance  in  which  it  occurred? 

Mr.  Drake.  Because  I  know  the  character  of  the  board  and  I  know 
the  character  of  their  delibei*ations. 

Senator  Morgan.  That  is  all  you  know  about  it,  is  it  t 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  You  know  that  the  character  of  the  board  was 
such  that  they  would  resist  anything  that  they  did  not  like  from 
Boyard? 

Mr.  Drake.  Anything  that  seemed  like  dictation;  yes,  sir. 

Senator  Morgan.  But  ^ou  do  not  remember  any  instance  in  which 
Boyard  made  any  suggestion  or  request? 

Mr.  Drake.  No,  sir. 

Senator  Morgan  (continuing).  To  the  board  of  directors,  in  which 
he  was  thwarted? 

Mr.  Drake.  No,  sir.  ^ 

Senator  Morgan.  This  railroad  company  and  railroad  property  was 
practically  in  th^  ownership  of  the  canal  companies,  whether  it  was- 
ijautron  as  the  liquidator  of  the  old  company,  or  whether  it  was  the 
president  or  the  managing  agent,  or  whoever  he  might  be,  of  the  new 
company? 

Mr.  Drake.  Yes,  sir,  if  they  owned  the  stock;  as  owners  of  the 
stock — whichever  one  of  them  was  the  owner  of  the  stock. 

Senator  Morgan.  That  sixty-eight  thousand  and  odd  shares  con- 
trolled the  destiny  and  the  operations  of  the  railway  company  ? 

Mr.  Drake.  B^  the  selection  and  election  of  the  board  of  directors; 
yes,  sir.  By  voting  their  stock  they  would  elect  the  board  of  direct- 
ors, and  so  have  representative  directors  in  the  stock  control,  exactly 
as  the  position  is  to-day. 

Senator  Morgan.  Did  you  not  consider  yourself,  as  one  of  the 
directors  of  that  railroad,  as  being  a  director  of  a  property  that  was 
owned,  according  to  the  transfers  of  stock,  either  by  Grautron  as  liqui- 
dator, or  by  the  r^ew  Panama  Canal  Company,  whichever  it  might  be? 

Mr.  Drake.  Yes^  sir. 

Senator  Morgan.  And  was  not  the  request  of  Mr.  Gautron  or  his 
demand  upon  the  railway  company  equivalent  to  that  of  a  stockholder 
in  a  meeting? 

Mr.  Drake.  Not  except  at  a  stockholders'  meeting,  sir,  when  a 
stockholder  holding  one  share  is  all-powerful.  Once  the  board  of 
directors  was  elected  the  control  of  the  operation  of  the  railroad  was 
vested  in  that  board. 

Senator  Morgan.  If  such  a  man  as  Gautron,  who  appears,  accord- 
ing to  your  statement,  to  have  owned  one  share  for  the  purpose  of 
qualifying  himself  personally  to  be  a  director  in  that  company,  at  the 
same  time  received  a  mandate  from  a  stockholder  that  owned  sixty- 
eight  thousand  and  odd  shares  out  of  70,000,  would  he  regard  the  man- 
date of  the  ownership  of  the  railroad  to  that  excessive  extent  over  his 
holding  as  being  equivalent  to  the  mandate  of  a  stockholders'  meeting? 

Mr.  Drake.  If  a  man  were  elected  by  such  a  majority  he  would 
undoubtedly  \>e  a  representative  director.    He  would  be  an  independent 
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director,  and  if  he  could  not  fall  in  with  the  policy  of  the  majority 
owners  it  would  be  obligatory  upon  him,  I  should  think,  to  resign. 

Senator  Morgan.  He  would  have  to  resign? 

Mr.  Drake.  Yes,  sir. 

Senator  Morgan.  Boyard  never  intimated  that  he  intended  to  resign, 
did  he? 

Mr.  Drake.  Oh,  no,  sir. 

Senator  Morgan.  He  did  not  resign? 

Mr.  Drake.  He  did  not  resign.  1  never  have  owned  but  one  share 
in  the  stock,  and  have  always  been  a  representative  director,  as  I  am 
to-day,  of  the  United  States  Government  in  the  property. 

Senator  Morgan.  Yes;  but  you  do  not  have  any  connection  with 
the  Panama  Canal  Company  ? 

Mr.  Drake.  I  ownea  one  share  then,  sir,  and  I  do  now;  I  have 
always  owned  my  stock. 

Senator  Morgan.  In  the  Panama  Canal  Company  ? 

Mr.  Drake.  Not  in  the  Panama  Canal  Company:  no,  sir.  I  never 
had  anything  to  do  with  that     I  never  met  any  of  tne  canal  people. 

Senator  Morgan.  Was  Mr.  Cromwell  the  nolder  of  any  stock  in 
the  Panama  Canal  Company,  either  the  new  or  the  old,  so  lar  as  you 
knew? 

Mr.  Drake.  No,  sirj  not  that  I  know  of. 

Senator  Morgan.  I  intended,  Mr.  Drake,  to  examine  you  on  various 
other  points  in  this  matter;  but  vou  have  given  some  statements  about 
it  in  your  former  deposition,  and  I  believe  I  will  stand  on  them  rather 
than  to  detain  you,  as  I  understand  that  you  have  some  family  reasons 
for  desiring  to  be  absent. 

Mr.  Drake.  I  do  not  seek  to  hurry  the  action  of  the  committee  at 
all,  gentlemen.  I  onlv  wanted  to  get  some  idea  of  when  the  committee 
would  be  through  with  me,  so  that  I  might  let  the  people  in  New  York 
know  when  I  was  coming.  It  is  important  that  1  should  be  there 
to-day;  but  I  am  here,  and  I  will  stay  here  as  long  as  the  committee 
desires. 

Senator  Morgan.  I  understood  from  the  chairman  that  you  had 
some  personal  family  reasons  for  wanting  to  return. 

Mr.  Drake.  My  wife  is  very  ill,  and  was  when  I  came. 

Senator  Morgan.  That  is  what  I  understood,  and  that  is  the  reason 
I  said  I  would  not  continue  the  examination  in  reference  to  some  mat- 
ters I  desired  to  examine  you  about,  because  I  thought  that  perhaps 
they  were  explained,  if  not  sufficiently,  at  any  rate  to  a  certain  extent 
in  your  former  deposition. 

Mr.  Drake.  1  thank  you  extremely  for  your  courtesy. 

(Mr.  Drake  left  with  the  clerk  of  the  committee  the  reports  of  the 
Panama  Railroad  Company  for  the  years  1896  to  1905,  both  inclusive.) 

(The  committee  thereupon  adjourned  until  to-morrow,  Thursday. 
April  26,  1906,  at  10.30  o'clock  a.  m.) 

(The  papers  referred  to  by  Senator  Morgan  during  the  foregoing 
examination,  and  which  are  printed  by  direction  of  the  committee, 
are  as  follows:) 

Department  of  State, 

Washington^  May  16^  190i. 

Sir:  I  have  the  honor  to  inclose  copies  of  letters  from  the  Colombian 
minister,  dated  the  31st  of  March  and  the  18th  and  23d  of  April,  accom- 
panied by  the  letter  of  exposition  and  the  letter  of  W Uuam^Nelso 
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Cromwell,  both  dkted  the  Slst  of  March,  referred  to  in  the  ministei's 
letter  of  that  date;  and  also  a  memorandum  of  a  conyention  which  the 
Government  of  Odlombia  is  ready  to  sigi  with  that  of  the  United 
States  of  America,  respecting  the  completion,  maintenance,  control, 
and  protection  of  an  interoceanic  canal  over  the  Isthmus  of  Panama. 

I  also  inclose  a  copy  of  a  letter  which  I  addressed  to  the  minister  of 
Colombia  on  the  21st  of  April,  announcing  that  I  am  directed  by  the 
President  to  inform  him  that  I  shall  be  retdy  to  sign  with  him  the  pro- 
posed convention  as  soon  as  the  Congress  of  the  United  States  soall 
have  authorized  the  President  to  enter  into  such  an  arrangement  and 
the  law  officers  of  this  Government  shall  have  decided  upon  the  ques- 
tion of  the  title  which  the  New  Panama  Canal  Company  is  able  to  give 
of  all  the  properties  and  rights  claimed  by  it  and  pertaming  to  a  canal 
across  the  Istnmus  and  covered  by  the  pending  proposal.  I  inclose 
also  a  project  of  a  treatv  presented  to  me  this  day  by  the  minister  of 
Nicaragua  in  behalf  of  his  Government  I  have  not  yet  received  a 
definite  proposition  from  the  Government  of  Costa  Rica,  but  am 
informed  by  the  Costa  Uican  minister  that  his  Government  is  ready  to 
enter  into  satisfactory  arrangement  with  that  of  the  United  States  on 
the  basis  of  the  protocol  of  December  1^  1900;  but  that,  as  set  forth 
in  the  recent  message  of  President  Iglesias,  an  extract  from  which  I 
inclose,  it  will  be  necessary  that  the  Government  of  Costa  Rica  should, 
before  entering  into  positive  negotiations  with  that  of  the  United 
States  of  America,  adopt  a  constitutional  amendment  authorizing  the 
necessary  concessions  for  the  construction  of  an  interoceanic  canal,  or 
to  have  the  matter  referred  to  public  opinion  in  some  other  way  by 
callinga  constituent  assembly  for  the  purpose.  I  am  assured  by  Uie 
Costa  Kiean  Government  that  these  steps  will  be  taken  as  soon  as  Hie 
Congress  of  the  United  States  shall  decide  the  question  of  the  route 
of  the  canal. 

I  also  inclose,  in  accordance  with  the  request  of  the  Nicaraguan 
minister,  a  copy  of  the  protocol  entered  into  between  this  Grovemment 
and  those  of  Nicaragua  and  Costa  Rica  December  1, 1900. 

1  have  the  honor  to  submit  all  these  documents  to  your  comjnittee, 
with  the  hope  that  this  definite  infoimation  as  to  the  purposes  and 
intentions  oi  the  Nicaraguan,  Colombian,  and  Costa  Rican  Govern- 
ments may  be  of  service  to  you  in  determining  the  question  of  the 
route  of  the  proposed  interoceanic  canal. 

In  view  of  the  great  interests  involved,  the  President  wishes  me  to 
express  to  you  and  to  the  committee  of  which  you  are  chairman  his  ear- 
nest hope  that  there  may  be  as  little  delay  as  possible  in  the  legislation 
which  will  authorize  the  beginning  of  this  work,  which  he  regards  as 
80  important  and  so  beneficient  to  this  country  and  the  world. 
1  am,  sir,  very  truly,  your  obedient  servant, 

John  Hat. 

Hon.  William  P.  Hepburn, 

Chairman  Committee  on  Jnterstate  and  Foreign  Oomm^eroey 

JSonse  of  RepresentaUves. 
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Legacion  db  Colombia, 
Washington,  D.  C,  March  81, 1902. 
lion.  John  Hat, 

Secretary  of  State  of  the  United  States: 
I  have  the  honor  to  hand  your  excellency  the  proposal  of  the  Republic 
of  Colombia  for  a  concessionarv  convention  or  treaty  between  the 
Republic  of  Colombia  and  the  united  States  of  America  respecting 
the  completion,  maintenance,  operation,  control,  and  protection  of  the 
interoceanic  canal  over  the  Isthmus  of  Panama. 

I  soon  shall  hand  you  a  letter  of  exposition,  and  also  have  requested 
Mr.  William  Nelson  Cromwell,  general  counsel  of  the  New  Panama 
Canal  Company,  to  present  you  a  statement  which  I  have  approved. 

Please  accept  these  additional  communications  in  connection  with 
the  proposed  treatv. 

I  avail  myself  of  this  opportunity  to  renew  to  your  excellency  the 
assurance  of  my  high  consideration. 

Jos6  Vicente  Conoha. 


[Translation.] 

Legation  of  Colombia, 
Washington,  D.  G.,  March  31, 1902. 
Hon.  John  Hat, 

Secretary  of  State  of  the  United  States: 

The  undersigned  envoy  extraordinary  and  minister  plenipotentiary 
of  the  Republic  of  Colombia  has  the  honor  to  supplement  the  note 
which  he  had  the  honor  to  hand  to  the  honorable  Secretary  of  State, 
together  with  the  memorandum  setting  forth  the  bases  of  a  treaty 
between  Colombia  and  the  United  States  for  the  purpose  of  securing 
the  authorization  of  Colombia  for  the  New  Panama  Canal  Company 
to  transfer  its  rights  and  privileges  to  the  American  Government  and 
of  regulating  the  relations  between  the  contracting  parties  in  respect 
of  this  entei*prise. 

The  bases  nave  been  formulated  after  a  serious  and  mature  consid- 
eration of  those  which  were  submitted  to  the  legation  on  the  subject 
by  the  president  of  the  Isthmian  Canal  Commission,  which  had  been 
instrusted  by  the  honorable  Secretary  of  State  with  the  discussion  of 
the  question.  The  intent  of  these  bases  has  been  to  condense  the  most 
liberal  terms  that  could  be  granted  by  Colombia  in  the  matter. 

The  Republic  that  I  represent  realizes  the  importance  of  the  con- 
templated interoceanic  waterway  for  the  civilization  and  progress  of 
the  world,  and  since  nature  has  placed  the  shortest  and  most  expedi- 
tious route  within  the  territory  of  the  Republic,  Colombia  widely  and 
generously  opens  her  doors  so  that  the  grand  work  may  be  actSeved 
within  the  shortest  possible  time. 

If  the  people  of  the  United  States  evince  an  earnest  desire  that  their 
Government  apply  its  energies  and  treasure  to  the  completion  of  the 
canal,  Colombia  not  only  will  not  place  any  obstacle  whatever  in  the 
way  of  such  a  purpose  or  keep  her  concessions  within  the  bounds  of 
those  previously  conceded  to  private  enterprise,  but  will  enlarge  those 
concessions  to  such  an  extent  as  to  renounce  a  demand  for  the  owner- 
ship after  the  lapse  of  a  number  of  years  of  operation,  as  stipulated  in 


2954  INVESTIGATION   OP   PANAMA   CANAL   MATTERS. 

the  French  company's  contract;  she  will  grant  the  use  of  a  much  more 
extensive  zone  than  that  originally  conceded  for  the  execution  of  the 
work;  extend  facilities  in  all  the  ports  of  the  Republic  for  cooperation 
in  the  work  of  the  enterprise,  relinquish  her  proprietary  and  usu- 
fructuary rights  in  the  Panama  Railway,  and  lastly,  foregoes  a  fixed 
participation  in  the  proceeds  of  the  canal,  confining  her  demands  to  a 
fee  or  annuity  for  the  price  of  the  zone,  the  revenues  of  the  railwav, 
and  the  heavier  expenses  put  upon  the  public  administration  in  the 
Isthmus  bv  the  increase  oi  population  and  the  trafiSc  consequent  to  the 
work  on  the  canal  itaelf . 

Thus  does  Colombia  give  fresh  evidence  of  her  long  standing  and 
cordial  sentiments  of  friendship  toward  the  United  States  and  evinces 
in  a  clear  and  sincere  manner  the  gratification  with  which  she  will 
receive  the  industrious  and  intelligent  citizens  of  your  Republic  in  her 
territory. 

Colombia  has  no  lust  of  unjust  gain  through  the  construction  of  the 
canal  in  her  territory,  and  a  final  convention  on  this  subject  will  not 
be  hampered  by  pecuniary  considerations.  Her  pride  in  the  matter 
is  bent  on  having  the  neutral  waterway  between  the  two  oceans,  tiiat 
ideal  of  universal  peace  and  progress,  h!ecome  a  reality  on  her  territory 
and  under  the  protection  of  ner  sovereignty.  The  compensations 
asked  by  Colombia  have  special  importance  only  in  that  they  will 
imply  a  practical  and  constant  recognition  of  her  sovereignty. 

The  undersigned  has  no  doubt  that  the  mere  perusal  of  the  mem- 
orandum will  bring  forward  the  justice  and  equity  of  the  propositions 
which,  if  accepted,  would  be  perfected  in  the  same  spirit 

The  undersigned  embraces  this  opportunity  to  reiterate  to  the  hon- 
orable Secretary  the  assurances  of  nis  highest  and  most  distinguished 
consideration. 

Jose  Vicentb  Concha. 


SuLLTVAN  &  Cromwell, 
New  York,  March  31^  190S. 

Sir:  In  connection  with  the  presentation  by  Senor  Jose  Vicente 
Concha,  minister  plenipotentiary  and  envoy  extraordinary  from  the 
Republic  of  Colombia,  of  a  proposed  concessionary  convention  or  treaty 
between  the  United  States  and  Colombia,  to  further  the  completion, 
operation,  control,  and  protection  of  the  ranama  Canal  by  the  United 
States,  I  have  been  requested  by  the  minister,  in  view  of  my  relation 
to  the  subject  as  general  counsel  of  the  Panama  Canal  Company,  and 
of  my  knowledge  of  the  minister's  views  derived  from  our  daily  con- 
ferences in  the  preparation  of  the  treaty,  to  submit  the  following 
reflections: 

Colombia  welcomes  the  United  States  to  its  territory,  and  will  facili- 
tate in  every  way  reasonable  within  its  power  the  consummation  of 
the  desires  and  needs  of  the  United  States  for  the  completion,  opera- 
tion, maintenance,  control  and  protection  of  the  interoceanic  canal 
across  its  domain,  subject,  of  course,  to  the  sovereignty  of  Colombia, 
and  a  reasonable  and  just  convention  between  the  two  nations. 

Colombia  views  with  admiration,  as  does  the  rest  of  the  world,  the 
splendid  magnanimity,  the  far-seeing  statemauship,  the  virile  and 
comprehensive  pjolicy  which  moves  this  people  to  constnict  the  greate'^t 
undertaking  which  ever  has  engaged  the  attention, ql^m^nkind^^ot  for 
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its  own  benefit  alone,  nor  with  selfish  preference  to  its  own  commerce, 
but  for  the  common  benefit,  upon  equal  terms  and  under  universal 
neutrality  in  times  of  peace  for  all  the  peoples  of  the  earth. 

History  does  not  furnish  another  instance  of  such  national  gener- 
osity, patriotism,  and  wisdom. 

This  could  not  but  call  out  from  Colombia  the  warmest  response; 
and  that  nation  takes  pride  in  associating  herself  with  an  affair  con- 
ducted upon  such  an  elevated  plane  of  national  and  international  duty 
and  concern. 

The  Isthmian  Canal  Commission,  a.most  distinguished  and  able  body, 
selected  with  such  care  bv  President  McKinley  to  consider  all  possible 
isthmian  canal  routes  and  to  determine  which  of  them  it  is  most  to  the 
interest  of  the  United  States  to  acquire,  has  reported  unanimously 
that  the  Panama  route  is  the  most  practicable  and  feasible  route  for 
an  isthmian  canal  to  be  under  the  control,  management,  and  owner- 
ship of  the  United  States.  Therefore  the  solution  of  the  problem 
only  involves  two  other  conditions: 

1.  The  sale  by  the  New  Panama  Canal  Company  to  the  United  States 
of  the  concession,  property,  and  rights  of  the  canal,  with  the  shares 
of  the  Panama  Railroad  Company. 

2.  A  new  concessionary  convention  or  treaty  with  Colombia. 

3.  The  first  of  these  two  conditions  already  has  been  made  easy  of 
fulfillment  in  the  formal  acceptance  by  the  New  Panama  Canal  Com- 
mission of  the  valuation  fixed  by  the  Isthmian  Canal  Commission — 
$40,000,000 — and  by  its  duly  authorized  proposal  to  the  United  States 
for  a  sale  of  the  property  at  that  price  (subject,  of  course,  to  a  satis- 
factory convention  being  arrived  at  between  the  United  States  and 
Colombia). 

The  sole  remaining  condition,  then,  is  the  determination  of  the  con- 
cessionary and  treaty  relations  of  the  United  States  to  a  zone  of  terri- 
tory across  the  Isthmus  of  Panama  necessary  for  the  consummation  of 
the  undertaking. 

There  has  not  been  a  moment  in  which  Colombia  has  not  entertained 
the  keenest  desire  to  further  the  designs  of  the  United  States,  and  this 
sentiment  has  prevailed  under  each  succ>eeding  administration  in  Colom- 
bia and  alike  in  both  of  the  great  national  parties  who  alternately  have 
ruled  in  that  country. 

This  sentiment  is  neither  new  born  nor  inspired  by  hope  of  pecun- 
iary ^in.  The  two  nations  are  old  friends,  and  this  feeling  assumed 
practical  form  in  1846,  when  the  treaty  of  tnat  year  was  made,  which 
expressly  provided  for  the  construction  of  this  canal;  in  furtherance 
of  which  Colombia  guaranteed  to  the  United  States  the  free  transit  of 
the  Isthmus,  and  granted  extraordinary  concessions  to  the  people  and 
commerce  of  the  United  States,  upon  terms  of  perfect  equality  with 
its  own  citizens,  while  the  United  States,  in  turn,  guaranteed  the 
neutrality  of  the  Isthmus  and  of  the  canal  to  be  constructed  upon  it, 
as  well  as  the  sovereignty  of  Colombia  over  that  territory. 

It  is  a  significant  fact  that  this  treaty  of  1846-1848,  assuring  to  the 
United  States  especial  rights  and  privileges  upon  the  Isthmus  of 
Panama  in  connection  with  any  interoceiinic  canal  or  railroad  across 
the  Isthmus  of  Panama,  antedates  the  Clayton-Bulwer  treaty.  The 
treaty  of  1846-1848  is  in  full  force,  as  it  has  continued  to  be  without 
change  from  the  date  of  its  execution. 

Digitized  by  VjOOQIC 


2956  INVESTIGATION   OP   PANAMA   CANAI.  MATTEB8. 

Colombia  has  never  made  a  treats  with  any  otLar  nation  upon  the 
subject  of  an  isthmian  canal^  altou^b  it  was  at  liberty  to  do  so. 

Ihese  treaty  ties  cementing  their  joint  design  for  the  construction 
of  a  new  highway  for  the  world  have  held  the  two  nations  together 
in  common  mterests  and  unbroken  friendship  for  more  than  half  a 
century. 

By  granting  the  concessions  now  owned  by  the  New  Panama  Canal 
Company,  and  by  furthering  the  construction  of  the  canal  to  its  pres- 
ent advanced  stage  of  completion  by  the  old  and  new  Panama  Canal 
companies,  Colombia  initiated  the  great  work  which  now,  happily,  the 
United  States  may  consummate. 

While  the  minister  of  Colombia  was  in  Washington  for  more  than  a 
year  waiting  for  the  moment  when  the  subject  could  be  seriously  and 
attentively  discussed,  it  is  only  since  January  4,  1902,  that  anything 
could  be  definitely  said  or  done,  since  then,  and  then  only,  was  a  defi- 
nite proposal  of  sale  made  by  the  canal  company.  Immediately  there- 
upon, however,  the  Government  of  Colombia,  requiring  the  service  of 
its  then  minister  in  other  important  fields,  designated  its  minister  of 
war,  Sefior  Concha,  as  minister  plenipotentiary  and  envoy  extraordi- 
nary, to  come  at  once  from  Bogota  to  Washington,  charged  with  its 
ripest  views  and  amplest  instructions,  to  confer  with  the  Executive 
authorities  of  the  (J  nited  States,  and,  after  exchange  of  information  and 
opinions,  to  reach  a  satisfactory  convention. 

Minister  Concha  has  devoted  himself,  since  his  arrival  a  few  weeks 
ago,  absorbinglj^  to  this  task  and  is  prepared  to  reach  a  conclusion 
with  the  Executive  oflicers  of  the  Government. 

He  is  fully  empowered  to  negotiate  and  sign  a  treaty,  subject  onlv 
to  the  ratification  of  the  Colombian  Congress,  as  in  like  cases  with  all 
nations. 

But  Colombia  is  in  the  dark  as  to  the  precise  desires  and  needs  of 
the  United  States  upon  the  subject,  and  Minister  Concha  can  not,  of 
course,  anticipate  in  his  first  statement  all  the  reasonable  requirements 
of  this  Government.  He  wishes,  however,  to  manifest  in  the  most 
hearty  manner  the  desire  of  his  Government  to  facilitate  the  purposes 
of  the  United  States,  and  this  disposition  is  manifested  by  the  compre- 
hensive convention  which  he  has  this  day  submitted  to  you,  but  not 
as  an  ultimatum.  The  establishment  of  a  canal  convention  involves, 
as  you  are  so  well  aware,  besides  the  utilization  of  a  canal  zone  for 
tlie  construction,  operation,  maintenance,  control,  and  protection  of  a 
canal,  railroad,  ana  auxiliary  works,  as  well  as  a  grant  renewable  per- 

f)etually  and  a  consent  to  the  sale  by  the  New  Panama  Canal  Company 
all  of  which  Colombia  concedes  in  the  convention  submitted),  but  also 
numerous  other  grave  questions  relating  to  judicial  procedure,  punish- 
ment of  crimes,  the  capture  of  criminals,  sanitary  and  police  regula- 
tions of  Panama  and  Colon,  proper  regard  to  the  vested  interests  upon 
the  Isthmus,  exemption  of  the  United  States  from  all  forms  of  taxes, 
port  charges,  or  other  dues,  etc.  Quite  aside  from  pecuniary  matters, 
these  are  subjects  which  onl^can  be  examined  and  negotiatc^l  directly 
with  you  in  person  and  are  impossible  of  negotiation  with  the  Houses 
of  Congress. 

Permit  me  to  call  attention  to  the  fucts  that  a  canal  convention  in 
respect  of  the  Isthmus  of  Panama  necessarily  involves  considerations 
which  do  not  relate  to  a  section  where  there  is  but  a  wilderness,  unin- 
habited  by  man,  and  producing  no  income  to  the  nation.    The  oonven- 
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tioD  respecting  the  Panama  route  covers  a  zone  which  has  been  the 
pathway  of  commerce  across  the  continent  for  four  hundred  years, 
with  important  cities  at  its  termini,  with  villages  along  the  route,  with 
a  settlea  population,  with  considerable  property,  ana  with  important 
vested  interests  to  be  taken  into  consideration. 

All  this  represents  an  increment  of  value  in  civilizing  influences,  in 
means  of  protection,  in  expenditures  of  national  funds  for  improve- 
ment and  development,  as  well  as  in  certitude  of  engineering  plans,  of 
all  which  the  United  States  now  may  derive  the  benefit. 

It  would  be  neither  in  order  nor  fitting  for  the  canal  company  or 
myself  to  express  any  views,  one  way  or  the  other^  upon  any  of  the 

Erovisions  of  the  proposed  treaty,  and  our  reserve  m  that  regard  will 
e  noted.  However,  I  beg  to  refer,  by  special  request  of  the  minis- 
ter, to  Article  XXV  of  his  proposed  treaty,  and  which  article  relates 
to  the  pecuniary  terms.  Colombia  is  prepared  to  discuss,  negotiate, 
and  decide  ujpon  the  precise  sum  or  sums  which  may  be  reasonable  for 
the  United  States  to  pay  and  for  Colombia  to  ask;  but  as  the  subject 
is  in  the  hands  of  Congress,  and  it  seems  impracticable  at  the  moment 
to  secure  a  definite  expression  of  the  views  of  the  United  States  upon 
the  subject,  Colombia  manifests  its  good  faith  and  reasonableness  by 
proposing  that  the  annuity  shall  be  only  such  sum  as  mutually  may  m 
agreed  upon  between  the  nations,  or,  failing  in  such  agreement,  such 
fair  and  reasonable  amount  as  may  be  determined  by  a  high  commis- 
sion presided  over  by  the  president  of  the  International  Peace  Tribunal 
of  The  Hague,  the  remaining  members  bein^  nominated  in  equal  num- 
ber by  the  two  nations.  Such  annuity  would  only  be  fixed  once  in  a 
hundred  ^ears. 

The  national  requirements  of  Colombia  make  a  payment  of  $7,000,000 
desirable,  and  you  will  note  the  provisions  on  that  head;  but  I  also 
ask  you  to  note  that  Colombia  waives  the  annuity  for  the  first  fourteen 
years.  This  method  insures  to  the  United  States  the  concessionary 
rights  which  it  requires  and  which  can  not  be  affected  or  interrupted 
bv  any  difference  or  delay  respecting  the  ascertainment  of  the  annuity. 
Tlie  United  States  is  only  required  to  pay  such  sum  as  it  may  agree 
upon,  or  as  so  may  be  determined  to  be  lair  and  reasonable.  Colombia 
does  not  ask  more  than  what  may  be  determined  to  be  fair  and  reason- 
able, and  surely  the  United  States  does  not  wish  to  do  less  than  that. 
I  have  the  honor  to  be,  Mr.  Secretary, 
Your  obedient  servant, 

Wm.  Nelson  Ckomwbll, 
Oefieral  Cotmsd^  New  Panama  Canal  Company. 

Hon.  John  Hat, 

Secretary  of  State^  Waehmgton^  D.  O. 


Legaoion  de  Colombia, 
Washington,  D.  ft,  April  18,  1909. 
Sib:  Confirming  the  conclusions  reached  as  the  result  of  the  confer- 
ence held  between  yourself  and  Mr.  Cromwell,  and  adopting,  as  far  as 
practicable,  your  valuable  suggestions,  I  beg  leave  to  hand  you  the 
concessionary  convention  or  treaty  (in  Spanish  and  in  English)  embody- 
ing the  amendments  agreed  upon  in  the  conference  referred  to. 
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My  previous  communication,  of  March  81, 1902,  proposing  the  con- 
cessionary convention  or  treaty  in  behalf  of  my  Government,  and  the 
expository  communications  of  myself  and  Mr.  Cromwell  under  the 
same  date,  apply  equally  to  the  inclosures. 

Awaiting  the  pleasure  of  your  excellency,  I  have  the  honor  to  renew 
the  assurances  of  my  high  consideration. 

J.  V.  Concha. 
Hon.  John  Hat, 

Secretary  of  State  of  the  United  States^ 

Department  of  State. 


Memorandum  of  points  to  he  embodied  in  a  convention  hetween  the 
Republic  of  Coiomhia  and  the  Unit^  States  of  Am,ericafor  the  con- 
struction of  an  interoceanic  canal  hy  the  Panama  route  and  the 
management  of  the  railroad  over  said  Isthmus^  in  furtherance  of 
artide  36  of  the  treaty  of  IS^B-lSIiS  existing  between  said  stations. 

[Presented  by  the  enyoy  extnordinary  and  minister  plenipotentiary  of  the  R^ublio  of  Oolombia.] 

Article  I. 

The  Government  of  Colombia  authorizes  the  New  Panama  Canal 
Company  to  sell  and  transfer  to  the  United  States  its  rights,  privilc^pes, 
properties,  and  concessions,  as  well  as  the  Panama  Kailro«ul  ana  all 
the  shares  or  part  of  the  shares  of  that  company,  with  the  exception  of 
the  public  lands  situated  outside  of  the  Zone  hereinafter  specified,  now 
corresponding  to  the  concessions  to  both  said  enterprises,  which  pub- 
lic lands  shallrevert  to  the  Republic  of  Colombia. 

But  it  is  understood  that  Colombia  reserves  all  its  rights  to  the 
special  shares  in  the  capital  of  the  New  Panama  Canal  Company  to 
which  reference  is  made  in  Article  IV  of  the  contract  of  December  10, 
1890,  which  shares  shall  be  paid  their  full  nominal  value  at  least 

The  railroad  company  (and  the  United  States  as  owner  of  the  enter- 
prise) shall  be  fi*ee  from  the  obligations  imposed  by  the  railrcMui 
concession,  excepting  as  to  the  payment  at  maturity  by  the  railroad 
company  of  the  outstanding  bonds  issued  by  said  railroad  company. 

Abtiolb  IL 

The  United  States  shall  have  the  exclusive  right  to  excavate,  con- 
struct, maintain,  operate,  control,  and  protect  a  maritime  canal  from 
the  Atlantic  to  the  Pacific  Ocean,  to  and  across  the  territory  of  Colom- 
bia, such  canal  to  be  of  sufficient  depth  and  capacity  for  vessels  of  the 
largest  tonnage  and  greatest  draft  now  engaged  in  commerce,  and  also 
the  same  rights  for  tne  construction,  maintenance,  operation,  control, 
and  protection  of  railway,  telegraph  and  telephone  lines,  canals,  dikes, 
dams,  reservoirs,  and  such  other  auxiliary  works  as  may  be  necessary 
and  convenient  for  the  construction,  maintenance,  protection,  and 
operation  of  the  canal.  ~  « 

Article  111.  • 

To  enable  the  United  States  to  exercise  the  rights  and  privileges 
CTanted  by  the  foregoing  articles,  the  Republic  of  Colombia  grants  to 
that  Government  the  use  of  a  zone  of  territory  aloncf  the  r«ute  of  the 
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canal  to  be  opened  5  kilometers  in  width  on  either  side  thereof,  meas- 
ured from  its  center  line,  excluding  the  cities  of  Panama  and  Colon. 
So  far  as  necessary  for  the  construction,  maintenance,  and  operation 
of  the  canal,  the  United  States  shall  have  the  use  and  occupation  of  the 

froup  of  small  islands  in  the  Bay  of  Panama,  named  Perico«  Naos,  and 
lamenco^  together  with  10  fathoms  of  water  in  the  Bay  of  Limon  in 
extension  of  the  canal;  but  the  same  shall  not  be  construed  as  being 
within  the  zone  herein  defined  nor  governed  by  the  special  provisions 
applicable  to  the  zone.  This  concession  shall  be  for  the  term  of  one 
hundred  years,  renewable  at  the  option  of  the  United  States  for  periods 
of  similar  durations  and  subject  to  the  payment  of  the  amount  nerein- 
after  expressed. 

This  grant  shall  in  no  manner  invalidate  the  titles  of  rights  of  pri- 
vate landholders  in  the  said  zone  of  territory,  nor  shall  it  interfere  with 
the  rights  of  way  over  the  public  roads  of  the  department. 

All  the  stipulations  contained  in  article  36  of  the  treaty  of  1846-1848 
between  the  contracting  parties  shall  continue  and  apply  in  full  force 
to  the  cities  of  Panama  and  Colon  and  to  the  accessory  community 
lands  within  the  said  zone,  and  the  territory  thereon  shall  be  neutml 
territory,  and  the  United  States  shall  continue  to  guarantee  the  neu- 
trality thereof  and  the  sovereignty  of  Colombia  thereoyer  in  conformity 
with  the  above-mentioned  article  35  of  said  treaty. 

In  furtherance  of  this  provision  there  shall  be  created  a  joint  com- 
mission by  the  Goyernments  of  Colombia  and  the  United  States  that 
shall  establish  and  enforce  sanitary  and  police  regulations. 

Article  IV. 

The  rights  and  priyileges  granted  to  the  United  States  by  the  terms 
of  this  convention  shall  not  affect  the  soyereignty  of  the  feepublic  of 
Colombia  over  the  territory  within  whose  boundaries  such  rights  and 
privileges  are  to  be  exercised. 

The  United  States  freely  acknowledges  and  recognizes  this  sover- 
eignty and  disayows  any  intention  to  impair  it  in  any  way  whatever 
or  to  increase  its  territory  at  the  expense  of  Colombia  or  or  any  of  the 
sister  republics  in  Central  or  South  America,  but,  on  the  contrary,  it 
desires  to  strengthen  the  power  of  the  republics  on  this  continent  and 
to  promote,  develop,  and  maintain  their  prosperity  and  independence. 

Article  V. 

The  Republic  of  Colombia  authorizes  the  United  States  to  construct 
and  maintain  at  each  entrance  and  terminus  of  the  proposed  canal  a 
port  for  vessels  using  the  same,  with  suitable  light-houses  and  other 
aids  to  navi^tion,  and  the  United  States  is  authorized  to  use  and 
occupy,  within  the  limits  of  the  Zone  fixed  by  this  convention,  such 
parts  of  the  coast  line  and  of  the  lands  and  islands  adjacent  thereto  as 
are  necessary  for  this  purpose,  including  the  construction  and  main- 
tenance of  breakwaters,  dikes,  jetties,  embankments,  coaling  stations, 
docks,  and  other  appropriate  works.  And  the  United  States  under- 
takes the  construction  and  maintenance  of  such  works  and  will  bear  all 
the  expense  thereof.  The  ports  when  established  shall  be  declared 
free,  and  their  demarcations  shall  be  clearly  and  definitely  defined. 

To  ^ve  effect  to  this  article  the  United  States  will  give  special 
attention  and  care  to  the  maintenance  of  works  for  drainage,  sanitary, 
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and  healthful  purposes  along  the  line  of  the  canal  and  its  dependencies, 
in  order  to  prevent  the  invasion  of  epidemics  or  of  securing  their 

Erompt  suppression  should  they  appear.  With  this  end  in  view  the 
United  States  will  orc^anize  hospitals  along  the  line  of  the  canal,  and 
will  suitably  supply  we  towns  of  Panama  and  Colon  with  the  neces- 
sary aqueducts  and  drainage  works,  in  order  to  prevent  their  becom- 
ing centers  of  infection  on  account  of  their  proximity  to  the  canal. 

The  Government  of  Colombia  will  secure  the  possession  of  the  land 
that  m%y  be  required  in  the  towns  of  Panama  and  Colon  to  effect  the 
improvements  above  referred  to,  and  the  Government  of  the  United 
States  shall  be  authorized  to  imnose  and  collect  equitable  water  rates, 
previously  agreed  upon  with  the  Government  of  Colombia,  during 
fifty  years  for  the  service  rendered;  but  on  the  expiration  of  said  term 
the  use  of  the  water  shall  be  free  for  the  inhabitants  of  Panama  and 
Colon,  except  to  the  extent  that  may  be  necessary  for  the  maintenance 
of  saia  aqucniucts. 

Article  VI. 

The  Republic  of  Colombia  agrees  that  it  will  not  cede  or  lease  to 
any  foreign  govewiment  any  of  its  islands  or  harbors  within  or  adja- 
cent to  the  Bay  of  Panama;  nor  on  the  Atlantic  coast  of  Colombia, 
between  the  Atrato  River  and  the  western  boundary  of  the  Department 
of  Panama,  for  the  purpose  of  establishinff  fortifications,  naval  or  coal- 
ing stations,  military  posts,  docks,  or  otner  works  that  might  inter- 
fere with  the  construction,  maintenance,  operation,  protection,  safety, 
and  free  use  of  the  canal  and  auxiliari^  works.  In  order  to  enable 
Colombia  to  comply  with  this  stipulation,  the  Government  of  the 
United  States  agrees  to  give  Colomoia  the  material  support  that  may 
be  required  in  order  to  prevent  the  occupation  of  said  islands  and 
ports,  guaranteeing  there  the  sovereignty,  independence,  and  int^^ty 
of  Colombia. 

Article  VIL 

The  Republic  of  Colombia  includes  in  the  foregoing  grant  the  right, 
without  obstacle,  cost,  or  impediment,  to  the  free  navigation  and  use 
of  the  waters  of  the  Chagres  River  and  other  streams,  lakes,  and 
lagoons,  and  of  all  waterways,  natural  and  artificial,  within  the  juris- 
diction and  under  the  dominion  of  the  Republic  of  Colombia,  in  the 
department  of  Panama,  that  may  be  necessary  or  desirable  for  the 
construction,  maintenance,  and  operation  of  the  canal  and  its  auxiliary 
works,  including  the  right  to  raise  and  lower  the  levels  of  the  waters 
and  to  defiect  tnem,  and  to  rectify  and  navigate  any  and  all  streams, 
lakes,  and  lagoons.  All  damages  caused  to  private  landowners  by 
inundation,  or  by  the  deviation  of  water  course,  or  in  other  ways  aris- 
ing out  of  the  construction  or  operation  of  the  canal,  shall  in  each  case 
be  appraised  and  settled  by  a  joint  commission  appointed  by  the  Gov- 
ernments of  Columbia  and  the  United  States,  but  the  cost  of  the 
indemnities  so  agreed  upon  shall  be  borne  solely  by  the  United  States. 

Article  VIII. 

The  Government  of  Colombia  declares  free  for  all  time  the  ports  at 
either  entrance  of  the  canal  and  the  waters  thereof  in  such  manner 
that  thei*e  shall   not  be  collected   by  the  Government  of  Colombia 
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wustom- house  tolls,  tonnage,  anchorage,  light-house,  wharf,  pilot,  or 
quarantine  dues,  nor  any  other  charges  or  taxes  of  any  kind  shall  be 
levied  or  imposed  by  the  Government  of  Colombia  upon  any  vessel 
using  or  passing  through  the  canal  or  belonging  to  or  employed  by  the 
United  States,  directly  or  indirectly,  in  connection  with  the  construc- 
tion, maintenance,  and  operation  of  tne  main  work  or  its  auxiliaries,  or 
upon  the  cargo,  officers,  crew,  or  passengers  of  any  such  vessel;  it 
being  the  intent  of  this  convention  that  all  vessels  and  their  cargoes, 
crews,  and  passengers  shall  be  permitted  to  use  and  pass  through  the 
canal  and  the  ports  leading  thereto,  subject  to  no  other  demands  or 
imi>ositions  than  such  tolls  and  charges  as  mav  be  imposed  by  the 
United  States  for  the  use  of  the  canal  and  otner  works.  It  being 
understood  that  such  tolls  and  charges  shall  be  equal  for  vessels  of  afi 
nations. 

The  ports  leading  to  the  canal  also  shall  be  free  to  the  commerce  of 
the  world,  and  no  duties  or  taxes  shall  be  imposed,  except  upon  mer- 
chandise destined  to  be  introduced  for  the  consumption  of  the  rest  of 
the  Republic  of  Colombia,  or  the  department  of  Panama,  and  upon 
vessels  touching  at  the  ports  of  Colon  and  Panama  and  which  do  not 
cross  the  canal.  Though  the  said  ports  shall  be  free  and  open  to  all, 
the  Government  of  Colombia  may  establish  in  them  such  custom-houses 
and  guards  as  Colombia  may  deem  necessary  to  collect  duties  on  impor- 
tations destined  to  other  portions  of  Colombia  and  to  prevent  contra- 
band trade.  The  United  States  shall  have  the  right  to  make  use  of 
the  portj9  at  the  two  extremities  of  the  canal  as  places  of  anchorage,  in 
order  to  make  repairs  for  loading,  unloading,  depositing,  or  trans- 
shipping cargoes  either  in  transit  or  destined  for  the  service  of  the 
canal. 

Article  IX. 

There  shall  not  be  imposed  any  taxes — national,  municipal,  depart- 
mental, or  of  any  other  class — upon  the  canal,  the  vessels  tnat  may  use 
it,  tugs  and  other  vessels  employed  in  the  seiTice  of  the  canal,  the  rail- 
ways and  auxiliary  works,  storenouses,  workshops,  offices,  quarters  for 
laborers,  factories  of  all  kinds,  warehouses,  wnarves,  machinery  and 
other  works,  property,  and  effects  appertaining  to  the  canal  or  rail- 
road or  that  may  be  necessary  for  the  service  of  the  canal  or  railroad 
and  their  dependencies,  whether  situated  within  the  cities  of  Panama 
and  Colon  or  any  other  place  authorized  by  the  provisions  of  this 
convention. 

Nor  shall  there  be  imposed  contributions  or  charges  of  a  personal 
character  of  whatever  species  upon  officers,  employees,  laborers,  and 
other  individuals  in  the  service  of  the  canal  and  its  dependencies. 

Ariicle  X. 

It  is  agreed  that  telegraph  and  telephone  lines,  when  established  for 
canal  purposes,  may  also,  under  suitable  regulations-,  be  used  for  pub- 
lic ana  private  busmess  in  connection  with  the  systems  of  Colombia 
and  the  other  American  Republics  and  with  the  lines  of  cable  compa- 
nies authorized  to  enter  the  ports  and  territory  of  these  Republics;  but 
the  official  dispatches  oi  the  Government  of  Colombia  and  the  author- 
ties  of  the  Department  of  Panama  shall  not  pay  f  or  su&h  service  hij^her 
tolls  than  those  required  from  the  officials  in  tne  service  of  the  United 
States.  .,„,...uyGoog.^ 
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Articlb  XI. 

The  GovernmeDt  of  Colombia  shall  permit  the  immigration  and  free 
access  to  the  lands  and  workshops  of  the  canal  enterprises  of  all 
employees  and  workmen  of  whatever  nationality  under  contract  to 
work  upon  the  said  canal  and  its  dependencies,  with  their  respective 
families,  and  all  such  persons  shall  be  free  and  exempt  from  the  mili- 
tary service  of  the  Republic  of  Colombia. 

abticlb  xn. 

The  United  States  may  import  at  any  time  into  the  said  Zone,  free  of 
customs  duties,  imposts,  taxes,  or  other  charges,  and  without  an  v  restric- 
tion, any  and  all  vessels,  dredges,  engines,  cars,  machinery,  tools,  explo- 
sives, materials,  supplies,  and  other  articles  necessary  and  convenient  in 
the  construction,  maintenance,  and  operation  of  the  canal  and  auxiliary 
works;  also  all  provisions,  medicines,  clothing,  supplies,  and  otheV 
things  necessary  and  convenient  for  the  officers,  emoloyees,  workmen, 
and  laborers  in  the  service  and  employ  of  the  Unitea  States  within  the 
said  Zone  and  for  their  families.  If  any  such  articles  are  disposed  of 
for  use  without  the  Zone  and  within  the  territory  of  the  Republic,  they 
shall  be  subject  to  the  same  import  or  other  duties  as  like  articles 
under  the  laws  of  Colombia  or  the  ordinances  of  the  Department  of 
Panama. 

Article  XIII. 

The  United  States  shall  have  authority  within  the  said  Zone  to  pro- 
tect and  make  secure  the  canal,  as  well  as  railways  and  other  auxiliary 
works,  and  to  preserve  order  and  discipline  among  the  laborers  anH 
other  persons  who  may  congregate  in  tnat  region  in  consequence  of 
the  proposed' work. 

The  Orovernments  of  Colombia  and  the  United  States  shall  agree  upon 
the  regulations  necessary  for  said  purpose,  as  well  as  to  .the  capture 
and  delivery  of  criminals  to  the  respective  authorities.  Special  regu- 
lations also  shall  be  agreed  upon,  in  the  manner  aforesaid,  for  the 
establishment  of  laws  and  jurisdiction  to  decide  controvei*sies  that  may 
arise  respecting  contracts  relative  to  the  construction  and  mani^ment 
of  the  canal  and  its  dependencies,  as  well  as  to  the  trial  and  punishment 
of  crimes  that  may  be  committedf  within  the  said  zone  of  the  canaL 

Article  XIV. 

The  works  of  the  canal,  the  railways,  and  their  auxiliaries  shall  be 
declared  of  public  utility,  and  in  consequence  all  areas  of  land  and 
water  necessary  for  the  construction,  maintenance,  and  operation  of 
the  canal  and  the  other  specified  works  may  be  expropriated  in  con- 
formity with  the  laws  of  Colombia,  except  that  the  indemnity  shall  be 
conclusively  determined,  without  appeal  by  a  joint  commission  ap- 
pointed bv  the  Governments  of  Colombia  and  the  United  States. 

The  indemnities  awarded  by  the  commission  for  such  expropriation 
shall  be  borne  by  the  United  States,  but  the  appraisal  of  said  lands 
and  the  assessment  of  damages  shall  be  based  upon  their  value  before 
the  commencement  of  the  work  upon  the  canaL 
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Artiglb  XV, 

The  Republic  of  Colombia  grants  to  the  United  States  the  use  of  all 
the  ports  of  the  Republic  open  to  commerce  as  places  of  refuse  for 
any  vessels  emplo^ea  in  the  canal  enterprise,  and  for  all  vessels  in  dis- 
tress having  the  nght  to  pass  through  tne  canal  and  wishing  to  anchor 
in  said  ports.  Suck  vessels  shall  be  exempt  from  anchorage  and  ton- 
nage dues  on  the  part  of  Colombia. 

Article  XVI. 

The  canal,  when  constructed,  and  the  entrances  thereto  shall  be  neu- 
tral in  perpetuity,  and  shall  be  opened  upon  equal  terms  to  the  vessels 
of  all  nations  at  uniform  tonnage  and  other  rates  that  may  be  imposed 
in  virtue  of  the  stipulations  of  this  convention  and  in  conformity 
with  the  stipulations  of  the  treaty  entered  into  by  the  Governments  of 
the  United  States  and  Great  Britain  on  November  18, 1901,  and  known 
as  the  Hay-Pauncefote  treaty. 

Article  XVII. 

The  Government  of  Colombia  shall  have  the  right  to  transport  over 
the  canal  its  vessels,  troops,  and  munitions  of  war  at  all  times  without 
paying  charges  of  any  kind.  This  exemption  is  to  be  extended  to  the 
auxiliary  railway  for  the  transportation  of  persons  in  the  service  of 
the  Republic  of  Colombia  or  or  the  dei»rtment  of  Panama,  or  of  the 
police  lorce  charged  with  the  preservation  of  public  order,  as  well  as 
to  their  baggage,  munitions  of  war,  and  supplies. 

Article  XVIII. 

The  United  States  shall  have  full  power  and  authority  to  establish 
and  enforce  regulations  for  the  use  of  the  canal,  railways,  and  the  enter- 
ing ports  and  auxiliary  works,  and  to  fix  rates  of  tolls  and  charges 
thereof,  subject  to  the  limitations  stated  in  Article  XVI. 

Article  XIX. 

The  rights  and  privileges  granted  to  the  United  States  by  this  con- 
vention shall  not  affect  the  sovereignty  of  the  Republic  of  Colombia 
over  the  real  estate  that  may  be  acquired  bv  the  United  States  by 
reason  of  the  transfer  of  the  rights  of  the  New  Panama  Canal  Com- 
pany and  the  Panama  Railroad  Company  lying  outside  of  the  said 
canal  zone. 

Article  XX. 

If,  by  virtue  of  any  existing  treaty  between  the  Republic  of  Colom- 
bia and  any  third  power,  there  may  be  privileges  or  concessions  rela- 
tive to  an  interoceanic  means  of  conamunication  which  especially  favors 
such  third  power,  and  which  in  any  of  its  terms  may  be  incompatible 
with  the  terms  of  the  present  convention,  the  Republic  of  Colombia 
agrees  to  cancel  or  modify  such  treaty  in  due  form,  for  which  purpose 
it  shall  give  to  the  said  third  power  the  requisite  notification  within 
the  term  of  four  months  from  the  date  of  the  present  convention;  and 
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in  case  the  existing  treaty  contains  no  clause  permitting  their  invol- 
untary annulment,  the  Rei)ublic  of  Colombia  agrees  to  procure  its 
moditication  or  annulment  in  such  form  that  there  shall  not  exist  anj 
conflicts  with  the  stipulations  of  the  present  convention. 

Artiglr  XXI. 

The  rights  and  privileges  granted  b^  the  Republic  of  Colombia  to 
the  United  States  m  the  precediDg  articles  are  understood  to  be  free 
of  ail  anterior  concessions  or  privfleges  to  other  governments,  corpora- 
tions, syndicates,  or  individuals,  and  consequently,  if  there  should 
arise  any  claims  on  account  of  the  present  concessions  and  privileges, 
the  claimants  shall  resort  to  the  Government  of  Colombia  and  not  to 
the  United  States  for  any  indemnity  or  compromise  which  may  be 
required. 

Article  XXII. 

The  Government  of  Colombia  renounces  the  participation  to  which 
it  might  be  entitled  in  the  future  earnings  of  the  cansd  under  Article 
XV  of  the  contract  with  the  ''  Universal  Fanama  Canal  Company,"  and 
it  likewise  renounces,  now  and  hereafter,  all  the  rights  reserved  in  the 
said  concession  which  shall  belong  to  Colombia  at  the  expiration  of 
the  term  of  ninety-nine  years  of  tne  concession  granted  to  the  above- 
mentioned  company. 

Abtiole  XXTIL 

If  it  should  become  necessary  at  any  time  to  emf>loy  armed  forces 
for  the  safety  or  protection  of  the  canal,  or  of  the  ships  that  make  use 
of  the  same,  or  the  railways  and  other  works,  the  Repuolic  of  Colombia 
agrees  to  provide  the  forces  necessary  for  such  purpose,  according  to 
the  circumstances  of  the  case;  but  if  the  Government  of  Colombia  can 
not  effectively  comply  with  this  obligation,  then,  with  the  consent  of 
or  at  the  request  of  Colombia,  or  of  her  minister  at  Washington,  or  of 
the  local  authorities,  civil  or  military,  the  United  States  shall  employ 
such  force  as  may  be  necessary  for  that  sole  purpose,  and  as  soon  as 
the  necessity  shall  have  ceased  will  withdraw  the  forces  so  employed. 
Under  exceptional  circumstances,  however,  on  ac<50unt  of  unforeseen 
or  imminent  danger  to  said  canal,  railways,  and  other  works,  or  to  the 
lives  and  property  of  the  persons  employed  upon  the  canal,  railways, 
and  other  works,  the  Government  of  the  United  States  is  authorizea 
to  act  in  the  interest  of  their  protection,  without  the  necessity  of 
obtaining  the  consent  beforehand  of  the  Government  of  Colombia;  and 
it  shall  give  immediate  advice  of  the  measures  adopted  for  the  pur- 
pose stated;  and  as  soon  as  sufficient  Colombian  forces  shall  arrive  to 
attend  to  the  indicated  purpose,  those  of  the  United  States  shall  retire. 

Article  XXIV. 

The  Government  of  the  United  States  agrees  to  complete  tlie  con- 
struction of  the  preliminary  works  necessary,  together  with  all  the 
auxiliary  works,  in  the  shortest  time  possible;  and  within  two  years 
from  the  date  of  the  exchange  of  ratification  of  this  convention  the 
mMn  works  of  this  canal  proper  shall  be  commenced,  and  it  shall  be 
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opened  to  the  traffic  between  the  two  oceans  within  twelve  ^ea,rs  after 
such  period  of  two  years.  In  case,  however,  that  any  difficulties  or 
obstacles  should  arise  in  the  construction  of  the  canal  which  are  at 
present  impossible  to  foresee,  in  consideration  of  the  good  faith  with 
which  the  Government  of  the  United  States  shall  have  proceeded,  and 
the  large  amount  of  money  expended  so  far  on  the  works  and  the 
nature  of  the  difficulties  which  may  have  arisen,  the  Government  of 
Colombia  will  prolong  the  terms  stipulated  in  this  article  to  twelve 
years  more  for  the  completion  of  the  work  of  the  canal. 

Abticlb  XXV. 

As  the  price  or  compensation  for  the  right  to  use  the  zone  granted 
in  this  convention  by  Colombia  to  the  United  States  for  the  construc- 
tion of  a  canal,  together  with  the  proprietary  right  over  the  Panama 
Bailroad,  and  for  the  annuity  of  $250,000  gold,  which  Colombia  ceases 
to  receive  from  the  said  railroad,  as  well  as  in  compensation  for  other 
rights,  privileges,  and  exemptions  granted  to  the  U  nited  States,  and 
in  consideration  of  the  increase  in  the  administrative  expenses  of  the 
department  of  Panama  consequent  upon  the  construction  of  the  said 
canal,  the  Government  of  the  United  States  binds  itself  to  pay  Colom- 
bia the  amount  of  $7,000,000  in  American  gold  on  the  exchange  of  the 
ratification  of  this  convention  after  its  approval  by  the  legislative 
bodies  of  both  countries,  and  fourteen  years  after  the  date  aforesaid  a 
f aij  and  reasonable  annuity,  that  shall  be  agreed  upon  bv  the  contract- 
ing Governments  three  years  before  the  expiration  of  the  above-men- 
tioned term  of  fourteen  vears. 

In  fixing  this  fair  and  reasonable  annuity  there  shall  be  taken  into 
consideration  the  present  price  of  the  usufruct  of  the  railway  as  well 
as  the  compensation  that  is  to  be  stipulated  for  the  use  of  the  zone  and 
for  the  additional  administrative  expenses  that  the  construction  of  the 
canal  will  impose  upon  Colombia;  and  also  the  advanced  payment  of 
$7,000,000  and  the  comparative  cost  and  conditions  upon  which  the 
United  States  reasonably  could  have  expected  to  acquire  concessions 
satisfactory  to  it  in  respect  of  any  other  canal  route. 

Three  years  before  the  expiration  of  each  term  of  one  hundred  years 
the  annmty  for  the  following  term  shall  be  fixed  in  a  similar  manner. 

But  in  the  event  that  the  parties  are  unable  to  come  to  an  under- 
standing within  the  periods  above  referred  to  as  to  such  fair  and  rea- 
sonable annuity,  then  before  the  second  year  prior  to  the  termination 
of  the  periods  above  referred  to,  the  contracting  parties  shall  proceed 
to  constitute  a  high  commission,  to  be  composed  of  five  members,  of 
whom  two  shall  be  appointed  by  Colombia,  two  by  the  United  States, 
and  the  fifth  (who  snail  be  the  president  of  such  high  commission) 
shall  be  the  president,  for  the  time  being,  of  the  International  Peace 
Tribunal  of  tne  Hague;  and  the  determination  reached  by  said  commis- 
sion, by  a  majority  vote,  concerning  such  fair  and  reasonable  annuity 
that  is  to  be  paid  to  Colombia  by  the  United  States  in  conformity  with 
this  article,  snail  be  binding  upon  the  contracting  parties. 

But  no  delay  nor  difference  of  opinion  in  fixing  such  amount  shall 
affect  nor  interrupt  the  full  operation  and  effect  of  this  convention  in 
f^ll  other  respects. 
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Article  XXVI. 

If  after  the  lapse  of  five  years  from  the  date  of  this  convention  the 
necessary  works  for  the  opening  of  the  canal  should  not  have  been 
commenced  by  the  United  States,  or  if  After  the  expiration  of  the 
twelve  years  stipulated  for  the  completion  of  the  work,  and  the  exten- 
sion of  twelve  years  referred  to  in  Article  XXIV,  the  canal  should 
not  be  opened  to  commerce,  all  the  concessions  granted  by  this  con- 
vention snail  be  forfeited,  and  all  the  works,  principal  and  accessory, 
machinery,  and  properties  of  the  canal  shall  oecome  the  property  of 
the  Republic  of  Colombia,  and  the  same  Republic  shall  recover  its 
actual  rights  over  the  Panama  Railway,  without  any  obligation  to 
return  any  of  the  sums  that  it  may  have  repeived  in  conformity  with 
this  convention. 

Article  XXVII. 

This  convention,  when  signed  by  the  contracting  parties,  shall  be 
submitted  for  legislative  approval,  and  shall  be  exchanged  within  a 
term  of  eight  months  from  this  date. 


Department  of  State, 

Washington^  April  ^i,  190i. 

Sir:  I  have  the  honor  to  acknowledge  receipt  at  your  hands  of  a 
communication  dated  the  Slst  of  March,  1902,  and  another  of  the  18th 
of  April,  inclosing  a  proposal  of  the  Republic  of  Colombia  for  a  con- 
cessionary convention  or  treaty  between  the  Republic  of  Colombia  and 
that  of  the  United  States  of  Ajnerica  resp)ecting  the  completion,  main- 
tenance, operation,  control,  and  protection  or  an  interoceanic  canal 
over  the  Isthmus  of  Panama. 

I  am  directed  by  the  President  to  inform  you  that  I  shall  be  ready 
to  sign  with  you  the  proposed  convention  as  soon  as — 

First.  The  Congress  of  the  United  States  shall  have  authorized  the 
President  to  enter  into  such  an  arrangement;  and 

Second.  As  soon  as  the  law  officers  of  this  Government  shall  have 
decided  upon  the  question  of  the  title  which  the  New  Panama  Canal 
Company  is  able  to  give  of  all  the  properties  and  rights  claimed  by  it 
and  pertaining  to  a  canal  across  the  Isthmus  and  covered  by  the  pend- 
ing proposal. 

Accept,  sir,  the  renewed  assurances  of  my  highest  consideration. 

John  Hat. 

Sefilor  Don  Jos^  Vicente  Concha. 


[rimmlatloii.] 

Legation  op  CoiiOMBiA, 

Washington,  D.  (7.,  April  23,  1908. 
Sir:  I  have  the  honor  to  acknowledge  the  reception  of  your  excel- 
lency's communication  of  the  '21st  instant,  by  which  you  are  pleased 
to  inform  me  that  you  are  autliorized  by  the  President  of  the  United 
States  to  sign  with  the  Republic  of  Colombia  the  treaty  relative  to  the 
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openine  of  the  Panama  Canal,  and  the  other  details  connected  with 
the  said  work,  in  accordance  with  the  draft  I  submitted  to  the  Govern- 
ment of  the  United  States  on  the  18th  instant,  and  that  you  will  pro- 
ceed to  do  so  as  soon  as  permission  shall  have  been  given  by  the 
Congress  of  this  Beoublic.  and  as  the  official  lawyers  shall  have  given 
their  opinion  regaroing  tne  title  of  the  new  canal  company  for  the 
transfer  of  its  rights. 

When  the  occasion  to  sign  the  above-mentioned  treaty  shall  arise  I 
will  present,  according  to  usage,  the  full  powers  authorizing  me  to 
do  so. 

Accept,  excellency,  the  sentiments  of  my  high  consideration. 

JogA  Yioentb  Comoha« 
Hon.  John  Hat, 

Secretary  of  State  of  the  United  SUUes^ 

Department  qf  Staid. 
FO— voLa-06 6ft 
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Member  of  board  of  directors,  Panama  Railroad 2827, 2888 

Member  of  engineering  committee 2162 

Testimony  questioned 2046, 2080 

Supplementary  written  statement  by 2506 


Cable  facilities  should  beimproved 2332 

Canal: 

Action  of  Commission  preceding  purchase 2131 

Advantage  of,  to  commerce 1953 

Advantage  of  letting  by  contract 2075 

Amount  asked  for  by  French  Canal  Company 2143 

Amount  of  money  to  be  expended  for,  not  to  be  considered 1951 

Amount  of  tonnaee  that  will  pass  through 1951 

Any  canal  built  ^ould  be  transformable 2315 

Barriers  in,  during  construction 1997, 1998 

Built  under  protection  of  military  power 2733 

Charge  for  tolls  in 1979 

Competition  with  Suez 1979 

Condition  of,  when  taken  over  by  the  United  States 2063, 2065, 2125, 2126 

Contract  system 1951, 1953, 1985, 2073, 2217, 2331, 2575 

Cost  of,  for,  as  estimated  by  Mr.  Wallace 1979 

Cost  and  time  two  strong  reasons  for  adopting  lock  canal 2061 

Cost  of  lands  for  lake  purposes 2072 

Cost  of,  for  removing  material 2072 

Cost  of,  maintenance  and  operation 2194 

Couree  pursued  in  building  by  dredges 2053 

Culebra  Cut 2034, 2056 

Ciurvature  at  entrance  to 2325 

Danger  from  dynamiters 2044 

Data  concerning  curvature  of  existing  and  proposed  canals 2211, 2212, 2325 

DeLesseps  Canal  Company  did  not  sulopt  sea4evel  plan,  as  it  was  too  ex- 
pensive      2081 

Difference  in  time  of  construction  between  the  two  plans  proposed 1990 

Different  types  proposed  to  Board  of  Consulting  Engineers 2057 

Diversions  of  Chagros  River  is  indispensable  in  order  to  build  either  type . .     2727 

Dredging,  conditions  under  which  it  can  be  done 2098 

Dry  excavation,  from  Pedro  Miguel  and  Obispo  is  cheapest 1999 

Dues 2030 

Effect  of  wind  on  tide  not  serious 2213 

Either  type  should  be  neutral 2044, 2045, 2103, 2228, 2229 

Estimate  oy  Board  of  Consulting  Engineers  for  excavation  between  Bohio 

and  Mirafioris  for  sea-level  plan 2104 

Eistimates  for  sea  level  so  much  greater  than  for  lock  canal 2106 

Excavation  between  Bohio  and  Mirafioris  extended  by  Mr.  WaUace  for  sea- 
level 2104 

Expected  increase  of  population  a  factor  in  determining  type  erf 2166 

Free  to  people  of  Panama  or  the  Government 2320 

French  surveys  used  as  the  basis  of  calculation 2083 

Historical  paper  on 2165 

Joint  interest  or  responsibility  with  Panama  undesirable 2332, 2333 

Lake  navigation  preferable 2049 

Letter  by  Chief  Engineer  Stevens  on 2108 

Letter  from  President  of  United  States  to  Secretary  of  War,  delegating  to 

War  Department  the  dutv  of  building 2253-2259 

Lock-level  plan.    {See  Lock  canal.) 

Lockage  time 2156 

Low-water  supply  of 2158 

Material  excavated  by  French 2046, 2047, 2125 

Methods  used  in  the  excavation  of 1998, 2000 

Minority  report  most  satisfactory,  in  Colonel  Ernst's  opinion 2034 

Names  of  engineers  opposed  to  sea-level  plan /r:  ^ .^^2107, 2106 


INDEX    TO  VOLUME   HI.  V 

Guud — Continued.  Page. 

Neutnaization  of 2044, 2045, 2103, 2228, 2229 

Number  of  employees  under  French  at  work 2126 

On  what  basis  tne  price  for  purchase  was  fixed 2142 

Papers  on,  by  Mr.  Morrison 2046 

Panama  Railroad,  great  factor  in  building 2138 

Plan  for,  by  Senator  Moi^gan 2724-2727 

President's  authority  in  regard  to 2722 

Primary  consideration  in  cnoosing  between  the  two  projects  should  be  rela- 
tive merits  as  routes  for  shipping 2155 

Prism  of  water 2056, 2058, 2086, 2091 

Prism  of  300  feet  from  Mirafloris  and  out 2056 

Property  of  French,  real  value  of 2047 

Protection  to  Government,  necessary  if  let  to  contractor 2074 

Rains,  effect 2085 

Rock,  encountered  at  sea  level 2054 

Route  of 2054 

Sea  gates,  necessity  of 2055, 2056 

Sea-level  plan.     (See  Sea  level.) 

Sea-level  plan  from  Atlantic  to  Obispo^  from  the  Pacific  to  Mirafloris,  and 

lock  structure  between  Obispo  and  Mirafloris 1990, 2056 

Shall  it  be  built  by  contract 2575 

Slopes 2726 

Soo,  tonnage  of 2044 

Spillway,  location 2073, 2075 

Spooner  Act  practically  decides  type 1956 

Steam  shovels  used  for  excavating 1996 

Number  of,  in  action  at  one  time 1997 

Streams  of  Chagres  River  will  have  to  be  diverted  before  construction  be- 
gins      2096 

Surveys,  made  by  Frenchj  very  ^ood 2126 

Thickness  of  hill  where  spillway  is  to  be  located 2076 

Tide  on  Pacific  end 2103 

Time  asked  for  by  Mr.  Wallace  to  make  preparatory  arrangements  for,  to 

construct 2014 

Time  necessary  to  wreckage  in 1980 

Time  required  for  ships  to  pass  throueh 2182 

Topography  between  Gamboa  and  Obispo 2054 

Transportation  of  material  big  element  of  cost  in  constructing 2052 

Type  recommended  by  Walker  Commission 2110 

Type  of,  and  the  necessity  for  prompt  action 2316, 2516 

Water  supply  for 2097, 2098 

Width  of  berm  same  in  either  type 2187 

Work  done  on,  at  time  of  transfer  to  United  States 2281, 2282, 2283 

By  Chief  Engineer  Wallace 2284 

Working  hours  of  employees  on 1993 

Canal  dues 2030 

Canal  Zone: 

Act  of  1803  applied  to 2728 

Act  affecting  importation  of  goods  into 2271, 2754,  2756,  2758 

Act  providing  for  ^vemment , 2618 

Agreement  for  delimitation  of 2299,  2304 

Announcement  of  purposes  for  which  established 2327 

Authority  of  Presiaent  to  make  temporary  arrangementa  with  Republic  of 

Panama  in  regard  to 2728, 2834 

Buildings 2017,2287 

Citizenship  of  natives 2259 

Citizenship  of  United  States  citizens  not  changed 2259 

Civil  Service  Commission — 

Employees  sent  by 2791 

Men  selected  by,  not  adapted  for  service  on 2790 

Should  be  exempt  from 2792 

Commerce  on,  tariff,  etc 2271 

Trade  relations  established  by  agieement 2271,  2272 

Condition  when  Walker  Commission  took  possession 2013,  2033,  2063,  2126 

Congress  can  legislate  along  lines  of  modus  vivendi  for 2741 

Courts 2251,  2263,  2269,  2270 

kpveol  from,  to  Supreme  Court  of  United  States 2270 
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Oiminalcode 2252 

Cumbersome  govenmient  not  necesBary  if  contract  system  is  adopted 1953 

Davis,  George  W.,  Maj.  Gen.  (retired) — 

Diate  of  appointment  as  governor  of 2518 

Date  when  entering  upon  duties  as  governor 2518 

Organized  government  of 2013 

Deportation  of  undesirable  characters .  2261, 2262, 2265,  2266, 2422, 2730, 2734, 2746 

Dingley  tariff 2519, 2755 

Elections 2261 

Employees  working  at  different  times 2636, 2638, 2642 

Enforcement  of  article  13  of  treaty  in  regard  to  importation  of  foodstuflB. . .   2759, 

2760,2762 

Financial  statement 2463 

Flag  of  United  States,  as  to  technical  right  to  be  raised ^60 

Gambling 2270 

Geography 2467 

Government — 

Executive  branch 2455 

Executive  order  or  modus  vivendi  of  December  3,  1904 2526 

Expenditures  and  estimates 2459 

Judicial  branch 2208^2454 

Legislation  by  Congress 2458 

Legislative  enactments 2456 

Legislative  p^ower 2459, 2519 

Method  of  trial  under,  a  military  one 2737 

Municipalities 2456 

Not  necessary  to  maintain,  if  contract  system  is  adopted 1953 

One  of  the  best  conducted 2766 

Organized  by  General  Davis 2013 

President's  power  in  regard  to 2834 

Reference  to 2249, 2267, 2268, 2299, 2453-2470, 2737, 2739, 2767 

Growth  of  population 2520 

Harbors 2468 

Health  and  sanitation 2017,2474 

Industrial  and  social  conditions 2470 

Jails 2474 

Judicial  system — 

Appeal  from  local  courts  to  United  States  Supreme  Court 2270 

Criminal  code 2252 

Courts 2251,2263,2269,2270 

Extradition  of  criminals  under * . .  2789, 2790 

Jury  trial  not  resorted  to 2252 

Justice  and  judiciary 2473 

Method  of  trial 2737 

Necessary  legislation  for 2520 

Power  to  prosecute  under 2734, 2736 

Remarks  on 2269,2454,2521,2734 

Jurisdiction  fixing  boundary  lines 2740 

Laborers  on,  at  time  of  transfer  to  United  States 2284 

Lands  and  buildings 2480 

Lands  condemned 2782, 2787 

Laws 2251 

Limits  of,  should  be  defined 2747 

Money— 

(Jharacter  of,  in  circulation 2272, 2275, 2597 

Exchange  on  drafts 2275 

Fluctuations  in  price 2274 

How  secured 2273 

Municipalities 2469 

Nova  Scotia  codfish  used  by  people  on 2763 

Pardoning  power  vested  in  governor ^  2264 

Penitentiary 2263,'^64 

Police  system f767 

Political  relations  to  United  States 2729, 2764 

Ports  estahlishetl 2736, 2741 

Postal  system 2471, 2752 
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Power  to  exclude  undesirable  characters  from 2261-2262, 

2266, 2422,  2730,  2734,  2746 

President  took  poeseesion  under  act  of  April  28, 1904 2728 

Property  on,  marked  Isthmian  Canal  Commission 2327 

Public  order 2472 

Public  works 2482 

Rapid  influx  of  labor  into 2017 

Reference  to  correspondence  between  Bunau  Varilla  and  Mr.  Loomis  in 

regard  to  boundaries  of  Colon  and  Panama  City 2740 

Relation  of.  to  United  States 2591 

Republic  of  Panama  claims  partner^ip  with  United  States  in  judicial 

functions 2269 

Rights  of  Congress  in  regard  to 3729 

Sanitation 2017,2474,2523 

Sovereignty  of  Republic  of  Panama  on : 2260 

Statement  of  Secretary  Taft  in  regard  to 2515, 2795 

Telegraphs  and  telephones 2483 

Territory  of 2742 

Trade  relations 2764,2765 

Transfer  of 2466 

United  States  has  absolute  authority  for  purposes  of  government 2261 

Vessels  entering  ports  of 2754 

Water  supply 2068 

West  Indian  neeroes  temperate  but  lazy 2266 

Work  accomplished  by  Walker  Commission 2540 

Working  hours  on 1993 

Cassatt,  Alexander  J. ,  president  Pennsylvania  RailrcMSui 2728 

Cement: 

Amount  used  and  how  it  should  be  purchased 2717, 2718 

Climatic  effect  on 1994 

Formula  for  making 2718 

Where  found 2718 

Would  have  to  be  brought  across  ocean 1994 

Central  Trust  Company 2927 

Chagres  River: 

Amount  of  water  discharged  by,  at  Gamboa 2096 

Control  of,  above  Gamboa : 2430 

Creates  currents  in  sea  level 2089 

Discharges  into  sea-level  canal 2089, 2091 

Discharge  of,  between  Minde  and  Gamboa 2096 

Diversion  channels 2246, 2720, 2727 

Had  not  been  taken  care  of  by  the  French '. 2126 

Location 1971, 2054 

Records  left  by  the  French  in  regard  to 2070 

Rise  of,  at  Bohio 2096 

Rise  of,  at  Gamboa 2096 

Rise  and  flow  of 2152 

The  dominatinj^  feature 2152 

Will  have  to  divert  waters  of,  before  construction  begins 2096, 2246,  2720 

Chagres  River  Valley: 

Population  in 1988 

Remarks  on 2232, 2234, 2235 

Charter,  Panama  Railroad 2820 

Chicago  Drainage  Canal,  average  output  per  steam  shovel  during  construction, 
in  ten  working  hours 2086 

Choron,  L.,  chief  engineer  of  New  Panama  Canal  Company 2018 

Civil  Service  Commission: 

Board  not  adapted  for  selecting  men  for  service  on  Isthmus 2790 

Employees  sent  by,  to  Isthmus 2791 

Should  be  exempt  from 2792 

Clay.  -  (See  Indurated  clay.) 

Bids  and  proposals  for 2797 

Coal.     [See  Panama  Railroad.) 

On  Pacific  is  delivered  into  lighters 2848 

Price  paid  for ^^ . .  2288, 2843 

Price  received  for ^^tti^ed  by  Ly^  ^^.,^2843 
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En^neering  force  assigned  to 2432, 2435 

Jurisdiction  of,  in  Panama 2325 

Waterworks 2641 

Table  showing  movement  of  veaselsf  at 2377 

Combination  lock  and  sea-level  plan: 

Amount  and  cost  of  excavation  saved  over  entire  sea-level  type 2249, 2250 

Condition  of  country  between  Matachin  and  Gamboa 2247 

Dams  not  needed  at  OO-foot  level 2248 

Feasibility  of 2245 

Financial  considerations  of 2246 

Foundations  between  Matachin  and  Bohio 2247 

Menocal's  plan 2311 

Not  deem^  by  General  Davis  to  be  practicable 2310, 2313 

Question  of  practicability,  etc 2244,2246,2309 

Saving  in  cost 2214 

Saving  in  time 2314 

Three  locks  going  up  to  90-foot  level  cheaper,  tran^ormable,  and  practi- 
cable    2248,  2313,  2315 

Water  supply  ample 2248, 2315 

Why  better  than  minority  plan 2249, 2250 

Constitution  of  United  States,  powers  conferred  under 2738 

Construction: 

Bureaus 2675 

Contract  system  and  its  efficiency 1951, 1953 

Contract  system: 

Advantages  of 2075,2078 

Contractor  should  be  free  to  set  labor 2220  • 

Contractor  should  fix  hours  of  labor 2221 

Difficulties  of  letting  to  several 2074 

Machinery  of  all  kinds  should  be  turned  over  to  contractor 1988 

Panama  Railroad  should  be  turned  over  to  contractor 1987, 2221 

Protection  necessary  if  left  to  contractor 2074 

Reference  made  to,  by  Mr.  Wallace 1951, 1953, 1985 

Shall  canal  be  built  by 2575 

Should  be  adopted 2073 

Corporations  is  a  continuous  affair 2911 

Courts:  Power  of  {see  Canal  Zone) 2734, 2737 

Cramp  &  Sons: 

Bonds  held  by,  for  rebuilding  ships  for  Panama  Railroad 2916 

Contract  for  rebuilding  ships  belonging  to  Panama  Railroad 2873, 

2881,  2918,  2922,  2926 

Cristobal:  Harbor  at 2428 

Cromwell,  Wm.  Nelson: 

Attorney  for  Panama  Canal  Company 2145, 2556, 2557, 2770 

Attorney  for  Panama  Railroad  Company 2018 

Claim  presented  by,  against  United  States  for  work  performed  by  French 

Canal  Company 2018, 2019 

Contract  drawn  by  Sullivan  &  Cromwell,  for  repairs  on  ships  at  Cramps. . .     2931 

Famham,  R.  L.,  member  of  firm  of  Sullivan  &  Cromwell 2771 

Member  of  executive  committee  of  Panama  Railroad 2816, 2824, 2885, 2890 

Stockholder  of  Panama  Railroad 2890 

Was  not  a  stockholder  in  Panama  Canal  Company 2951 

Culebra  cut: 

A  formidable  undertaking 21^ 

Amount  of  material  to  be  removed  from,  for  sea-level  canal 2084 

Approach  to 2054 

Barriers  in ^>99 

Borings  of 2056 

Cut  not  so  big  for  lock  canal 2099 

Depth ^ 2084 

Length 2084 

Location 2084 

Major  Black's  report  on 2100 

Opinion  of  Mr.  Wallace  is  that  it  can  be  excavated  as  soon  as  locks  can  be 

built 1990 

Price  for  removing  earth  from .^   .......    2071 

Rains,  effect  on  excavating .^.^ t  A .^OOQ-LC- -    2085 

Slopes O  2104,  2105 
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Small  slides  have  occiured  where  cut  has  already  been  made 2099, 2100 

Time  needed  to  complete  this  particular  portion  determines  time  for  com- 
pleting the  whole 2085 

Width  same  in  either  type 2035, 2036 

Culebra  waterworks 2641 

Currency  agreement: 

Date  of 2519, 2529,2533,  2535,2537, 2770 

Remarks  on,  by  General  Davis 2273, 2274, 2275 

Statements  showing  payments  made    by   Isthmian   Canal   Commission 

under 2597, 2599 

Telegram  from  Mr.  Shonts  to  Secretary  of  War  on 2535, 2537 

Currents: 

Chagres  River,  cause  of  current  in  sea-level  canal 2089,2093 

Effect  on  large  ships .' 2101 

Formed  by,  ebb  and  flow  of  tide 2189 

How  formed,  velocity,  etc 2190, 2191 

In  sea-level  canal 2089 

In  Suez  Canal 2091 

No  currents  in  lock  canal 2104, 2154 

No  engineer  can  calculate  velocity  of,  in  canal  without  tidal  locks 1977 

Results  of 2094 

D. 
Dams: 

Alajuela:  Ideal  location,  far  preferable  to  Gamboa 2168 

Assmt:  Foundation 2049 

AsBuant:  Foimdation 2049 

Bed  rock  necessary  for  foundation  of 1957 

Bohio — 

Boringg  for  foundation 2048, 2058, 2429 

Conditions  are  as  favorable  for  the  construction  of,  as  at  Gatun ■ 2058 

Distance  from  Gatun  site 2048 

Former  testimony  of  Colonel  Ernst  on  foundation  of 2051, 2058, 2060 

Location  recommended  by  Walker  Conunission 2047 

Material  found  in  borings 2062 

Most  important  on  line  (Report  Isthmian  Canal  Commission,  1899- 

1901) 2059,2060 

Proposed  dam 2429 

Ridge  not  wide  enough  for  locks  900  feet  long 2049 

Borings 2051 

Cement  for  foimdation 2049 

Cost  of  making  diversion  channels  for 2097 

Danfifer  to,  from  a  fissure  or  cracks 2119 

Eartnen  one  not  to  be  considered  in  this  case 1953 

Either  one  an  engineering  guesswork 1959, 1960 

Gamboa — 

Character  of  material  opposite 2094 

Controls  water  of  Chagres  River  under  a  sea-level  canal 2089, 2153 

Effect  of  flood  waters  on 2239 

Furnish  electric  power  to  run  Pansma  Railroad 1979, 2239 

Lands  submergea  by 1988 

Location 1953, 2055 

Necessity  for  its  permanency 2244 

Proposed  regulation  works  involving  viaduct  across  Chagres  River 2246 

Size  of 2095,  2725 

Should  be  of  masonry 1959 

Steps  to  break  velocity  of  water  flowing  into  canal 2090 

Superior  foundation 1952, 1958 

Usable  and  practicable  for  a  lock  canal  of  any  height 1979 

Water  can  be  used  to  generate  electric  power 1979, 2239 

Would  be  retained  if  sea-level  canal  is  built 1979 

Would  be  sufficient  if  lock  canal  should  be  built  between  Obispo  and 

Miraflores 1980 

Would  furnish  water  for  entire  Isthmus 1979 

Gatun — 

Advantage  of ^^ 2155 

Borings  made  for,  showed  permeable  material Dfg^tEed  by  LjC1952,  1956 
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Cause  for  fisBures  in 1975 

Condition  of  hill  where  spillway  is  to  be  located 2075  2076 

Foundation 1963,1965,1989,2183,2429,2719 

Gorgee  under 1963, 1973, 1974 

Loss  of  water  in,  easy  to  control 2155 

Material  found  in  borings 2062 

Not  necessary  to  use  liquid  cement  for  foundation 2061, 2062 

Objections  to,  by  Mr.  Wallace 1975 

Permeable  material 2049 

Permeable  material  can  be  made  impervious  by  pumping  down  current .     2155 

Preferred  by  Colonel  Ernst 2049 

Proper  location  for,  if  lock  canal  iB  to  be  built 1956 

Proposed  dam  at,  Tiger  Hill  alternative 2429 

Question  as  to  location  being  safe 1952, 1989 

Remarks  on 1958,1962,1964 

Seepage 1964 

Site  for,  good 2110 

Slopes 2028 

Spillway 2075 

Teste  for 2048 

Variation  in  height  of  water  at 2097, 2098 

Walker  Commission  opposed  to 2722 

Weight  of  superstructure  will  not  stop  flow  of  water 1974, 1975 

Written  statement  of  Mr.  Wallace 2027 

W'ork  necessary  to  close  gorges  under  foundation  of 1974 

Impermeable  material 2050 

La  Boca:  Dam  site,  location  very  poor 1953, 1990 

Location  of  spillways 2119 

Material  found  under  different  locations 1989 

Number  of,  for  sea-level  plan 2095 

Permeable  material 2049 

Seepage,  effect  on 2115 

Sheet  piling,  used  for  foundation 2115, 2116, 2118 

Should  either  the  Gamboa  or  the  Alajuela  site  be  selected  more  land  will  be 

necessary 2746 

Two  elemente  in  earth  dam  proposition 1963 

What  will  be  necessary  in  order  to  build 1974, 2153 

Dauchy,  W.E 20^,2775 

Davis,  C.  E. :  Engineer  waterworks  and  sewers 2635 

Davis,  Geo.  W.,  major-jgeneral,  U.  S.  Army  (retired): 

Copy  of  proclamation  submitted  by. 2503 

Date  of  appointment  as  governor  of  Canal  Zone 2518 

Diagrams  submitted 2177, 2178, 2211 

Duties 2161,2162,2166 

Extract  from  letter  by,  to  Chief  Engineer  Wallace 2500 

Fftvors  constructing  canal  by  contract 2217, 23ZA 

Financial  condition  of  Panama  Railroad 2870 

First  annual  report  of,  as  governor  of  Zone 2461 

Governor  of  Porto  Rico ^ 2168 

Left  for  Isthmus  under  orders  from  President 2165 

Medical  supplies  ordered  by,  did  not  reach  Isthmus  for  some  months 2773 

Member  of  Canal  Commission,  appointed  1904 2161 

Member  of  Board  of  Consulting  Engineers 2163 

Military  governor  of  Philippine  Islands 2164 

Provisional  agreement  made  by,  with  Panama  authorities 2519 

Regarding  incomplete  report  of 2297, 2298, 2306, 2307 

Report  by,  as  governor  of  Canal  Zone,  and  subjecto  discussed  in 2334 

Appendixes  to  customs  reporte 2362-2377 

Customs  ports  and  revenues 2334 

Letter  from  Sefior  Obaldia  to  Hon.  John  Hay  r^arding  treaty 2352 

Pointe  in  Mr.  Obaldia's  dispatch  of  August  11  concerning  the  cession  of 

territory 2345 

Pointe  of  Mr.  Arias's  protest  July  27  concerning  fiscal  and  economical 

soverei^ty  within  and  without  Canal  Zone 2344 

Present  situation  regarding  the  entrance  and  clearance  of  vessels 2360 

Reply  of  Secretary  of  State  Hay  to  Sefior  Obaldia  regarding  a  satisfoc- 
tory  eetUement  of  Canal  Zone  matters .T::  H?!  .^fTf:  Y.C^  ^.^237S-2391 
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Davis,  Geo.  W.,  major-general,  U.  S.  Army  (retired) — Continued.  Page. 

Services  rendered  in  the  organization  of  a  government  on  the  Canal  Zone.  2012 

Signed  majority  report 2163 

Statement  of 2161, 2505 

Status  of,  in  dealing  with  Republic  of  Panama 2305 

Supplemental  report  by,  and  subjects  discussed  in 2485 

Custody  of  property,  canal  work,  and  administration 2494 

Disbursing  officer  on  Isthmus 2486 

Panama  Railroad 2487 

Telegrams,  rates  charged 2485 

Transfer  of  canal  proi>erty  to  United  States 2492 

Thoroughly  acquainted  with  all  conditions  on  Isthmus 2162 

Time  connected  with  United  States  Army 2161 

Time  spent  at  Suez 2164 

Davis,  T.  A 2606 

De  Obaldia,  Seflor  Don  J.  Domingo,  letter 2307, 2345, 2352, 2378 

Diagrams  showing  ships  in  sea-level  canal 2177, 2178, 2210 

THnflley  tariff  act: 

uate  of  executive  order  putting  in  effect  on  Isthmus  of  Panama 2519 

Exhibit  No.  6,  letter  by  Secretary  Taft  to  Secretary  Hay  in  regiu^  to  repeal- 
ing same 2758 

Letter  by  Gen.  George  W.  Davis  to  Rear- Admiral  Walker  in  regard  to 2586 

Reasons  for  being  revoked v . .  2755 

Remarks  on 2756, 2771 

Diversions:  Chagres  River  during  building  of  canal 2096 

Dividends.    {See  P^mama  Railroad.) 
Docks.    {See  Panama  Railroad.) 
Documents  inserted  in  the  record: 

General  statement  by  Mr,  Wallace  on  canal  construction 2027 

Table  of  comparative  distances 2031 

Cablegrams  from  T.  P.  Shonts  and  Secretary  of  War  to  Chief  Engineer  Ste- 

venson  Gatun dam 2038 

Extract  from  report  of  Isthmian  Canal  Commission  of  1899-1901 2059 

Cablegram  from  Chief  Engineer  Stevens  to  T.  P.  Shonts  in  regard  to  Gatun  2111 

locks 21 11 

Written  statement  by  Gen.  Henry  L.  Abbott  on  relative  merits  of  sea-level 

and  lock  projects 2152-2159 

Maintenance  expenses  for  sea-level  and  lock  canal 2198 

Table  showing  increase  in  size  of  ships 2203 

Cablegrams  from  various  parties  rega!rdinjg  annual  expenses  at  Suez  Canal . .  2204 

Table  showing  existing  and  proposed  ship  canals 2212 

Table  showing  commercial  vessels  over  12,000  gross  tonnage 2216 

Naval  vessels  of  14,000  tons  and  over 2216 

Letter  of  President  to  the  Secretary  of  War  regarding  his  authority  to  acquire 

the  Panama  Railroad  and  property  of  Panama  Canal  Company 2253 

Letter  from  Attorney-General  Knox  to  Admiral  Walker  regarding  compen- 
sation claimed  by  New  Panama  Canal  Company 2278 

Letter  from  William  Nelson  Cromwell  to  Attorney-General  Knox  regarding 

Panama  Canal  property 2279 

Copy  of  agreement  relating  to  the  delimitation  of  Canal  Zone 2300 

Report  by  Gen.  George  W.  Davis,  governor  of  Canal  Zone 2334 

Letter  from  Sefior  Don  J.  Domingo  de  Obaldia  to  Hon.  John  Hay,  Secretary 

of  State 2352 

Movement  of  vessels  at  the  port  of  Colon  for  months  of  August  and  Sep- 
tember   '. 2377 

Message  of  President  transmitting  first  annual  report  of  Isthmian  Canal  Com- 
mission   2392 

Letter  of  Secretary  of  War  Taft  transmitting  first  annual  report  of  Canal 

Commission 2393 

Firat  annual  report  of  Isthmian  Canal  Conunission 2411 

Supplemental  report  of  Maj .  Gen.  George  W.  Davis  as  governor  of  Cand  Zone  2485 
Extracts  from  letter  from  Maj.  Gen.  George  W.  Davis  to  Chief  Engineer 

Wallace 2500 

Copy  of  proclamation  submitted  by  Creneral  Davis 2503 

Supplementary  written  statement  of  William  H.  Burr 2505 

Wntten  statement  of  B.  M.  Harrod,  esq 2509 

Statement  of  T.  P.  Shonts  regardinjg  receipts,  expenditures  of  operations  of 

hotels  and  mess  kitchens  on  Isthmusof  Panama ,^ 2511 

y  y  ^ 


XII  INDEX   TO   VOLUBOS   IH. 

Document  inserted  in  the  recofd — Continued.  ^tfi- 
Statement  by  Secretary  of  War  Taft  regarding  traneactions  <^  the  Govern- 
ment in  respect  to  the  Panama  Canal 2516 

Exhibits  attached  to  statement  by  Secretary  of  War  Taft 2578 

Additional  correepondence  between  Mr.  Wallace  and  Secretaryof  War  Taft .    2704 
Papers  submitted  by  Mr.  Drake  on  result  of  operations  of  the  Panama  Rail- 
road for  calendar  year  1906 2892 

Copy  of  contract  made  with  Cramp  &  Sons  for  repair  of  diips  owned  by 
Pa  --    -       • 


RaUroad 2918 

List  showing  stockholders  of  the  Panama  Railroad 2942 

Letter  from  John  Hay,  Secretary  of  State,  to  8efk>r  Don  Joe6  Vicente 

Concha  regarding  treaty  with  Republic  of  Colombia 2952 

Sundry  letters  and  copy  of  treaty  with  Republic  of  Colombia 2952 

Drake,  Edward  A.: 

Appointed  by  Mr.  Shouts  as  assistant  to  president 2832 

Authority  over  purchasing  agent ' 2835 

Director  of  Panama  Railroad  under  Panama  Canal  Ccranpan^r 2946 

Devised  plan  for  creating  bonded  debt  against  Panama  Railroad  fen-  repair 

of  ships 2928 

Familiar  with  the  purchases  of  coal 2844 

Former  testimony  on  expenditures  incurred  by  Panama  Railroad  for  repair 

of  ships 2941 

Had  no  conversation  with  Mr.  Cromwell  in  regard  to  creating  bonded  debt 

of  Panama  Railroad 2930 

Has  had  charge  of  operating  line  since  1893 2800 

Holding  office  as  assistant  to  president  under  order  of  president  of  rail- 
road  2832,2939 

Member  of  executive  conmiittee  of  Panama  Railroad 2885 

Never  heard  of  any  American  who  was  stockholder  in  either  French  com- 
pany.    2892 

Requisitions  for  material  and  supplies  passed  upon  by 2836 

Secretary  and  treasurer  of  Panama  Railroad  ana  assistant  to  president 2796, 

2807, 2816, 2829 

Statement  of 2797, 2^1 

Thoroughly  fomiliar  with  affairs  of  Panama  Railroad 2939 

Time  connected  with  Panama  Railroad 2891 

Was  stock  broker  and  banker  before  entering  service  of  Panama  Railroad . . .  2939 

Dredging:  Conditions  under  which  it  will  have  to  be  done 2098 

E. 

Earn  Steamship  Line:  Has  contract  for  carrying  coal  for  Ftoama  Railroad  for 

last  three  years 2845 

Ekuthquakes: 

Danger  from 2157 

Number  that  have  occurred  on  Panama 2121 

Panama 2120,2122,2229,2290,2231 

Ehle,  Boyd:  Resident  engineer,  Bas  Obispp. 2634, 2640 

Ehnployees  on  Canal  Zone:  Statement  showing  number  of,  on  Isthmus  frdm  Jan- 
uary, 1905,  to  October,  1905 2664.2284 

Engineers:  Number  of,  on  Isthmus  when  Mr.  Wallace  arrived 1956 

Engineering  and  construction  operations,  number  of  parties. 2436 

Equitable  Life  Insurance  Company 2910 

Ernst,  Oswald  H.,  Col.  U.  S.  Army: 

Does  not  know  why  WalJcer  CbmmisBion  was  dischaiged 2071 

Former  testimony  on  Bonio  dam 2068 

Number  of  times  on  Isthmus  since  appointed 2124 

Prefers  minority  report 2084 

Statement  of 2033,2078 

Europe :  Iron  purchased  in 2850 

Excavation: 

Amount  of  material  taken  out  at  differoit  times  while  Mr.  Wallace  was  on 

Isthmus 1992,1993.2096 

Barriers  left  at  each  end  of  cut,  so  as  to  enable  work  to  be  done  in  the  diy. . .  1999 

Below  water  will  require  different  treatment 2086 

Best  methods  for. 3085 

Difficulty  of,  in  rainy  seascm. 2065 
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Excavation — Continued.  P«ge. 
Estimate  made  by  Mr.  Wallace  for,  between  Bohio  and  Mirafloree  for  sea- 
level  plan 2104 

Estimate  made  by  Board  of  Consulting  Engineers  for,  between  Bohio  and 

Miraflores  lor  sea-level  plan 2104 

Material  removed  by  dry,  from  Pedro  Miguel  and  Obispo  would  be  cheap- 
est       1999 

Much  rock  excavation  in  sea4evel  canal 2102 

Only  thing  required  in  building  sea-level  canal 1951 

Plan  upon  which  it  should  be  carried  on 1991, 1992, 2000, 2002 

Bains,  cause  of,  daily  or  yearly  output  uncertain 2085 

Rock  under  water 1976, 2000 

Time  for,  on  sea-level  plan  is  underestimated 2086 

Exhibits,  list  of,  attached  to  Secretary  Taft's  statement: 

Exhibit  1.  The  Spooner  Act 2578 

Exhibit  2.  Treaty  with  the  Republic  of  Panama 2581-2586 

Exhibit  3.  Urgent  request  for  leffislation  by  Gen.  Geo.  W.  Davis 2583 

Exhibit  4.  Letter  by  Gen.  Geo.  W.  Davis  to  Rear-Admiral  Walker,  in  re- 
gard to  the  collection  of  revenues  on  Isthmus 2586 

Ebmibit  5.  Minutes  of,  conference  of  November  28, 1904, 10  a.  m.,  at  Presi- 
dent Amador's  Palace,  Panama 2588 

Ebdiibit  6.  Confidential  letter  of  Secretary  Taft  to  the  Secretary  of  State  in 

re^^ard  to  repealing  the  Dingley  Tariff  Act  on  the  Isthmus 2590 

Exhibit  7.  Notes  of  a  meeting  held  in  office  of  the  Secretary  of  War,  June 

11,1904 2591 

Brief  of  a  conference  held  in  the  office  of  the  Secretary  of  War, 
June  18,  1904,  between  Secretary  Taft  and  a  delegation  of 

Panamanians 2594 

Agreement  between  the  Secretary  of  War  (acting  for  the  Canal 

Commission)  and  the  Commission  of  Panama 2595 

Exhibit  8.  Currency  and  coinage — No.  84— The  national  convention  of 

P&nama  decrees 2597 

Exhibit  9.  Showing  statement  of  payments  made  by  Isthmian  Canal  Com- 
mission, at  rate  of  three-fourths  of  1  per  cent  for  United  States  currency, 

delivered  to  the  Commission 2599 

Exhibit  10.  Letter  from  T,  P.  Shonts  to  Secretary  Taft  transmitting  letter 

from  disbursing  officer  Williams 2600 

Exhibit  11.  Memorandum  in  the  method  of  selecting  employees  for  Isth- 
mus service 2603 

Memorandum  rc^wding  T.  A.  Davis 2606 

Memorandum  of  Mr.  Cooley  for  the  Secrctanr  of  War 2606 

Exhibit  12.  Statement  showing  requisitions  for  material  and  supplies  on 

hand  in  purchasing  department  on  February  1, 1905,  not  order^ 2610  * 

Exhibit  13.  Instructions  to  Maj.  Charles  F.  Mason,  suigeon  U.  S.  Army,  to 

Sroceed  to  Panama 2618 
on  health  office 2620 

Department  of  hospitals 2619 

Maritime  quarantine 2619 

Pftnama  health  office 2620 

Sanitary  service  of  the  Canal  Zone 2619 

Exhibit  14.  An  act  to  provide  for  the  Government  of  the  Canal  Zone,  the 

construction  of  the  Panama  Canal,  etc 2613-2618 

Exhibit  15.  Confidential  memorandum  for  Secretary  of  War  from  J.  F. 

Wallace,  Chief  Engineer 2623 

No.  1.  Panama  RaiCoad 2623 

No.  2.  Traffic  agreement  between  the  Panama  Railroad  Com- 
pany and  the  Pacific  Steamship  Company 2623 

No.  3.  Commission  organization. 2624 

Exhibit  16.  Report  of  subcommittee  on  Interstate  and  Foreign  Commerce 

on  investigation  of  affairs  of  Panama  Railroad 2627 

Exhibit  17.  Copies  of  papers  complaining  of  rates  on  Panama  Railroad  by 

Fred  W.  Carpenter  to  R.  L.  Walker 2629 

Exhibit  18.  Letters  by  W.  E.  Dauchy,  acting  chief  engineer  in  regard  to 

canal — ^including  reports  from  different  en^eers. 2634-2661 

Exhibit  19.  Personal  letters  from  Chief  Engineer  Wallace  to  the  Secretary 
of  War  in  regud  to  conditions  on  Canal  Zone 2661-2664 
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Exhibits,  list  of,  attached  to  Secretary  Tkft's  sUtement^-OHitinued.  Page- 

Exhibit  20.  Stat^nent  of  numtnar  of  employees  of  the  Isthmian  Canal  Com- 
mission, located  on  the  Isthmus  during  the  months  from  January,  1905, 

to  October,  1906 2664 

Exhibit  21.  Newspaper  clipping  showing  condition  of  employees  ukI 

attractions  offered  by  Conmiission  to  same 2665-2(;69 

Exhibit  22.  Correspondence  with  Mr.  Wallace  as  to  his  appointment  as 

chief  engineer,  also  in  regard  to  his  resignation 2669-2675 

Stat^nent  of  conversation  between  Secretary  of  War,  Mr. 
Cromwell,  and  Mr.  Wallace,  June  25,  1905,  at  Hotel  Man- 
hattan    2673-2675 

Exhibit  23.  Showing  different  Bureaus  in  Department  of  Construction 

and  Engineering 2675-2677 

Exhibit  24.  Letter  of  Chief  Engineer  Wallace  to  W.  E.  Dauchy  and  H.  G. 
Prescott  in  remrd  to  relations  between  Isthmian  Canal  work 

and  Panama  Railroad 2677 

Material  on  hand 2678 

Exhibit  25.  Letters  from  Crovemor  Charles  E.  Magoon,  respecting  condition 
of  affairs  of  Commiasion  on  Isthmus  as  found  on  May  24, 19(^,  the  date 

when  he  and  John  F.  Wallace  arrived 2679-2686 

Exhibit  26.  Letters  from  T.  P.  Shonts  to  Secretary  of  War  in  regard  to 

former  Chief  Engineer  Wallace 2686-2688 

Exhibit  27.  Pipe  line,  correspondence  in  reeard  to 2688-2703 

Exhibits— List  of,  attached  to  testimony  of  Edward  A.  Drake.    {See  Panama 
Railroad.) 

F. 

Farmers  Loan  and  Trust  Company 2927 

Famam,  R.  L 2763,2780 

First  visit  of  Conunission  to  Isthmus 2426 

First  Annual  Report  of  Isthmian  Canal  Commission 2411-2484 

Subjects  discussed  in — 

Act  authorizing  construction  of  an  isthmian  canal 2411 

Bohio  Dam,  plans  in  regard  to 2429 

Colon,  Engineering  force  assigned  to 2432-2435 

Control  of  Chagres  River  above  Gamboa,  field  parties  organize  to  take 

charge  of 2430 

Engineering  and  construction  operations,  number  of  parties 2436 

FirBt  annuiu  report  of  governor  of  Canal  Zone,  as  Appendix  No.  2. 2465 

First  visit  of  Commission  to  the  Isthmus  of  Panama 2426 

General  purposes  of  organization 2431 

Government  of  Canal  Zone 2453 

Harbor  at  Cristobal,  one  of  first  questions  considered 2428 

Instructions  from  President,  placing  the  government  of  Canal  Zone 

in  charge  of  Canal  Commission 2419 

Material,  supplies,  and  machinery 2442 

Organization  of  Commission 2424 

Panama  Railroad 2445 

Proposed  dam  at  Gatun  and  Tiger  Hill  alternatively,  engineers  as- 

si^edto 2429 

Sanitation,  importance  of 2437 

Scope  of  Commission's  report 2424 

System  of  accounting  adopted  by  the  Commission 2441 

Ti^nsferof  canal  properties  to  the  United  States 2423 

Treaty  with  Republic  of  Panama 2413 

Fish  industry:  Size  of,  on  Isthmus 2763 

Free  lances:  Description  of 2815 

Freight: 

Cost  for  carrying  through  canal 1979 

How  it  is  handled 2804 

(See  Panama  Railroad.) 
French  Panama  Canal  Company: 

Adopted  plan  for  lock  canal  as  sea-level  plan  was  too  expensive 2081 

Amount  asked  for  canal  property  by 2143 

Bonds 2297 

Choron,  Louis,  chief  engineer 2086 

Claims  of,  pending  before  Commission 2018,2145,2287,2291 

Condition  of  maps  left  by ^ ^ 2069 
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Freoch  Pluiama  Ouial  Company — Continued.  Page. 

Date  when  property  of,  was  turned  over  to  the  United  States 2518 

Just  doing  enough  work  to  retain  franchise 2013 

Material  belonging  to,  and  condition  of 2013 

Organized  by  receiver 2081 

Plans  of 2080,2082 

Records  of,  in  regard  to  Chagres  River 2070 

Stockholders  in 2297 

Surveys  by 2082 

Telegram,  stating  price  wanted  for  property 2150 

Time  it  would  have  required  for  them  to  construct  canal 2013, 2142 

Value  of  maps  left  by 2070 

Various  leveds  considered 2082 

Work  accomplished 1972, 2141 

Fruit  Line  Steamship  Company 2794 

Fuel  secured  from  Panama  Railroad  Company 2288 

G. 

Gallagher,  Hugh  J.,  Maj 2782 

Gamboa: 

Amount  of  water  dischaiged  by  Chagres  River  at  this  point 2096 

Distance  from,  to  Obispo 2054 

Should  be  location  for  power  plant  for  sea-level  plan 1984 

GatuB  locks: 

Amount  of  material  necessary  to  construct 1994 

Difficulty  in  constructing 1994 

Material  taken  out  of 2719 

Gautron,  Jean  Pierre:  Liquidator  old  Panama  Canal  Company 2891 

General  purposes  of  orgamzation 2431 

Geolo^cal  gorges 1960,1970,1973,1974,2184 

Goodrich,  Admiral,  U.  S.  Navy:  Report  by,  to  Secretary  of  Navy  regslrding  the 

steering  of  vessels 2172 

Gorgas,  W.  C,  U.  S.  Army:  Charge  of  sanitation  on  Canal  Zone 2017 

Gorgona  waterworks 2641 

Government  of  Canal  Zone.    (See  Canal  Zone.) 

Grunsky,  C.  Ewald:  Member  of  board  of  directors  Panama  Railroad 2827, 2888 


Hains,  Peter  C,  Brigadier-General,  U.  S.  Army,  retired 2079 

Connection  with  Panama  Railroad 2137 

Cost  of  maintaining  sea-level  cana]  another  reason  for  favoring  lock  canal . .     2087 

Member  of  Canal  Commission 2109 

Member  of  Walker  Commission 2079 

Reasons  for  favoring  lock  canal 2080,  2099, 2105,  2106 

Reasons  why  he  went  to  Paris 2128,  2130 

Reasons  for  being  opposed  to  sea-level  canal 2080, 2083,  2095 

Statement  of 2079-2152 

Testimony  of,  in  regard  to  purchase  of  canal  property 2142,  2144 

Time  and  money  two  of  the  imnortant  factors  against  sea-level  canal 2083 

Time  connected  with  Panama  Canal 2123 

Would  prefer  sea  level  if  country  between  Gamboa  and  Pedro  Miguel  was 

as  easy  to  cut  through  as  that  between  Bohio  and  Gamboa 2109 

Hambuig-American  Steamship  Company  in  competition  with  steamers  con- 
trolled by  Panama  Railroad  Company 2849 

Harbor  Cristobal:  One  of  first  questions  considered 2428 

Harper,  A.  C,  resident  engineer,  La  Boca 2641 

Harrod,  B.  M.:  Written  statement  by 2509-2511 

Hay-Concha  treaty 2958-2967 

Copy  of  treaty 2958 

Date  of  ratification 2936,2937 

Extracts  read  from 2845 

Letter  from  Secretary  Hay  to  Seftor  Don  Jos^  Vicente  Concha  in  regard 

to 2944-2953 

Letter  from  Secretary  Hay  to  Hon.  W.  P.  Hepburn  in  regard  t« 2951-2952 

Letters  from  Sefior  Don  Jos^  Vicente  Concha  in  regard  to 2953-2957 

Letter  from  Wm.  Nelson  Cromwell  to  Secretary  Hay  in  regard  to 2955 
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Hay- Varilla  Treaty :  ^•9^ 

Adopted  number  of  proviMons  from  Hay-Heiran  treaty 2757 

Attitude  of  Panama  people  toward 2523 

Copy  of 2581 

Date  of  ratification 2518, 2522, 2886 

Effect  on  Panama  Railroad 2551 

If  negotiations  to  perfect  Bhould  be  deeired 2744 

Legal  righto  under 2744 

Powers  of  Congress  under 2745 

Provides  for  extending  our  jurisdiction 2743 

Provides  that  the  United  States  may  import  free  of  duty  ev^-ything  for  use 

of  canal  and  employees 2757 

Ratification  of : 2518,2522,2886 

Reference  to 2747 

Serious  judicial  Questions  arise  under 2727 

Spooner  act  enabled  President  to  make 2728, 2729 

I. 
Indurated  clay: 

Caused  by  volcanic  eruptions 2120 

Compared  with  some  found  in  borings  made  for  bridge  across  the  Missouri 

River / 1961 

Not  proper  name 2120 

Remarks  on 1952, 1957, 1972, 1974, 2051, 2077, 2155 

International  Banking  Corporation  established  branch  hanks  on  Isthmus 2274 

Instruction  from  President  placing  government  of  Canal  Zone  in  chaige  of  Ciuia] 

Commission 2419 

Isthmian  Canal  Commission: 

Act  authorizing  construction  of  canal 2411 

Annual  report  for  five  months  year  1904 2411 

An  improvement  over  old  Commission 2015 

Appointments  made 2016 

Circumstances  leading  to  the  severance  of  Mr.  Wallace,  and  correspondence 

relating  thereto 2557-2572 

Committees  appointed,  and  names  of  members  on  each 2425 

Conduct  of  arfaiTB  by 2293-2297 

Directed  to  submit  such  plans  as  might  be  proposed  by  the  Board  of  Con- 
sulting Engineers 2109 

Does  not  control  rates  of  Panama  Railroad 1987 

Duties 2012, 2066, 2068 

Duties  of  varioiis  members  connected  with 2010-2015 

Emplojrment  of  labor 2067 

Executive  order  practically  placed  entire  power  of,  in  hands  of  three  mem- 

here 2009 

Exhibit  No.  23,  showing  different  bureaus  in  Department  of  Construc- 
tion   2675-2677 

Financial  statement  by  treasurer  of  Commission  as  Appendix  No.  1 2463 

First  annual  report  by 2411-2484 

First  visit  of  Commission  to  Panama 2132, 2161, 2426 

General  purposes  of  organization 2431 

Instructions  received  mm  the  President 2419 

Machinery  of  all  kinds  should  be  turned  over  to  contracts  by 1988 

Material  on  hand 2442-2678 

Material  supplies  and  machinery 2442-2678 

Meetings  of,  on  Isthmus 2291 

Members  of 2009-2010 

Names  of  members  who  authorized  the  payment  of  for  French  property 2160 

Necessity  for  the  reorganization  of 2292, 2773 

Organization 2025,2424 

Panama  RaUroad 2445-2452 

Preparations  made  by,  for  the  accomodation  of  employees 2016-2017 

Ports  established  on  the  Zone 2736 

Project  of 2109 

Salaries 2773 

Sanitation 2437 

Scope  of  Commission's  report 2424 

System  of  accotmting 2441 
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IsUiiBian  Canal  Commission— Continued.  P^ge. 

Waterworks  and  sewer  system  for  Panama  and  Colon 2432, 2434, 2435 

Work  accomplished 2068,2069 

{See  First  annual  report  by.) 

Isthmus  of  Panama: 

CatUe  on 2333 

Regarding  condition  of  country  between  Bay  of  Limon  and  Bay  of  Panama.    2286 
Sickness  on  and  means  to  relieve 2240 

J. 

Johnson,  M.  O. :  Supervisinff  Architect 2636 

Judicial  system,    (oee  Canal  Zone.) 

K. 

Kiel  Canal: 

Compared  with  proposed  canal  at  Panama 2102 

Experience  with  tides  in 2103 

Lock  eatee  in 2102 

Tidal  locks  in,  have  to  be  closed 2156 

Koemos  Steamship  Line: 

Called  "free  knees" 2815 

Has  been  asked  by  Panama  Railroad  to  enter  into  a  tariff  agreement 2815 

Very  important  line 2815 

L. 

La  Boca: 

Channel  at 1976 

Dam  site,  location  poor 1953, 1990 

La  Boca  Dock: 

Bonds  sold  by  Panama  Railroad  for  the  building  of 2907 

Cost  of  constructing 2907 

Laborers: 

Chinamen 2286 

Employment  of 2067, 2575 

Feeding  of,  difficult  to  do  by  contract 2323 

Number  of,  from  time  to  time  on  Isthmus 2067 

Number  of,  employed  on  Isthmus  by  French 2125 

No  shortage  of 2285,2286 

Nimiber  of,  on  Isthmus  at  time  of  transfer  to  the  United  States 2284, 2286 

Rice  used  by,  as  food 2760 

Went  to  Isthmus  voluntarily,  and  early  arrivals  at  their  own  expense 2285 

Laboratory  tests 2029 

Lampre,  Edouard:  Council  for  old  Panama  Canal  Company 2891 

Lanas: 

Amount  used  for  Gamboa  dam 1988, 1989 

Amount  necessary  to  submerge 2072 

Expense  of,  for  acquiring  same 2788 

Prolmble  cost  of 2072,2225,2226,2227 

Submerged,  for  building  lock  canal 1984, 1985 

Titles  to 2073,2222,2223,2224 

Lock  canal: 

Accidents  in  locks  much  overdrawn 2103 

Amount  of  land  necessary  to  build 2072 

Authorized  by  Spooner  Act 2722 

Capacity  of,  in  comparison  with  sea-level  canal 2034 

Concerning  curvature  of 2035, 2171, 2172 

Construction  of  immense  locks  for,  would  probably  take  as  long  as  it  would 

to  construct  sea-level  plan 1994 

Cost  and  time  two  strongest  reasons  for  favoring 2081 

Depth  of,  greater  than  sea-level  plan 2087, 2088 

Deepened  and  widened  at  less  cost  than  sea  level 2102 

Far  superior  in  every  way 2153, 2154 

Fresh- water  canal 2102 

Heieht  of  water  in  during  dry  season 2098 

Lockage  time 2156 

Navigation  in,  safer 2035 

No  objectionable  currents  in 2101, 2154 
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Lock  canal — Continued.  i*»»e- 

Objectionfl  to,  by  Mr.  Wallace 1950 

Opinion  of  Mr.  Wallace  is  that  the  minority  have  underestimated  the  time 

It  will  take  to  construct 1991 

Prism  of 2086 

Reasons  why  General  Haines  favors 2080, 2083, 2099 

Route  for  shipping  next  to  be  considered 2154 

Siae  of  locks  m 2156 

Submerged  lands  for. 1984-1985 

Time  necessary  to  construct 1951, 1993, 2192, 2193 

TransformabUity  of 2200,2315,2725 

Vessels  can  anchor  and  dean  their  bottoms  in 2102 

Water  supply  for 2097,2098 

Locks: 

Can  be  made  larger  if  necessary 2043 

Danger  from  dynamitero 2044 

Crates  in,  and  tne  workings  of,  when  a  ship  has  entered 2041 

Gatun  locks — 

Manchester  Canal:  Lockage  time  in 2156 

Amount  of  material  necessary  to  construct 1994 

Amount  of  excavation  at 2194, 2719 

Borings  for,  are  not  complete 1981 

Borings  for 2112 

Gatun— 

Cablegrams  on  length  and  foundation,  by  Mr.  Stevens  (chief  engi- 
neer)  ^S8,2111 

Capacity  of 2034 

Construction  of 2029 

DiflSculty  of,  in  constructing 1994 

Liability  of  accidents  in 1982 

Rock  foundation 2111 

Safety  of 2043 

Ships,  movement  in — 2040 

Site  for  good 2110 

Telegrams  by  Mr.  Stevens  on  foundation 2111 

Topography  for 2034 

Usable  length 1982,2037,2039 

Soo  Canal- 
Locks  in  object  lesson  to  Board  of  Consulting  Engineers 2168 

Locks,  size  of 2167 

St.  Mary's  Falls  Canal:  Experience  there  with  locks  demonstrates  the  ad- 
vantage of 2154 

Sites:  Several  fetvorable,  for  locks  between  Gamboa  and  Bohio 2247 

Size  of 2156 

Tidal  locks- 
Objections  to,  by  Mr.  Wallace 1952, 2029 

Sea-level 2156 

Time  necessary  to  construct 1951, 2029 

Lloyds  Register:  Standard  shipping  register  in  world 2175 

M. 

Magoon,  Charles  E.,  governor  of  Canal  Zone: 

Duties  of ,  as 2771 

Letters  by,  to  S^retary  of  War,  respecting  condition  of  affairs  on  Isthmus, 

May  24,  1905,  when  J.  F.  Wallace  and  he  arrived 2679-2686 

Member  of  executive  committee  of  Panama  Railroad 2816 

Maintenance:  Cost  of  maintaining  sea-level  canal 2087 

Maltby,  F.  B. :  Division  engineer,  Christobal 2640 

Manchester  Canal:  Lockage  time  at 2156 

Manning,  John  B. :  Stock  of  Panama  Railroad  bought  by 2938 

Markel,  J.  E.: 

Mention  of  cancellation  of  contract  held  by 2857 

Reference  made  by  Secretary  of  War  in  regard  to  contract  held  by 2572 

Material  and  supplies: 

How  and  when  to  be  purchased 2400, 2442, 2715, 2716 

On  hand 2678 
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• 

Medical  suppliee:  Oause  for  delay  of 2776 

McKeon  A  Co „ 2856 

Mercantile  Trust  Company 2927 

Meeeace  of  President  of  the  United  States:  Transmitting  first  annual  report  of 

the  Isthmian  Canal  Commission 2392 

Miiafloree 1976 

Modus  Vivendi: 

Established  by  an  Executive  order 2619, 2626, 2740, 2744 

Tariff  charges  upon  importations  settled  by. 2756 

To  be  succeedea  by  treaty 2762 

Money.    (See  Canal  Zone.) 

Morgan,  J.  P.,  A  (b.:  Bankers 2856 

N. 
Navigation: 

Safer  in  lock  canal 2036 

Sea-level  canal 2087 

Navy  Department: 

Makes  contract  with  Panama  Railroad  for  coal  to  be  used  on  war  ships 2847 

Prefers  Pocahontas  coal  to  any  other 2847 

New  Panama  Canal  Company.    (See  French  Canal  Company.) 

New  York  Life  Insurance  Company 2910 

Nichols,  A.  B.:  Assistant  engineer,  Gratun 2634 

Norfolk,  Va.:. Price  of  coal  delivered  at  . . .  .• 2845 

Northwestern  Insurance  Company:  Surplus  fund  of 2910 

O. 

Obaldia,  Seflor  De: 

Letter  by,  to  Hon.  John  Hay,  Secretary  of  State 2352 

Letter  from  Secretary  of  State  John  Hay  to * 2378 

Minister  from  Panama 2770 

Points  in  dispatch  by 2345 

Obispo:  Retaining  basin  at,  calculated  to  relieve  pressure  on  Gamboa  dam.  2236-2237 

Oil  pipe  lines: 

Correspondence  in  regard  to  contract  let  to  Union  Oil  Company 2688-2703 

Testimony  by  Secretary  of  War  Taft 2573 

Organization  of  Canal  Oommission 2424 


Pacific  Mail  Steamship  Company:  Its  connection  with  Panama  Railroad  Com- 
pany   2549, 2808 

Panama: 

Constitution  of,  in  regard  to  objectionable  characters 2766 

Copy  of  treaty  with 2581 

Earthquakes 2120 

Topoffraphy  of,  along  Chagres  River 2120 

Panama  Say:  High  tides  at 1979 

Panama  Canal  Company  (old) :  Amount  of  stock  controlled  by  (see  French  Canal 

Company) 2297, 2891 

Panama  City: 

Morality  of 2433,2766 

Waterworks  and  sewer  system 2432, 2433 

Panama  Railroad: 

Accounts  of,  audited  by  Isthmian  Canal  Commission 2320 

Administration  of 1954 

Amount  of  capital  when  oiganized 2910 

Amount  due  the  Republic  of  Panama 2869 

Annual  report  shows  increase  in  cost  of  property 2870 

Article  seven  in  regard  to 2749 

Board  of  directors — 

Action  of,  in  regard  to  declaring  dividends 2879 

Affairs  of  Panama' Railroad  administered  by. 2887 

Authorizes  agent  to  purchase  coal 2838, 2840 

Meeting  days  of,  and  where  held 2288, 2825 

Meeting  held  on  January  19,  1906,  shows  accoimt  of  sale  of  first- 
mortgage  bond 2853,2854 
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• 

Pl&DAina  Railroad— Continued.  Pa«e. 

Board  of  directors— Oontinued. 

Meeting  of,  adopting  reeolutipns  declaring  dividends 2934 

Minutes  of,  in  regard  to  cancellation  of  yfjoikel  contract 2856-^62 

Minutes  of,  and  kept  by 2857, 2858, 2860,  f  ~ " 

Minute  books  of,  do  not  show  authorization  for  the  sale  of  bonds  to  pay 

lor  rebuilding  of  ships  owned  by 2884, ' 

Parasraph  of  letter  from  Mr.  Shonts  in  regard  to  minutes  of 2864 

Resolutions  adopted  by,  in  regard  to  outstanding  claims  against 2842 

By-laws  of,  providing  for  appointment  of  a  general  superintendeq^ 2827 

Capital  expenditure  shown  oy  last  annual  report 2910 

Cause  for  nei^ht  congestion  on 2775, 2776 

Claims  of,  against  Government 2138, 2139 

Coal- 
Amount  on  hand 2869 

Amount  used  since  1904 2844, 2855 

Carried  bjr  tramp  steamers ' 2840. 2848 

Consumption  of,  has  increased  rapidly  lately 2839, 2845 

Contract  for  transportation  of,  made  by 2840 

Earn  Steamship  Line  has  had  contract  for  carrying ^45 

Price  received  for,  by 2839, 2843 

Pocahontas  coal  used  exclusively  for  some  years 2844 

Regularity  of  price  for,  maintained  by  Pocahontas  company 2845, 2846 

Resolution  adopted  by  Canal  Commission  that  Panama  Railroad  should 

buy  all  coal  used  by  them 2838 

Sold  by  Panama  Railroad 2837 

Terms  upon  which  it  is  furnished  to  Isthmian  Canal  Commission 2848 

Commission  department  on  Isthmus  conducted  by 2851 

Condition  of,  wnen  Walker  Commission  took  possession 2063, 2064, 2545 

Conservative  policy  of,  was  to  improve  propwty 2910 

Construction  of  lai^ee  dock  at  La  Boca 2546 

Cosmos.     Line  has  been  asked  to  enter  into  traffic  agreement  with 2815 

Cromwell,  Wm.  Nelson:  Attorney  for 2553 

Damages:  Responsible  for,  if  it  occurs  to  goods  while  in  the  hands  of 2813 

Date  when  property  of,  was  transferred  to  the  United  States 2825 

Date  shown  on  stock  when  transferred  over  to  the  United  States 2826 

Date  of  appointment  of  directors 2519 

Date  of  annual  meetii^and  election  of  officers 2520 

Deposits  kept  by,  at  different  banks 2877, 2927 

Diversions  of,  made  for  building  canal  through  Culebra  Cut 2140 

Dividends — 

Declared  bv 2865,2866,2880,2886,2913,2933,2935 

Earnings  of  Panama  Railroad  under  all  conditions  can  be  distributed 

among  stockholders  as 2870 

Funds  used  for  the  issuance  of 2909 

Issued  by,  were  never  paid  out  of  the  earnings  for  a  given  year  . .  2878, 2879 

None  declared  between  1896  and  1901 2931 

Only  one  contract  outstanding  when  declared 2926 

Paid  to  stockholders  of  .record 2870, 2890 

Paid  in  excess  of  net  earnings 2889 

To  Panama  Canal  Company  in  November,  1903 2880, 2887, 2890, 2911 

Unclaimed 2869 

Use  of  word  ''Special "  in  resolution  declaring  dividend  in  1901. .  2934, 2936 
Division  of  rates  between  railroad  and  steamship  line  contrcdled  by  . .  2806, 2808 

Does  not  refuse  to  enter  into  contract  with  all  steamship  lines 2815 

Double  tracking  of 2290 

Drake,  Edward  A. :  Secretary  and  treasurer 2798 

Earnings  of,  under  all  conditions,  can  be  distributed  among  stockholders  as 

dividends 2870 

Earnings  divided  with  steamship  company  controlled  by 2794 

Efficiency 20^ 

Enraged  in  severe  freight  war  with  Pacific  Mail  Steamship  Company —    2931 
Exhibit  No.  24,  letter  of  Mr.  Wallace  in  regard  to  relations  between  Istfa- 

main  Canal  work  and 2677 

Executive  committee — 

Action  in  regard  to  rebuilding  ships  controlled  by 2875 

Also  finance  committee 2876 
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Panama  Railroad— Continued.  *  Page. 

Executive  committee — Continued. 

Approved  contract  for  the  rebuilding  of  shipe 2877, 2931 

Drake,  Edward  A.,  authority  in  connection  with 2817 

Submitted  plan  to  create  bonded  debt  for  repair  of  shipe 2928, 2929 

Extract  from  the  record  of  one  of  the  executive  meetings 2817 

Has  control  over  the  purchasing  of  supplies 2836 

Members  of,  when  Cramp  contract  was  let  for  the  rebuilding  of  ships .     2885 

Members  of,  when  United  States  took  over  property 2824 

Minutes  of,  kept  by 2817 

Number  of  members  of 2816,  2822 

Powers  of 2822, 2823 

Regulates  business  of,  and  issues  instructions  to  officers 2816 

Remarks  on 2816,2823 

Financial  condition — 

Accrued  interest  on  deposits 2869 

Amount  due  Republic  of  Panama 2869 

Balance  sheet  December  31,  1906 2894 

Balance  sheet  exhibits 2898-2904 

Exhibit  No.  1,  accrued  interest  on  first-mortgage  bonds 2898 

Exhibit  No.  2,  interest  and  exchange 2898 

Exhibit  No.  3,  drawback  on  Colombian  and  Panamanian   prod- 
uce       2898 

Exhibit  No.  4,  cost  of  road  equipment 2898 

Exhibit  No.  6,  real  estate  on  Isthmus 2898 

Exhibit  No.  6,  floating  equipment 2899 

Exhibit  No.  7,  bonds  in  treasury 2899 

Exhibit  No.  8,  on  deposit  with  financial  agents  for  redemption  of 

bonds 2899 

Exhibit  No.  9,  improvement  and  construction  work  uncompleted    2899 

Exhibit  No.  10,  cash  in  banks  with  agents 2900 

Exhibit  No.  11,  coal  and  supplies  on  hand 2900 

Exhibit  No.  12,  due  from  connecting  lines 2900 

Exhibit  No.  13,  due  from  United  States 2901 

Exhibit  No.  14,  due  from  companies  and  individuals 2901 

Exhibit  No.  15,  miscellaneous  accounts 2901 

Exhibit  No.  16,  unearned  insurance  and  charter  of  steamers 2902 

Exhibit  No.  17,  fi;eneral  average  disbursement 2902 

Exhibit  No.  18,  bonds  drawn  for  redemption  not  presented 2902 

Exhibit  No.  19,  interest  accrued  on  bonds  not  due 2902 

Exhibit  No.  20,  accrued  funds  for  redemption  of  bonds 2902 

Exhibit  No.  21,  interest  on  bonds  due  and  unpaid 2902 

Exhibit  No.  22,  steamship  and  tug  replacement  fund 2903 

Exhibit  No.  23,  unpaid  wages 2903 

Exhibit  No.  24,  Istnmus  drafts  not  presented 2903 

Exhibit  No.  25,  our  connecting  lines 2903 

Exhibit  No.  26,  audited  vouchers  and  pay  rolls 2903 

Exhibit  No.  27,  miscellaneous  accounts 2904 

Bonds  were  used  in  paying  for  rebuilding  ships. .  2811, 2874,  2882, 2883, 2915 

Capital  expended  for  La.  Boca  terminal 2868, 2907 

Cash  on  hand  March  31,  1904 2869 

Cash  on  hand  in  treasxiry  when  September  dividend  was  declared 2913, 

2927,  2940 

Current  liabilities ' 2869 

Deposits  kept  at  different  banks 2927 

Dividends — 

Declared  by 2865, 2866, 2880, 2886, 2913, 2933, 2935 

Funds  used  for  the  issuance  of 2909 

Issued  by,  were  never  paid  out  of  earnings  for  a  given  year 2878, 2879 

None  declared  between  1896  and  1901 2931 

Only  one  contract  outstanding  when  declared 2926 

Paid  during  its  corporate  existence 2867, 2868 

Paid  to  stockholders  of  record 2870, 2890 

Paid  in  excess  of  net  earnings 2889 

To  Panama  Canal  Company  in  November,  1903  . . .  2880, 2887, 2890, 2911 

Unclaimed 2869 

Use   of  word   "Special"   in  resolution   declaring  dividend   in 
1901 2934,2936 
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Panama  Railroad — Continued.  Pae^- 

Financial  condition — Continued. 

Division  of  rates  made  under  traffic  agreement 2804 

Extract  from  statement  by  Cren.  Geoige  W.  Davia  in  regard  to 2878 

Income  account  and  profit  and  loss  account  for  twelve  months  ending 

Decoraber31,  1906 2892 

Income  and. financial  exhibit,  month  of  February,  1906 2896 

Increase  of  sinking  fund 2867 

Laigeet  accounts  kept  at  trust  companies ^ 2927 

Miscellaneous  accounts 1 2869 

Money  due  from  connecting  lines 2869 

Money  due  from  United  States 2869 

Money  due  from  companies  and  individuals 2869 

Net  surplus  on  hand  December  31,  1903 2867 

Number  of  bonds  sold 2878, 2909 

Only  one  contract  outstanding  when  last  dividend  was  declared 2926 

Reasons  for  selling  first-mort|^ige  bonds 2854 

Reasons  for  repurchasing  first-mortsage  bonds 2855 

Statement  showing  net  earnings  and  dividends  paid 2866-2869 

Statement  showing  disposition  of  accumulated  earnings 2868 

Statement  of  railr^Eui  freight  tonnage  handled 2895 

Summary  of  earnings  and  expenses  for  twelve  months  ending  Decem- 
ber 31. 1905 2892 

Tablo  showing  result  of  operations  for  calendar  year  1905 2892-2904 

Treasury  statement 2904 

Fiscal  year 2865 

Four  and  one-half  per  cent  bonds  should  be  paid 2748 

Freight— 

T'ost  of  handling  across  the  Isthmus 2025 

Cause  of  congestion 2775, 2776 

Flat  rate  should  be  charged  for  handling 2026 

Method  of  collection  and  dbtribution  at  different  points 2804, 2849 

Rates  chareed  for 1986, 2029, 2548 

Rates  not  nxed  by  Canal  Commission 1987 

General  superintendent — 

By-laws  providing  for  appointment 2827 

No  change  in  duties  since  United  States  took  possession 2830 

Power  of : 2828 

Under  control  of  executive  committee 2829 

Under  control  of  general  manager 2829 

Government  took  possession 2888 

Importance  of,  in  rebuilding  canal '. 2138, 2289, 2319 

Improvement  and  construction  account  kept 2907 

Insurance  for  ships 2974 

La  Boca  dock — 

Bonds  sold  still  outstanding 2909 

Building  of,  charved  to  construction  account 2907, 2908 

Capital  expended  for 2868 

Constructed  by 2907,2932 

Payment  for,  made  by  sale  of  bonds 2907 

Letter  of  Secretary  of  War  to  J.  J.  Hooker 2549 

List  showing  stockholders 2942 

Local  rates  charged 2548,2549,2814 

Maintenance  fund  kept 2905, 2912 

Marked  value  of  stock 2938 

Money  held  as  cash  reserve  subject  to  check 2803 

Necessity  for  changing  location 2317, 2318 

Necessity  for  control  by  chief  contractor  of  canal 2231 

No  discrimination  made  against.foreign  ships 2808 

Officers  and  duties  of 21 37 

Operating  expense  account 2915 

Operating  expenses  month  by  month ^  2914 

Panama  subsidy  bonds ^2803 

Policy  in  regard  to  shipping 2810 

Possession  by  officers  electea  for  United  States *  2827 

Preliminary  construction 2776 

President's  power  in  r^ard  to *. ^34 

Purchase  of  property  by  United  States f^r^r^r  2140, 2141 
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Panama  Railroad — (Continued.  Page. 

Purchasing  agent — 

Buys  material  wherever  it  is  cheapest 2850 

Eighty  per  cent  of  commissary  supplies  bought  in  New  York 2853 

Iron  purchased  in  Europe 2850 

Remarks  on , 2835, 2836 

Ross,  D.  W.,  purchasing  agent 2835 

Supplies  furnished  to  people  on  Isthmus  purchased  by 2851 

Rates— 

Across  Isthmus  for  freight. . .  ^ 2548, 2549, 2814 

Charged  steamship  lines 2794 

Reasons  for  selecting  present  directors 2546 

Report  made  by  Gen.  George  W.  Davis  as  governor  of  Canal  Zone.. . .  2445-2487 
Resolution  adopted  by  Isthmian  Canal  Commission  reg^Euding  purchase  of 

coal 2838 

Respecting  its  independence  of  the  Isthmian  Canal  Commission 2328-2331 

Romng  stock  inadequate  to  move  freight 2289 

Sells  c»al 2837 

Shonts,  T.  P.,  president  of 2798 

Should  be  turned  over  to  contractor 1986 

Should  not  be  merged  with  government  of  Isthmian  Canal  Commission 2551 

Statement  showing  cash  assets  on  hand  January  9,  1902 2802 

Steamship  lines — 

Are  asked  to  cooperate 2814 

Having  traffic  agreements  with 2801 

Operating  independently 2802 

Steamships  controlled  b)[ — 

Are  of  American  registry 2799 

Carry  freight  to  east  coast  of  North  and  South  America 2850 

Carr}^  material  and  supplies  to  be  used  by  Canal  Commission 2850 

Contract  with  Cramps  for  rebuilding 2918, 2920  2924, 2926, 2940 

Date  contract  was  let  to  Cramps  for  rebuilding 2881-2914 

Depreciation  account  depleted  in  making  cash  payments  to  Cramps 2941 

Former  testimony  of  Mr.  Drake 2941 

In  competition  with  other  lines 2849 

Money  raised  for  rebuilding  by  sale  of  bonds 2882, 2883, 2885, 2915, 2916 

Price  paid  for  rebuilding 2873 

Rebuilding  approved  by  executive  committee 2877, 2915 

Regular  tariff  charged  for  carrying  freifi^ht 2849 

Sections  3  and  4  of  charter  under  whicn  company  is  operated 2820 

Statement  showing  nimiber  of  passengers  carried  from  Colon  to  New 

York  from  June  1  to  September  30, 1905 2664 

Wallace,  J.  F.,  reduced  rates  materially 2850 

Were  rebuilt 2872, 2873 

Stevens,  John  F.,  director  and  vice-president 2798 

Stock  transferred  at  different  times 2943 

Stock  purchased  by  United  States 2445 

Subsioy  duo  Republic  of  Colombia  for  privilege  of  using  land  across 

Isthmus 2869 

Supplies  on  hand 2869 

Supplies,  price  of,  delivered  at  Culebra  cut 2852 

System  of  Dookkeeping  used 2906, 2912 

l^ble  showing  outstanding  bonds  and  other  liabilities 2552 

Traffic  agreement  can  be  terminated  in  ninety  days 2802 

Traffic  manager — 

In  market  for  freight 2849 

Regulates  price  for  carrying  freight  between  New  York  and  Colon  on 

steamers 2848 

Walker,  R.  L 2800 

Transfer  or  re  transfer  of  stock  representing  ownere^ip  of  company 2948 

Transportation 2793 

Under  control  of  Canal  Commission 2842 

Uader  control  of  concession  from  Republic  of  Colombia  was  obliged  to  ex- 
tend tracks  to  deep  water  in  Bay  of  Limon 2908 

Under  control  of  Secretary  of  War 2065 

Unimportant  after  canal  is  built 2319, 2320 

Use  of,  to  divert  commerce  to  Panama  route 2030 

utilization  in  building  canal .^...^^.Q^^{^im 
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Walker,  R.  L.,  traffic  manager 2800 

Wallace,  John  F.— 

Stockholder 2005 

Vice-president  and  general  manager 2006 

Water  supplied  at  Colon  during  dry  season 2324 

Panama  waterworks 2641 

Parker,  J.  H.j  memberof  executive  committee  Panama  Railroad 2S24, 2885 

Parsons,  William  Barclay: 

Mwnber  of  executive  committee  Panama  Railroad 2824, 2885 

Member  of  engineering  committee 2162 

Testimony  questioned 2037, 2044 

Was  not  a  member  of  executive  committee  when  Cramps  contract  was  let.    2886 

Pepperman,  W.  Leon,  member  of  executive  committee  Panama  Railroad 2816 

Philippine  Islands:  Duties  of  (reneral  Davis  when  he  was  milltacy  governor. . .    2164 

Pinar  del  Rio 2163 

Pipe  lines,  correspondence  in  regard  to 2573, 2688-2703 

Pocahontas  coal: 

Best  steam  coal  to  be  obtained  in  this  country 2844, 2846 

Coal  purchased  by  Panama  Railroad 2841, 2844 

Have  maintained  regularity  of  price 2845, 2846 

Preferred  by  Navv  Department  to  any  other 2847 

Used  exclusively  by  Panama  Railroad  for  past  six  or  eight  years 2844 

Pt^tical  relation  of  Canal  Zone  to  the  United  States 2729 

Population,  densitv  of  2166 

Portland  cement,  {ormula  for  making 2718 

Porto  Rico: 

Duties  of  General  Davis  when  governor  of 2163 

Great  rice  user .* 2761 

Ports  of  delivery,  on  Pacific  and  Atlantic  to  which  traffic  agreements  relate 2801 

Foetal  system.  Canal  Zone 2752 

Prescott,  H.  G.,  general  superintendent  Panama  Railroad 2S28 

Purchasing  agent.    (See  Panama  Railroad.) 

R. 

Rains,  cause  of  daily  or  yearly  output  uncertain 2085 

Rates* 

Across  Isthmus  for  freight 2548, 2549, 2814 

Charged  steamship  lines  by  Panama  Raihoad 2794 

Redfem: 

Disbursingofficer  for  Walker  Commission 2779, 2780 

Mentioned 2777, 2779, 2782 

Reeves,  A.  L.,  first  general  superintendent  Panama  Railroad 2828 

Reid,  William,  &  Co 2856 

Report  of  Commission  of  1899  and  1901: 

Fixing  price  to  be  paid  for  canal  property 2146, 2148 

Report  by  Gen.  George  W.  Davis  when  governor  of  Canal  Zone 2334 

Rio  Grande:  Character  of  material  at  mouth 1989 

Royal  Mail  Steamship  Company: 

Comi)etitor  of  ships  controlled  by  Panama  Railroad 2800, 2805, 28W,  2849 

Mentioned 2794 

Sandstone:  Indication  of,  in  boring  for  Bohio  dam 2(^1 

Sanitation: 

Character  of  work 2017,2287,2437,2474 

Isthmus 2017,2474,2523 

Schaler,  James  R. :  Second  general  superintendent  Panama  Railroad 2828 

Schwerin,  R.  P 2775 

Scope  of  Commission's  report 2424 

Seaeatee:  Necessary 2065,2066,2725 

Sea-level  plan: 

Accidents 19^ 

As  far  as  Central  cut  is  concerned,  simply  a  railroad  proposition 1991 

Atlantic  to  Obispo 1990 

Best,  in  opinion  of  Mr.  Wallace 1950 

Chagres  River,  cause  of  currents  in 2089 

Chagres  River,  course  of,  followed  by 2241 
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Sea-level  plan — Continued.      ,  Page. 

Chagres  water  entering  from  Gamboa  will  be  dean 2195 

Channel 1977, 2196 

Cheaper  to  maintain  than  lock  canal 1988, 2029 

Comparative  cost  of  maintaining  channel 1977, 2087, 2196 

Comparison  with  Suez  Canal 1976 

Construction  of,  passing  places  would  involve  much  extra  expense 2093 

Cost  not  to  be  considered 1951 

Cost  of  maintenance 2087 

Cost  of  widening 1976, 1978, 2200 

Cost  to  widen  500  feet  from  Panama  Bay  to  Miraflores 1976, 1978 

Course  pursued  in  building 2053 

Currents 2089, 2189, 2191 

Curvature  of,  compared  with  others 2171, 2210, 2211 

Depth  of,  for  large  ships  not  sufficient 1978, 2093 

Disposition  of  material  dredged 1983 

Diagrams  of  ships ^ 2178 

Diagrams  showing  ships  passing  on  curves 2210 

Diversion  works  only  for  use  diuing  canal  construction 2212, 2242 

Draft  of  vessels 1978, 2093 

Dredging 1 983, 2053, 2242 

Effect  movement  of  ships  will  have  on  slopes 1982, 2101 

Effect  on  large  ships 2101 

En^neerinff  difficulties 2083, 2084 

Estmiate  ofcost  not  too  low 2185 

Excavation  only  thing  required  to  build 1951, 1991, 2024 

General  Davis  favors  sea  level 2163 

Important  objections  to 2080, 2083, 2087 

Impossible  for  large  ships  to  pass  each  other 2092 

Interest  on  money  invested  snould  be  considered  in  cost  of  maintenance. . . '  2087 

Lock  gates  can  not  be  kept  open  half  the  time 2102 

Maintenance 1988, 2029, 2198 

Material  necessary  to  remove  from  Culebra  cut 2084 

Must  be  prepared  to  receive  flow  of  Chagres  River  at  all  times 2091 

Names  of  engineers  opposed 2107, 2108 

Navigation 2087 

Necessary  to  divert  channel  of  Chi^g:res  to  enable  dredges  to  work 2098 

Never  finished 2102 

Not  necessary  to  use  tidal  locks  if  500  feet  width  was  established  from  Pacific 

to  Miraflores 1977 

Obispo  to  Bay  of  Limon ^ 2725 

Objections  to  building 2052, 2056 

Objections  to  the  use  of  dredges  alone  for  building 2053 

Objections  to,  by  Colonel  Ernst 2052, 2056 

Opmions  of  different  engineers 2106 

Pacific  to  Miraflores 1990 

Passage  of  large  ships  through 2197 

Power  plant  snould  be  placed  at  Gamboa 1984 

Prism  of 2086 

Reasons  for  rejecting 2080, 2083 

Restricted  channel  preventing  ships  turning 2185 

Rise  of  tide 2089 

Rock  excavation  below  tide  level 2102 

Safer  from  enem^r 1984 

Safety  of  large  ships  when  in  motion 1980, 1981 

Salt  water  in,  is  a  lactor  in  determining  sufficient  depth 2177 

Sea  gates  not  necessary ■ 1977 

Slopes 1978, 1982, 2726 

Speed  of  vessels 1977, 1980 

Summary  of  cost  of  maintenance 1988, 2029, 2198 

Tidal  lock 2187,2188,2190,2191 

Time  and  money  two  greatest  factors  against  building 1950, 2055,  2057 

Time  necessary  to  buud 1951, 1993 

Time  necessary  to  remove  material  from  Culebra  cut  determines  the  time  of 

completion 2085 

Time  for  excavation  underestimated 2086 

Too  narrow  and  not  the  tvpe  of  canal  referred  to  by  Congress 2097 

Transportation  of  material  big  element  of  cost ^'OTVaip        ^ 
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Turn-outs,  cost  of  maintenance ? 2197, 2209 

Up  to  San  Pablo,  and  possibly  to  Obispo,  would  cost  very  little  to  add  an 

extra  100  feet  in  width ^ 1976 

Use  of  dredges  in  buildinff 2053 

Velocity  of  current  caused  by  Ghagr^  River  and  tributaries 2093 

Water  supply  ample  for  Gamboa  dam 2214, 2215 

Width  for  future  business 1976, 1984, 2088 

Width  compared  with  Suez  Canal 2091 

Width  of,  cost  of  increasing 2178, 2179, 2180, 2181 

When  completed,  receives  all  flood  waters 2238 

Work  accomplished  by  the  French  frran  Colon  to  Bohio 2725 

Seepage 1964,2114 

Ships: 

Draft  of 1978,2087,2092,2093 

Maximum  load  line  marked  on ^ 2176 

Rising  in  sea-level  canal 2088 

Steenng  of,  without  rudder,  in  canal 2172 

Size  and  types  of,  throughout  the  world 2087 

Table  showing  movement  of,  at  port  of  Colon 2377 

Shonts,  T.  P.: 

Date  of  entrance  upon  service  with  Canal  Commission 2774 

Duties  specified  by  an  Executive  ord^ 2010 

Letter  by,  transmitting  telegram  from  Mr.  Stevens,  chief  engineer,  stating 

character  of  foundation  for  Gatun  locks 2111 

Letters  by,  to  Secretary  of  War,  in  regard  to  former  Chief  Engineer  Wal- 
lace   2686-2688 

Member  of  executive  committee  of  Panuna  Railroad 2816 

President  of  Panama  Raihroad 2798 

Statement  submitted  by,  showing  receipts,  expenditures,  and  statistics  of 
operations  of  hotels  and  mess  kitchens  on  Istnmus 2511-2514 

Silt 1962 

Simmons,  J.  Eklward:  Member  of  executive  committee  Panama  Railroad . .  2825, 2844 

Soo  Canal: 

Length  of 2167 

Locks  in,  an  object  lesson  to  Board  of  Consulting  Engineers 2168 

Locks,  size  of 2167 

Valuation  of  freight  passing  through 2169 

Spillways: 

BonngB  for 2119,2120 

Location 2073,2075,2119 

Thickness  of  hill  for  location 1 2076 

Spooner  Act: 

A  provision  by  which  army  engineers  and  officers  can  fill  two  positions 2772 

Act  of,  attached  as  Exhibit  No.  1  to  Secretary  Taft's  testimony 2578 

Authority  given  by,  to  the  President 2577 

Decided  the  type  of  canal 1956, 2411, 2413, 2721 

Enabled  President  to  make  Hay-Varilla  treaty 2728, 2729 

Gives  President  authority  to  select  toy  sites  for  dams  that  in  his  opinion  will 

behest 2722 

Power  to  reorganize  new  commission 2783 

Very  broad 2548 

When  approved 2518 

Steamship  lines: 

Are  asked  to  cooperate  with  Panama  Railroad 2814 

Carrying  canal-construction  material 2809 

Go  around  Horn 2809 

Lines  enfi;aged  in  independent  traffic  do  not  stop  at  Isthmus 2809, 2810 

Names  of,  having  traffic  agreement  with  Panama  Railroad  from  New  York 

to  Isthmus  ana  from  Pacific  coast  to  Isthmus 2801 

Operating  independently  of  Panama  Railroad 2802 

Policy  of  Panama  Railroad  toward 2810 

Ports  stopped  at  by  steamers  sailing  from  New  York  to  Colon 2805 

Subsidized 2809 

To  which  traffic  agreements  relate 2801 

Steam  shovels: 

Number  of,  in  action  at  one  time 1997 

Used  for  excavating .• ^-^ .* . .   1996 
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Stearns,  Frederick  P. :  Teetimony,  questioned  by  Mr.  Wallace 2028 

Stevens,  John  T.  (chief  engineer): 

Date  of  appointment * 2620 

Director  and  vice-president  Panama  Railroad 2798, 2816 

Letter  on  type  of  canal 2108 

Tele^pram  on  foundation  for  Gatun  locks 2111 

Stokes,  Sir  John:  Report  by,  on  navigation 2173 

Streams: 

Effect  on  navigation  in  canal 2094 

Tendency  to  establish  tortuous  course 2094 

Tendency  much  increased  if  it  flows  between  banks  of  erosive  material 2094 

Strom,  C.  A. :  Mechanical  engineer 2636, 2641 

Stuyvesant  docks 1981 

Suez  Canal: 

Ai'^uments  a«ninst,  by  those  who  were  opposed  to 2174 

British  ship  Terrible  passed  through 2176 

Compared  with  proposed  sea-level 1976 

Compared  with  Soo  Canal 2168, 2169 

Competition  with  Panama  Canal 1979 

Cost  of  operating  and  maintaining 2204, 2205, 2206 

Cost  of  operating  turn-outs 2181 

Currents 2091 

Dredging  needed  to  keep  channel  open 2196 

Depth 1981, 2092 

Enlarging  capacity  of 2176 

Excessive  rates  for  passing  through 1961 

Government  of  Canal  Zone 2216 

Navigation... 2172,2176 

No  sea  gates 2202 

Number  of  passing  places 2094 

Profits 2207 

Size  of  vessels  passing  through 2203 

Tonnage  passing  through 1961 

Turning  points  m 2174 

Width  of,  compared  with  proposed  sea-level,  at  Panama 2091, 2201 

Sullivan  k  Cromwell:  Attorneys  for  Panama  Railroad 2890 

Sundry  technical  reports  relating  to  Panama  Canal 2308 

Supplemental  report  by  Gen.  Geo.  W.  Davis 2486 

Supreme  Court  of  United  States: 

Appeal  to 2270 

Decision  by 2732 

Surveys:  Made  by  French 2126 

System  of  accounting  adopted  by  Canal  Commission 2441 

T. 

Table  of  comparative  distances  in  statute  miles 2031 

Table  showing  movement  of  vessels  at  port  of  Colon 2377 

Taft,  William  H.,  Secretary  of  War: 

Additional  correspondence  between  John  F.  Wallace,  Admiral  Walker, 

E.  A.  Drake,  T.  P.  Shonts 2704-2713 

Date  of  departure  for  Panama » 2619 

Exhibits  attached  to  statement  made  by.     (See  Exhibits.) 

Labor 2575 

Letter  submitting  to  President  first  annual  report  of  Isthmian  Canal  Com- 
mission    2393-2404 

Letter  transmitting  report  of  Canal  Commission  on  claims  of  New  Panama 

Canal  Company 2566 

Opinion  on  organization  of  a  commission  and  duties 2785 

On  ordering  the  enforcement  of  article  13  of  the  treaty 2769 

Purchasing  supplies  for  the  Commission 2715, 2717 

Recommends  payment  of  4i  per  cent  mortgage  bonds  of  Panama  Railroad. . .     2748 

Reference  to  Markel  contract 2672 

Remarks  on  organization  of  old  Commission  under  Admiral  Walker 2783 

Revocable  license  to  Union  Oil  Company,  from  Panama  to  Colon 2573, 2674 

Shall  canal  be  built  by  contract 2675 
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Taft,  William  H.,  Secretary  of  War— Continued.  P*ge^ 

Statement  of -. 2515-2795 

Bubjects  discuaBed 2517, 2518 

Tele^Tiun  to  GreneraT  Davis 2522 

Testimony  questioned 2806 

Tah£f :  Charged  upon  importations  into  Canal  Zone 2756 

Tehuantepec  Railroad :  Competition  with  Panama  Railroad 1956, 2026 

Teleeraph:  Rates  chaised  on  Isthmus 2485 

Tidal  locks.     (See  Locks.) 

Tides:  Height  of 2089 

Topography:  Between  Bohio  anc^  site  for  Gatun  dam 1970 

Topographical  surveys:  Very  coiaplete 1 2126 

Traffic  agreements: 

Description  and  merits 2801,2803,2805 

Existing  practices  subject  to  90  days*  notice 2802 

How  rates  made  under,  are  divided 2804, 2808 

Steamship  lines  to  which  agreements  relate 2801,2812 

Testimony  of  Secretary  Taft  questioned 2806 

Traffic  manager.    (See  Panama  Railroad.) 

Transfer  of  canal  properties  to  United  States 2423 

Transit:  Attempts  to  interrupt 2157 

Treaties: 

Enforcement  of 2759, 2760, 2762 

Hay-Concha — 

Cx)py  of  treaty 2958, 2413 

Date  of  ratification 2936,2937 

Extracts  read  from .• 2845 

Letter  from  Secretary  Hay  to  Sefior  Don  Concha  in  r^^ard  to 2944-2953 

Letter  from  Secretary  John  Hay  to  Hon.  W.  P.  Hepburn  in  regard 

to '. 2951-2952 

Letters  from  Sefior  Don  Concha  in  r^^ard  to 295^2957 

Letter  from  Will  iam  Nelson  Cromwell  to  Secretary  of  State  in  regard  to. .    2955 
Hay-Varilla — 

Adopted  a  number  of  provisions  from  Hay-Herron  treaty 2757 

Attitude  of  Panama  people  toward 2523 

Copy  of 2581 

Date  of  ratification 2518,2522,2886 

Effect  on  Panama  Railroad 2551 

If  n^tiations  to  perfect,  should  be  desired 2744 

Legal  rights  under 2744 

Powers  of  Congress  under 2745 

Provides  for  extending  oiu*  jurisdiction 2743 

Provides  that  the  United  States  may  import  free  of  duty  everything  for 

use  of  canal  employees 2757 

Reference  to 2747 

Serious  judicial  questions  arise  under 2727 

Spooner  Act  enabled  President  to  make 2728, 2729 

U. 

United  Fruit  Line 2806 

Union  Oil  Company:  Pipe  line  from  Panama  to  Colon 2573-2574 

Unit  prices 2185,2186,2208,2250 

United  States  Supreme  Court:  Decisions 2732 

United  States  Trust  Company 2927 

V. 

Vessels  of  12^000  tons  and  over 2217,2218,2219 

Volcanoes:  Isthmus  of  Panama 2052, 2077 

W. 
Walker  Canal  Commission: 

Borings  made  under 2083 

Date  of  appointment 2518 

Date  of  arrival  on  Isthmus 2519 

Duties  and  work  performed 2063 

Expressly  excluded  Gatun  dam 2722 

Material  ordered 2064 


Digitized  by 


Google 


INDEX   TO   VOLUME   III.  XXIX 

Walker  Oanal  Commiasioi^:— Continued.  Page- 
Purchasing  department 2451 

Reeignation  of. 2066,  2519, 2539 

Surveye  of  French  adopted  by 2083 

Telegram  received  by  chairman  from  French  Canal  Company 2150 

Type  of  canal  recommended 21 10 

\^y  they  went  to  Paris 2129 

Work  accomplished 2068,2134,2137,2540 

Walker,  John  G.,  Admiral:  President  of  Walker  Commission 2150,  2774, 2827, 2888 

Walker,  R.  L.: 

Duties r# 2800,2831 

Traffic  manager  Panama  Railroad 2793,2800,2831 

Wallace,  John  F.: 

Applied  for  leave 2520 

Appointed  as  chief  engineer ^ 2003, 2519 

Appointed  as  Commissioner 2003 

Amval  on  Isthmus 2003 

Borings  made 1967 

Brief  of  conversation  at  Hotel  Manhattan 1 2673-2675 

Circumstances  leading  to  severance  from  Canal  Commission 2557 

Complained  about  not  receiving  material  for  construction 2782 

Correspondence  with  Secretary  of  War 2669-2675,  2704, 2713 

DamatGatun 1970 

Date  of  leaving  Isthmus 2519,  2520 

Date  of  appointemnt  as  chief  engineer 2003,  2519 

Difficulties  encountered  very  great 2782 

Documents  submitted 2027 

Duties 1 949 

Elected  vice-president  and  general  manager 2004-2006 

Excavation  accomplished  under 2540 

Experience  in  handling  excavated  material 1991 

Favors  sea-level  plan 1975 

General  manager  Panama  Railroad 2822, 2878 

Instructed  by  Admiral  Walker  to  serve  as  general  superintendent 2003 

Letters  of  T.  P.  Shonts  in  regard  to 2686-2688 

Letter  to  W.  E.  Dauchy 2677 

Meeting  with  Mr.  Cromwell  in  New  York 2008 

Notice  of  appointment  as  superintendent 2003 

Objections  to  Gatun  dam 1975 

Ordered  to  United  States  by  Secretary  of  War 2003,2006 

Personal  relations  with  Mr.  Cromwell 2021 

Reasons  for  not  wanting  to  build  dam  at  Gatun 1970 

Responsible  for  congestion  on  Panama  Railroad 2775 

Sailed  for  Isthmus 2520 

Statement  in  regard  to  becoming  a  Commissioner 2007 

Statement  regarding  tolls  at  canal 2026 

Stockholder  Panama  Railroad 2005 

Sworn  in  as  Commissioner  at  Mr.  Cromwell's  office 2006, 2008 

Table  of  comparative  distances 2031 

Testimony 1949-2032 

Time  asked  for  to  make  preparatory  arrangements 2014 

Water  supply: 

Colon 1946,2323,2324,2325,2432,2434 

Panama  City 2432,  2434,  2435 

Height  for  lock  canal 2098 

Y. 
Yellow  fever: 

Hawaii 2290 

Isthmus  of  Panama 2133,2290 

Nicaragua 2290 

Philippines 2290 
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